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Call  to  Order 


2:30  p.m. 


Present:  Commissioners  Marvin  E.  Cardoza,  Oliver  M. 

Rousseau,  Joseph  J.  Diviny,  H.  Welton  Flynn 
(arrived  2:38  p.m.),  Louis  A.  Petri 


The  minutes  of  the  regular  meeting  of  the  Commission  held  June  27, 
1972  were  approved. 


RESOLUTION  On  motion  of  Petri,  seconded  by  Diviny,  the 

NO.  following  resolution  was  adopted: 

72-0202    M  Authorizing  trolley  coach  substitution  for  diesel 

motor  coaches  on  Sutter  Lines  1,  3  and  4 

Vote:     Ayes -Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0203    M  Authorizing  partial  re-route  of  Lines  15-42  -- 

Consolidate  northern  terminals  Line  42 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted  as  amended: 

72-0204    M  Authorizing  re-route  of  Line  31-  Balboa  — 

Substitute  shuttle  bus  to  Palace  of  the  Legion 
of  Honor 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0205    M  Authorizing  consolidation  of  Lines  13-23-27 

Ellsworth  Service 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  Rates  of  Pay  for 
Crafts  -  Municipal  Railway 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


72-123 


Commissioner  Rousseau  was  excused  at  4:00  p.m 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0207    M  Approving  payment  of  claims  -  Municipal  Railway 

Month  of  June  1972 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0208     14  Approving  compromise  settlements  and  collections 

of  damage  claims  -  Municipal  Railway  -  Month  of 
June  1972 


Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0209    H  Award  of  HH  Contract  No.  460  -  Moccasin  Dam 

Area  Roadway  Lighting  -  Ferrero  Electric  Co. , 
Merced  -  Amount,  $8,955.00 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0210     H  Award  of  HH  Contract  No.   46  3  -  Install 

Underground  Feeder  Cables,  Mission  Street:  2nd 
to  4th  Streets  -  Abbett  Electric  Corporation, 
San  Francisco  -  Amount,  $37,866.00 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0211  Bid  Call,  HH  Contract  No.  465  -  Moccasin-Newark 

Transmission  Line  Paint  Steel  Towers 
(Tower  15N  to  503N) 

WD  Contract  No.  1411  -  Construction 
of  Sawdust  Collection  and  Welding  Fume 
Exhaust  Systems  at  Corporation  Yard 


WD  Contract  No.   1584  -  Installation  of 
Addition  to  Computer  Room  Air  Condition- 
ing, 425  Mason  Street,  San  Francisco 


Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 
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On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  Rates  of  Pay  for 
Crafts  -  Hetch  Hetchy  Project 

Vote:     Ayes-Cardoza ,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Declaration  of  Emergency  -  Warnerville  Substation 
Transformer   -  Undetermined  electrical  damage  - 

$100 ,000 .00 
Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Professional  services  agreement  with  Pitometer 
Associates 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  collections  of  damage  claims  against 
miscellaneous  debtors,  San  Francisco  Water 
Department  -  Month  of  June  1972 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Relocation  of  utility  poles  at  intersection  of 
Edgewood  and  Edmond  Roads ,  San  Mateo  County 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1440  -  Construction 
of  San  Andreas  Water  Filtration  Plant  - 
$7,596,702.49,  as  modified 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.   15  35  -  Excavation 
and  Repaving  for  Water  Service  Trenches  - 
$88,790.45,  as  modified 
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Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No,  1551  -  Rehabilitate 
Niles  Reservoir  Roof  -  $40,0  36.00,  as  modified 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  write-off  of  accounts  receivable, 
San  Francisco  Water  Department  -  Month  of  April 
1972 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  write-off  of  accounts  receivable, 
San  Francisco  Water  Department  -  Month  of 
May  1972 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  San  Francisco  Water 
Department  -  $19,673  Wages 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  San  Francisco  Water 
Department  -  Rates  of  Pay  for  Crafts 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $2  30,000  Relocate 
and  Realign  Water  Mains  -  $20,000  Repair 
Pilarcitos  Dam  Diversion  Flume 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 
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On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted; 

72-0225    H  Hetch  Hetchy  Project  -  Declaration  of  Emergency  - 

Forest  Fire  Damage  in  Moccasin-Priest  Area, 
$25,000 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0202-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  -  Total  amount,  $944,9  35.37 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission . 


****** 


The  following  Municipal  Railway  route  changes  were  authorized  by 
the  Commission.    The  presentations  were  made  by  Municipal  Railway 
General  Manager  John  M.  Woods.     After  discussion  the  Commission 
approved  each  proposal  and  directed  the  General  Manager  of  Public 
Utilities  to  submit  same  to  the  Board  of  Supervisors  for  their 
action  with  regard  to  the  recommended  abandonment  portion. 

Mr.  Woods  said  the  target  date  for  instituting  these  changes  was 
September  3,  1972. 

Peter  D.  Ehrlich,  102  College  Avenue,  and  Theodore  Walker,  625  Scott 
Street,  interested  spectators,  submitted  questions  and  comments  on 
each  proposal.     Mr.  Walker  asked  whether  any  adjustments  in  the 
runs  were  being  included  in  the  resolutions  before  the  Commission 
for  adoption. 

He  was  advised  by  Commission  President  Cardoza  and  Public  Utilities 
Counsel  William  F.  Bourne  that  only  the  matter  of  re-routing  of  the 
subject  lines  was  before  the  Commission  at  this  time.  Establishment 
of  any  service  adjustments  in  the  future  would  be  conducted  in 
compliance  with  the  orders  of  Judge  S.  Lee  Vavuris  handed  down  in 
the  recent  decision  and  would  not  be  instituted  without  prior  advice 
of  counsel,  said  General  Manager  of  Public  Utilities  John  D.  Crowley. 


1.     Resolution  No.  72-0202 — authorizing  substitution  of 
electric  coaches  for  present  diesel  buses  on  Lines  1,  3,  and  4, 
to  conform  to  City's  one-way  street  pattern. 

Lines  involved  are  the  1  CALIFORNIA,  3  JACKSON,  and  4  SUTTER. 

Their  outbound  routes  will  be  unchanged.     The  downtown  runs  will 
change  at  Sutter  and  Laguna.     Coaches  will  turn  south  on  Laguna  for 
one  block  to  Post,  east  on  Post  to  Kearny,  north  to  Bush,  east  to 
Sansome,  south  to  Sutter  and  then  follow  the  regular  outbound  route 
on  Sutter. 
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2.     Resolution  No.   72-020  3 — authorizing  partial  re-routing  of 
Lines  15  and  42,  and  consolidation  of  northern  terminals  of 
Line  42 

15  THIRD  and  42  EVANS — making  permanent  the  "temporary"  routing 
necessitated  by  BART  construction  beginning  July  24 f  1967. 

The  15  THIRD,  southbound,  will  follow  Montgomery,  Bush,  Battery, 
First,  Howard,  Second,  and  then  the  regular  route. 

The  42  EVANS,  southbound,  will  follow  Battery,  First,  Howard,  Second, 
and  the  regular  route . 

New  street  engineering  alignments  require  adoption  of  these  routes . 

With  the  consolidation  of  the  2  weekday  daytime  north  terminals  of 
the  42  EVANS  at  Chestnut  and  Sansome,  eliminating  the  terminal  at/ 
Broadway  and  Davis,  Muni  will  be  able  to  make  better  use  of  equipment, 
and  will  send  more  service  into  the  rapidly  developing  northern 
waterfront  area. 

Dennis  Kent  of  290  Wawona  Street,  an  interested  spectator,  discussed 
the  southbound  service  of  the  15-42  lines  in  the  Market  Street  area, 
and  felt  the  proposed  crossing  at  First  Street  would  cause  a  lengthy 
walk  for  patrons  transferring  to  the  BART  Montgomery  Street  station. 

Mr.  Woods  explained  the  operational  problems  are  due  to  the  limited 
turning  radius  in  the  downtown  congested  area.     He  stated  the  BART 
station  will  approximate  700  feet  in  length,  which  will  cut  down 
the  actual  transfer  walking  distance. 


3.     Resolution  No.  72-0204,  as  amended — authorizing  re-routing 
of  Line  31  to  conform  to  City's  one-way  street  pattern,  and 
substitution  of  shuttle  bus  to  California  Palace  of  the  Legion  of 
Honor. 

31  BALBOA — the  change  is  to  re-route  outbound  buses  to  conform  with 
the  Board  of  Supervisors'  one-way  street  plan  in  which  Eddy  and 
Ellis  will  become  a  one-way  pair   (Eddy  inbound,  Gough  to  Market) . 

The  Commission  also  granted  permission  to  substitute  shuttle  service 
to  special  California  Palace  of  the  Legion  of  Honor  events  for  the 
present  31  BALBOA  Saturday,  Sunday,  and  holiday  runs  from  33rd  Avenue 
and  Balboa  Street.     This  service  is  seldom  used. 

It  was  originally  proposed  that  the  buses  would  travel  outbound  on 
Turk  between  Market  and  Divisadero  and  then  follow  the  regular  route. 
They  now  follow  Turk,  Leavenworth,  Eddy,  Divisadero,  and  Turk. 

However,  upon  petition  of  Dr.  Philip  Gardner,  assistant  to  the 
president,  California  College  of  Podiatric  Medicine,  1770  Eddy  Street, 
the  Commission  amended  the  resolution  so  as  to  provide  service  for 
patients  and  employees  of  that  facility. 

Dr.  Gardner  addressed  the  Commission,  requesting  on  behalf  of  the 
foot  clinics'  over  30,000  patients  per  year  and  84  female  employees, 
that  no  change  be  made  in  the  present  outbound  routing  of  the  #31 
on  Eddy  adjacent  to  the  clinic. 
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He  explained  that  age  and  painful  feet  require  proximity  to  the 
clinic  so  as  to  avoid  painful,  dangerous,  uphill  or  downhill 
walking  from  the  bus  to  the  clinics.     Also,  walking  the  additional 
distance  from  the  proposed  Turk  Street  stop  would  increase  the 
number  of  incidents  of  purse  snatchings  and  muggings  to  which  help- 
less defenseless  patients  have  been  subjected  by  uncontrollable 
neighborhood  hoodlums.     The  college  provides  private  guards  to 
accompany  patients  and  employees  to  and  from  the  current  bus  stops, 
but  it  would  be  impossible  to  provide  the  same  protection  if  the 
stops  were  removed. 

Mr.  Walker  supported  Dr.  Gardner's  plea. 

Discussion  then  followed.     Dr.  Gardner  suggested  as  a  possible 
solution  that  the  #31  turn  right  from  Turk  on  Pierce  then  left  over 
to  Eddy,  and  then  continue  outbound  as  at  present. 

Mr.  Woods  said  that  because  of  the  increase  in  Municipal  Railway 
accident  rates  when  the  number  of  vehicular  turns  are  increased, 
it  appeared  more  advantageous  to  negotiate  the  crossover  from 
Turk  to  Eddy  via  Webster  Street  due  to  its  width.     He  added  that 
this  would  not  increase  the  running  time. 

Commissioner  Flynn  suggested  consideration  of  the  feasibility  of 
operating  as  the  Railway  General  Manager  suggested,  during  the  foot 
clinics'  hours  of  operation —  10:00  a.m.  to  4:00  p.m. 

Commissioner  Diviny  stated  he  had  personally  toured  the  Podiatry 
College  and  appreciated  the  problems  the  removal  of  bus  stops  on 
Eddy  street  would  create  for  the  patients  and  employees.  He  then 
moved  that  the  resolution  be  amended  to  provide  service  to  these 
individuals  in  line  with  Commissioner  Flynn  and  Mr.  Woods' 
suggestions,  with  the  details  to  be  worked  out  with  the  Railway, 
the  College  and  union  officials. 

John  T.  Squire,  President,  local  Transport  Workers  Union,  urged 
postponement  of  the  matter  until  a  study  could  be  completed. 

Commissioner  Petri  asked  if  action  could  be  delayed  until  the  results 
were  determined.     Mr.  Woods  explained  that  deferment  might  impede 
the  Department  of  Public  Works  in  implementing  the  one-way  street 
plan  for  these  streets.    Thereupon,  Commissioner  Petri  seconded 
the  motion  for  amendment. 

The  Commission  next  discussed  the  proposal  to  substitute  shuttle 
service  to  special  Legion  of  Honor  events. 

Mr.  Kent  said  that  patronage  of  the  City's  facilities — the  Railway 
and  the  museum  -  should  be  promoted,  rather  than  cut  back  by  the 
service  substitution* 

Mr.  Walker  and  Mr.  Ehrlich  discussed  the  comparative  cost  factor 
between  the  operation  of  the  extension  and  the  proposed  shuttle 
coach . 

Commissioner  Cardoza  stated  it  was  the  obligation  of  the  Commission 
to  see  that  the  Railway  operated  as  efficiently  as  possible.  While 
they  wish  to  encourage  people  to  use  the  system  as  much  as  possible, 
the  Commission  does  have  to  effectuate  economies  where  conditions 
warrant. 
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Upon  roll  call  the  resolution  was  adopted  as  amended 


4.     Resolution  No.  72-0205 — consolidating  motor  coach  lines  13, 
27  and  23  in  the  Mission  and  Castro  Valley  areas. 

13  ELLSWORTH — combining  night,  Saturday,  Sunday  and  holiday  operation 
with  the  present  27  NOE  segment  of  the  2  3  CRESCENT-27  NOE  Line 
operation.     During  weekdays,  this  line  will  continue  operating 
between  Richland  Avenue  and  Mission  Street  and  Crescent  Avenue  and 
Putnam  Street. 

Because  the  Owl  Schedules  on  this  line  are  virtually  unpatronized, 
elimination  of  the  service  was  recommended. 

No  one  spoke  in  opposition  to  the  recommendation. 

Mr.  Squire  asked  that  the  matter  be  deferred  until  further  publicity 
could  be  given.     He  claimed  notification  was  not  circulated  to  the 
interested  people  in  the  area  and  those  most  influential  in  publi- 
cizing the  Commission  meeting — basically,  the  churches  of  the  commun- 
ity . 

The  Commission  Secretary  and  the  Public  Service  Director  stated 
that  advance  notices  were  sent  to  civic  and  community  improvement 
organizations,  newspaper  publications,  radio  and  TV  stations, 
throughout  the  city,  as  well  as  to  those  persons  who  spoke  at 
Commission  meetings  in  the  past  on  the  subject  lines. 

The  Commission  advised  Mr.  Squire  that  the  matter  will  be  heard 
at  public  hearing  before  the  Board  of  Supervisors  for  approval  before 
being  put  into  force,  and  the  opponents  will  have  opportunity  to 
be  heard  at  that  time. 

Following  roll  call,  Commissioner  Rousseau  was  excused  from  the 
meeting  (4:00  p.m.). 


****** 


Resolution  No.  72-0202-MR — approving  payment  of  Municipal  Railway 
passenger  claims  in  amount  of  $944,935.37. 

Assistant  General  Manager-Finance  John  M.  Christensen  explained 
that  with  the  commencement  of  the  new  fiscal  year  July  1,  1972,  funds 
became  available  to  pay  the  backlog  of  settled  cases  which  were 
held  up  due  to  the  shortage  of  funds. 


Backlog  of  settled  c 

Non-litigated  (30) 
Litigated  (121) 
Judgments  (20) 


s  as  of  June  30,  1972: 

$  44,534.74 
607,295.15 
293,105.48 

$  944,935.37 
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He  then  gave  a  short  resume  of  the  estimated  requirements  for  payment 
of  passenger  claims  during  the  coming  fiscal  year,  based  on  past 
experience. 

He  said  it  is  apparent  that  the  $1,770,000  provided  in  the  new 
budget  (1972-73)  after  the  approval  of  payment  of  the  settled 
cases  will  leave  a  balance  of  $825,000  for  satisfying  an  anti- 
cipated $2.5  million  of  claims  settlements. 


****** 


Hetch  Hetchy  Project  Calendar  Item  #3 — Groveland  Community  Service 
District  requested  amendment  to  contract.     The  item  was  taken 
off  the  calendar  at  that  community's  request;  they  wish  to  have  a 
representative  present  when  the  matter  is  considered. 


****** 


Resolution  No.  72-0213 — declaration  of  emergency  in  connection 
with  restoration  to  service  of  one  of  the  main  substation  trans- 
formers at  Hetch  Hetchy  Project  Warnerville  Substation  damaged  by 
undetermined  electrical  causes  on  July  1,  1972.     Estimated  cost, 
$100,000. 

Hetch  Hetchy  Project  General  Manager  Oral  L.  Moore  reported  that 
the  supplier  in  Japan  has  sent  an  engineer  who  is  making  tests 
to  determine  the  cause  of  malfunction.     In  the  meanwhile,  Mr. 
Moore  said,  there  is  enough  flexibility  in  the  system  to  continue 
supplying  City's  customers,  through  cooperation  of  the  Pacific  Gas 
&  Electric  Company,  without  costing  City  additional  revenue. 

Mr.  Moore  said  he  would  present  a  complete  report  on  the  findings 
at  the  next  Commission  meeting. 


****** 


Communications ; 
None 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 

Mr.  Crowley  reported  that  the  requested  summary  and  report  on 
transportation  passes  will  be  mailed  the  Commissioners  before 
the  next  meeting. 

****** 
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Roll  Call; 

All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 

John  C.  Far re 11 
/     /secretary  and  Assistant 
f    /  General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

E  SAN  ERANCSSCC 


CITY  AND  COUNTY  OF.  SAN  FRANCISCO 


RESOLUTION  NO. 

WHEREAS ,  On  September  28,  1970  the  Board  of  Supervisors 
passed  Resolution  No.  584-70  designating  Post  and  Sutter  Streets  as  one- 
way from  Market  to  Go ugh  Street;  and 

WHEREAS ,  On  November  10 ,  1970  the  Public  Utilities 
Commission  passed  Resolution  No.  70-638  directing  the  General  Manager 
of  Public  Utilities  to  institute  on  November  22,  1970  various  route 
changes  in  order  to  conform  with  the  resolution  of  the  Board  of 
Supervisors ;  and 

WHEREAS ,  To  accomplish  this  it  was  necessary  to  substitute 
diesel  motor  coaches  on  Sutter  Lines  No .  1 ,  3 ,  and  4  during  the  period 
of  rewiring  Laguna,  Post ,  Kearny ,  Bush ,  and  Sansome  Streets ;  and 

WHEREAS ,  This  rewiring  of  Laguna r  Post ,  Kearny ,  Bush, 

and  Sansome  Streets  is  nearing  completion ,  it  is  recommended  that  the 

.     M    .    . ,  ~y c.~  Market    Mew  Montgomery  to  Second;  and  on  Second , 

diesel  motor  coaches  be  replaced  with  electric  trolley  coaches ;  now, 
therefore ,  be  it 

RESOLVED,  That  this  Commission  authorizes  trolley  coach 
substitution  for  diesel  motor  coaches  on  Sutter  Lines  1 ,  3,  and  4;  and, 
be  it  further 

RESOLVED,  That  this  Commission  directs    the  General 
Manager  of  Public  Utilities  to  submit  this  recommended  trolley  coach 
substitution  to  the  Board  of  Supervisors  for  their  action?  and,  be  it 
further 

! 

RESOLVED,  That  upon  approval  by  the  Board  of  Supervisors 
of  the  trolley  coach  substitution  the  staff  of  the  Municipal  Railway  be 
authorized  and  directed  to  effect  these  changes  as  soon  as  practicable . 


i 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

f  JULY  1  1  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.";  '  Xt~"%j%Q«3 

WHEREAS,  In  order  to  effect  a  more  practical  operation  of 
the  No.  15  THI RD/KEARNY  and  No.  42  THIRD/EVANS  lines  southbound  between 
the  northerly  terminal  and  Second  and  Howard  Streets;  and 

WHEREAS ,  Investigations  and  field  checks  have  shown  service 
to  the  northbound  terminal  at  Davis  and  Broadway  is  lightly  patronized; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  abandonment 
of  service  on  Pine  Street,  Battery  to  Montgomery;  and  on  Montgomery, 
Pine  to  Market;  and  on  Market,  New  Montgomery  to  Second;  and  on  Second, 
Market  to  Howard;  and,  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  abandonment  of 
service  on  Broadway,  Sansome  to  Front;  and  on  Front,  Broadway  to  Vallejo ; 
and  on  Vallejo,  Front  to  Davis;  and  on  Davis,  Vallejo  to  Broadway;  and 
on  Broadway ,  Davis  to  Battery;  and  hereby  directs  the  General  Manager 
of  Public  Utilities  to  submit  these  recommended  abandonments  to  the 
Board  of  Supervisors     for  their  action;  and,  be  it  further 

RESOLVED,  That  upon  approval  by  the  Board  of  Supervisors 
of  the  abandonments  the  staff  of  the  Municipal  Railway  be  authorized 
and  directed  to: 

1.  Reroute  Line  14/42  southbound  from  northerly  terminal 
to  Montgomery  and  Bush,  thence  Bush,  Battery,  First, 
Howard,  Second,  and  regular  route. 

2.  Reroute  Line  42  -  Evans  southbound  from  northerly 
terminal  to  Battery  and  Pine,  thence  Battery,  First, 
Howard,  Second,  and  regular  route. 

3.  Reroute  Line  42  -  Evans  northbound  to  Sansome  and  Broadway, 
thence  Sansome  to  Chestnut,  returning  Chestnut,  The 
Embarcadero,  Battery,  and  regular  route. 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

j-a. ;          4Tv  try  <o,  *~i 

RESOLUTION  No. 


4.     Reroute  of  Line  15/42  southbound  and  No.  42  northbound 
be  effected  as  soon  as  practical. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

■     ,    /  JULY  1  1  1972  ~ 

at  its  meeting  of.  f  }  a  


Secretary  and  Assistant  General  Manager 


■ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  pff «^N  ||A^Cy^> 
RESOLUTION  No  :  

WHEREAS ,  On  September  28,  1970  the  Board  of  Supervisors 
passed  Resolution  No.  584-70  designating  Eddy  Street  one-way  eastbound 
from  Go ugh  to  Market  Street;  and 

WHEREAS ,  Implementing  this  change  was  held  in  abeyance 
pending  completion  of  BARTD  construction  in  the  Powell-Fifth  Street 
area?  and 

WHEREAS,  The  Department  of  Public  Works  has  street  work 
nearing  completion  on  Eddy,  Turk,  and  Anna  Lane,  they  wish  to  install 
the  one-way  streets  for  Eddy  eastbound,  Gough  to  Market,  and  Ellis 
westbound,  Market  to  Gough;  and 

WHEREAS,  In  order  to  effect  more  economical  operation  of 
the  Motor  Coach  Line  No.  31  on  Saturdays,  Sundays,  and  holidays  in 
the  Richmond  District;  and 

WHEREAS,  Investigations  and  field  checks  have  shown  the 
service,  between  special  events,  to  the  California  Palace  of  the 
Legion  of  Honor,  Saturdays,  Sundays,  and  holidays  is  lightly 
patronized;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorized  the  abandonment 
of  service  northbound  on  Leavenworth,  Turk  to  Eddy,  and  westbound 
on  Eddy,  Leavenworth  to  Webster,  and,  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  abandonment 
of  the  "California  Palace  of  the  Legion  of  Honor"  service,  Saturdays, 
Sundays,  and  holidays  on  Balboa,  32nd  to  33rd;  and  on  33rd,  Balboa 
to  Clement;  and  on  Clement,  33rd  to  34th;  and  on  Legion  of  Honor 
Drive,  Clement  to  the  "California  Palace  of  the  Legion  of  Honor," 
and  hereby  directs  the  General  Manager  of  Public  Utilities  to  submit 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


these  recommended  abandonments  to  the  Board  of  Supervisors  for  their 
action;  and,  be  it  further 

RESOLVED,  That  upon  approval  by  the  Board  of  Supervisors 
of  the  abandonments  the  staff  of  the  Municipal  Railway  be  authorized 


and  directed  to: 

1.  Reroute  Line  No.  31  outbound,  effective  as  soon  as 
practicable,  from  Turk  and  Market  via  Turk,  Webster, 
Eddy,  and  regular  route. 

2.  Reroute  Line  No.  31  Saturdays,  Sundays,  and  holidays 
outbound,  effective  as  soon  as  practicable,  to 

terminate  at  32nd  and  Anza  Terminal. 

■  - 

3.  Instigate  shuttle  service  from  33rd  and  Balboa  to  the 
California  Palace  of  the  Legion  of  Honor  when  special 
events  deem  it  necessary. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  fc   U  U  L  Y   1  1  1972  ;  ^  :  —  k^J 


*4vJ    (1-  <JOAAjI£JI_^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.   ' >x  ~ 

WHEREAS,  This  Commission ,  by  Resolution  No.   70-0601  on 
October  13,  1970 ,  authorized  the  General  Manager  of  Public  Utilities 
to  furnish  transit  service  on  Crescent  Avenue,  between  Mission  Street 
and  Putnam     (Farmers';  Market)  ;  and  on  Alemany  Boulevard,  from  Putnam 
to  Ellsworth;  on  Ellsworth  from  Alemany  to  Crescent;  and,  on  Crescent 
Avenue  from  Ellsworth  to  Mission,  to  be  designated  Line  No.  13- 
E lis worth;  and 

WHEREAS,  Investigations  and  field  checks  have  indicated 
this  transit  service  is  very  lightly  patronized;  and 

WHEREAS,  It  is  necessary  to  effect  a  more  practical  operation 
and  certain  economies,  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  consolidation 
of  transit  lines  serving  this  area  by: 

1 .  Operating  Line  No.  13  from  Richland  &  Mission  via 
Richland,  Murray,  Crescent  to  Putnam     (Farmers1  Market), 
and  return  via  Crescent,  Putnam  ,  Alemany ,  Ellsworth , 
Crescent,  Andover ,  Richland,  Leese ,  Crescent,  Mission  to 
Richland — weekdays ,  daytime  only . 

2.  Operate  Line  No.  13-27  from  29th  &  Noe  via  29th  Street, 
Mission ,  Richland ,  Murray,  Crescent  to  Putnam     (Farmers ' 
Market) ,  and  return  via  Crescent ,  Putnam,  Alemany , 
Ellsworth,  Crescent ,  Andover,  Richland ,  Mission ,  29th 
Street,  Castro,  30th  Street ,  Noe  to  29th  Street — nights , 
Saturdays ,  Sundays ,  and  holidays . 

3.  Operate  Line  No.  23  from  26th  &  Mission ,  via  26th  Street , 
Folsom,  Ripley ,  Alabama,  Bradford,  Nevada,  Cortland, 
Folsom,  Crescent  to  Putnam  (Farmers '  Market) ,  and  return 
via  Crescent ,  Folsom,  Cortland,  Nevada ,  Bradford,  Alabama, 
Ripley,  Folsom,  Army,  Mission  to  26th  Street — daily,  days 


and  nights ;  and 

WHEREAS  ,  These  routing  and  service  adjustments  will  effect 
a  decrease  in  operational  costs;  now,  therefore,  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  abandonment 
of  service  on  Crescent,  Andover  to  Leese,  and  on  Mission,  29th  to 
Army;  and  hereby  directs  the  General  Manager  of  Public  Utilities  to  submit 
these  recommended  abandonments  to  the  Board  of  Supervisors  for  their 
action  I and,  be  it  further 

RESOLVED,  That  upon  approval  of  the  abandonments  by  the 
Board  of  Supervisors,  the  staff  of  the  Municipal  Railway  be  authorized 
and  directed  to  effect  these  routings  and  service  adjustments,  as  soon 
as  practicable. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  f\  /9 


Secretary  and  Assistant  General  Manager 


>UBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.:   M> 


RESOLVED,  That  this  Commission  authorizes 
the  General  Manager  of  Public  Utilities  to  submit  a 
Supplemental  Appropriation  for  Fiscal  Year  1972-73 
for  the  San  Francisco  Municipal  Railway  in  the  amounts 
to  be  calculated  on  Certified  Rates  of  Pay  for  Crafts 
as  determined  by  the  Civil  Service  Commission  and 
to  be  approved  by  the  Board  of  Supervisors  not  later 
than  July  25th,  1972.     Estimated  amount  of  the 
Supplemental  Appropriation  is  $620,000,00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY  1  1  1972  ' 

at  its  meeting  of  ^ — _  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nrf.  *~W3U  ?■ 


RESOLVED,  That  this  Commission  hereby 
Approves,  in  accordance  with  Resolution  No.  16,527, 
adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $15,616,50,  made  by  the  Municipal  Railway,  month 
of  June,  1972,  per  Revolving  Fund  Payment  Requests 
Nos.  5540,  5558,  5561,  5571. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  _ 


/     Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

72-0208 

RESOLUTION  No.J  .,       r+  ui^s 


RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers  and  the  City 
Attorney,  approves  the  Collections,  month  of  June, 
1972,  for  payment  of  damage  claims  which  the 
Municipal  Railway  has  against  miscellaneous  debtors, 
amount  of  $3,065.65,  per  list  of  July  3,  1972,  and 
be  it  further 

RESOLVED,  That  this  Commission  hereby 

approves  compromise  settlements  of  Municipal  Railway 

damage  claims,  month  of  June,  1972 

AMOUNT  COMPROMISE 
DEBTOR  BILLED  SETTLEMENT 

Transamerica  Ins.  Group 

&  Raymond  Irving  vs.  CCSF  $     531.91  $  422.41 

Leslie  Friedman                      1,007.96  839.96 

Luxor  Cab  Co.                                46.73  36.23 

$1,586.60  $1,298.60 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY  II  1972 

at  its  meeting  of  

J 


7     Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mr. ^^"^ 0x505^ 


RESOLVED,  That  this  Commission  hereby  awards  to 
Ferrero  Electric  Co,,  P0  0o  Box  1431,  Merced,  California 
95340  as  the  lowest  regular  and  responsible  bidder,  Hetch 
Hetchy Contract  No.  460,  Moccasin  Dam  Area  Roadway  Lighting 
in  the  amount  of  $8,955o00,  and  that  all  other  bids  for  this 
work  are  hereby  rejected. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

i  JULY  11 197? 

t  its  meetmg  of.  _  n  „  


/Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No/ 


RESOLVED,  That  this  Commission  hereby  awards  to 


Abbett  Electric  Corporation,  1177  Potrero  Avenue,  San  Francisco, 
California  94110  as  the  lowest  regular  and  responsible  bidder, 
Hetch  Hetchy  Contract  No*  463,  Install  Underground  Feeder  Cables, 
Mission  Street:  2nd  to  4th  Streets,  in  the  amount  of  $37,866*00, 
and  that  all  other  bids  for  this  work  are  hereby  rejected* 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  HfO.(*~IU 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications ,  and  hereby  authorizes 
Bid  Call  as  follows: 


HH  Contract  No,  465 — Moccasin-Newark  Transmission 
Line,  Paint  Steel  Towers  (Tower  15N  to  50 3N) 


WD  Contrac  t  No.  1411 — Construction  of  Sawdust 
Collection  and  Welding  Fume  Exhaust  Systems  at 
Corporation  Yard 


WD!  Contract  No.  1584— Installation  of  Addition  to 
Computer  Room  Air  Conditioning,  425  Mason  Street, 
San  Francisco 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY  11 1972 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


I 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.      ,   ..  .    .  ',  ■■ 


RESOLVED,  That  this  Commission  authorizes 
the  General  Manager  of  Public  Utilities  to  submit 
a  Supplemental  Appropriation  for  Fiscal  Year  1972-1973 
for  the  Hetch  Hetchy  Water  and  Power  in  amounts  to  be 
calculated  on  Certified  Rates  of  Pay  for  Crafts  as 
determined  by  the  Civil  Service  Commission  and  to  be 
approved  by  the  Board  of  Supervisors  not  later  than 
July  25th,  1972.    Estimated  amount  of  the  Supplemental 
Appropriation  is  $284,996.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  b\>  the  Public  Utilities  Commission 

JULY  11  1972 


at  its  meeting  of  .  f 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No   ;,-„..,,/■/, 


WHEREAS j    As  a  result  of  an  as  yet  undetermined  electrical  fault,  one  of 
the  main  substation  transformers  at  Warnerville  Substation  has  been  damaged j  and 

WHEREAS j    This  transformer  must  be  restored  to  service  as  soon  a-  possible 
to  insure  that  the  City  can  continue  to  meet  its  power  commitments;     now  therefore 
be  it 

RESOLVED,    That  time  being  of  the  essence?  this  Commission  in  accordance  with 
the  provisions  of  Section  6,30  of  the  Administrative  Code  of  the  City  and  County  of 
San  Francisco,  hereby  finds  and  declares  the  existence  of  an  emergency  and  directs 
the  General  Manager  of  Public  Utilities  to  effect  such  emergency  repairs  in  the 
most  expeditious  manner j     and  be  it  further 

RESOLVED,    That  the  Controller  be  and  he  is  hereby  requested  to  transfer  funds 
in  the  amount  of  $100,000  from  Appropriation  Noa  0„ 75&o 000o 000  *  Reconstruction  and 
Replacement  »  Unallocated  to  Appropriation  No0  2, 756* ?1?° 000  -  Emergency  Repairs 
Warnerville  Substation  Transformer,  to  provide  for  said  emergency  repairs » 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

JULY  11  1972 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Nff2--Q214 


RESOLUTION 


RESOLVED,  That  this  Commission  hereby 
authorizes  the  General  Manager  of  Public 
Utilities  to  execute  an  Agreement  with  The 
Pitometer  Associates ,  an  engineering  firm 
that  specializes  in  water  waste  surveys 
with  wide  experience  in  many  cities  of  the 
United  States ,  under  which  Agreement  said 
engineering  firm  will  conduct  a  water  waste 
survey  in  designated  districts  of  San  Francisco, 
locate  underground  leaks  and  other  lost  water 
in  areas  where  excessive  waste  is  indicated, 
and  will  determine  "C"  values  for  certain 
selected  water  mains. 

Payment  will  be  based  on  $100.00  per 
mile  for  all  water  mains  included  in  the  water 
waste  survey  and  work  performed  solely  for  the 
determination  of  "C"  values  in  selected  mains 
shall  be  compensated  at  $18.00  per  engineer 
man  hour  with  total  payment  for  all  services 
not  to  exceed  $20,000.00. 

All  in  accordance  with  an  appropriate 
form  of  Agreement  to  be  entered  into  between 
The  Pitometer  Associates  and  the  Public 
Utilities  Commission  through  its  General 
Manager  of  Public  Utilities . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

■   JULY  11 1972 

at  its  meeting  of  


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  FRANCISCO 

72~~ori r:: 

RESOLUTION  No.__l!l  '  ''  ^ 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  June  1972,  of  claims  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water 
Department,  in  amount  of  $2,799.61,  per  list  dated 
June  30,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

•   JULY  1  1  1972        ^  ^ 

M  m  m""ng  oi  —  (jL£l/   6  <JaaaWL^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  Ntfj 


WHEREAS  the  terrain  in  the 


vicinity  of  the  intersection  of 
Edgewood  and  Edmond  Roads ,  San 
Mateo  County ,  necessitates  the 
laying  of  Bay  Division  Pipeline 
No.  4  within  portions  of  said 
County  Roads,  and 

WHEREAS  construction  of  the 
No.  4  pipeline  requires  the 
relocation  of  certain  existing 
utilities  which  utilities  have 
rights  in  their  present  locations, 
and 

WHEREAS  relocations  of  these 
facilities  requires  the  Water 
Department  to  provide  permanent 
locations  of  these  for  each 
utility; 

THEREFORE  BE  IT  RESOLVED 
that  this  Commission  hereby 
authorizes  the  General  Manager 
and  Chief  Engineer  of  the  San 
Francisco  Water  Department  to 
execute  permits  to  relocate 
seven  poles  on  adjoining  City 
lands  to  support  County  T.V. 
Cable,  telephone  lines  and 
electric  power  lines  with  the 
provision  that  should  the  poles 
need  be  relocated  in  the  future, 
the  cost  thereof  will  be  the 
responsibility  of  the  San  Fran- 
cisco Water  Department. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

J  U  L  V  I J  .1372 

at  its  meeting  of  &  


I  l^J?     J       {1  J 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No7^"~0^Z 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed,  approves  Debit  Modification 
of  Contract  in  the  amount  of  $80,737.49, 
approves  Final  Payment  in  amount  of 
$332,559.19  to  Engstrum  &  Nourse,  Stolte, 
Inc.  and  Monterey  Mechanical  Company 
under  Water  Department  Contract  Mo. 
WD-1440,  Construction  of  San  Andreas 
Water  Filtration  Plant,  and  allows  171 
calendar  days  unavoidable  delay  -  126 
days  due  to  adverse  weather  conditions , 
1  day  due  to  a  labor  dispute  and  44  days 
due  to  revisions  to  work  as  ordered  by 
the  Engineer. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,,     ,.    ,  JULY  U  1972  n    „  *• 

at  tts  meeting  of.  |   ,-  ;  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nc 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $7,690.45; 
approves  Final  Payment  in  amount  of 
$12,509.05,  in  favor  of  Lowrie  Paving 
Company,   Inc.  under  Water  Department 
Contract  No.   1535,  Excavation  and 
Repaving  for  Water  Service  Trenches. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  JULY  1  1  1972  ^   


■■"  Seerei 


cretary  and  Assistant  General  Manager 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $127.00; 
approves  Final  Payment  in  amount  of 
$9,280.58,  in  favor  of  Bishop  Roofing,  Inc., 
under  Water  Department  Contract  No.  1551 3 
Rehabilitate  Niles  Reservoir  Roof. 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nf>.//C~ 


RESOLVED,   that  this  Commission,   on  the  recommendation  of 


the  General  Manager  of  Public  Utilities,   the  Water  Department 
General  Manager  and  Chief  Engineer,   and  the  City  Attorney, 
hereby  approves  the  write-off  of  Uncollectible  Accounts 
Receivable  which  are  more  than  ninety  days  past  due,  month  of 
April  1972,   in  the  amount  of  $5,988.58  per  San  Francisco 
Water  Department  list  of  April  30,  1972. 


at  its  meeting  o 


Secretary  and  Assistant  General  Manager 


public  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No/  ^ 


- 

RESOLVED,   that  this  Commission,  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  the  Water  Department 
General  Manager  and  Chief  Engineer,   and  the  City  Attorney, 
hereby  approves  the  write-off  of  Uncollectible  Accounts 
Receivable  which  are  more  than  ninety  days  past  due,  month  of 
May  1972,   in  the  amount  of  $6,037.41  per  San  Francisco 
Water  Department  list  of  May  31,  1972. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY  11 1972 

at  its  meeting  of   ^  


cretary  and  Assistant  General  Manager 


■ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._  -jvSS 


RESOLVED,  That  this  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
Supplemental  Appropriation  for  the  San  Francisco  Water 
Department  in  the  amount  of  $19,673  to  provide  funds  for 
the  transfer  of  one  7237  Maintenance  Foreman  from 
Section  745010  G  to  Section  745030  H  of  the  Annual 
Salary  Ordinance  in  accordance  with  the  Annual  Salary 
Standardization  Ordinance  effective  July  1,  1972. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

t,         f  JULY  II  1972 

at  its  meeting  of  ^ 


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  authorizes 
the  General  Manager  of  Public  Utilities  to  submit  a 
Supplemental  Appropriation  for  Fiscal  Year  1972-1973 
for  the  San  Francisco  Water  Department  in  the  amounts 
to  be  calculated  on  Certified  Rates  of  Pay  for  Crafts 
as  determined  by  the  Civil  Service  Commission  and  to 
be  approved  by  the  Board  of  Supervisors  not  later  than 
July  25th,  1972.    Estimated  amount  of  the  Supplemental 
Appropriation  is  $440,784.00. 

■ 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY   1  1  1Q7? 
at  its  meeting  of  _   x  x  tJ/t-   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No,  7 2-02 2 4_ 


RESOLVED,  That  this  Commission  hereby 
requests  the  Mayor to  recommend  to  the  Board  of 
Supervisors  San  Francisco  Water  Department 
Supplemental  Appropriation  in  the  amount  of 
$250,000.00,  for  the  purpose  of  Relocating  and 
Realigning  Water  Mains  -  $230,000.00  and  for  Repairs 
to  the  Diversion  Flume  at  Pilarcitos  Dam  -  $20,000.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    (  i   J  U  L  Y  1  1  1972 

at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


72-0225 


■ 


WHEREAS,  As  a  result  of  a  forest  fire  in  the  Moccasin-Priest 
Reservoir  Area  above  Moccasin  Powerhouse,  a  pole  line  and  other  essential 
City  and  County  equipment  has  been  damaged  or  destroyed;  and 

WHEREAS,  The  pole  line  and  other  equipment  are  necessary  in  order 
to  perform  essential  functions  in  the  operation  of  the  Moccasin  Powerhouse 
and  Penstock;  and 

WHEREAS,  The  lack  of  these  functions  would  tend  to  endanger  life 
and  property  in  the  Moccasin-Priest  Reservoir  Area;  now  therefore  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission  in 
accordance  with  the  provisions  of  Section  6.30  of  the  Administrative  Code 
of  the  City  and  County  of  San  Francisco,  hereby  finds  and  declares  the 
existence  of  an  emergency  and  directs  the  General  Manager  of  Public  Utilities 
to  effect  such  emergency  repairs  in  the  most  expeditious  manner;  and  be  it 
further 


RESOLVED,  That  the  Controller  be  and  he  is  hereby  requested  to 
transfer  funds  in  the  amount  of  $25,000  from  Appropriation  No.  0. 7 5 6. 000 9 000  - 
Reconstruction  and  Replacement  -  Unallocated  to  Appropriation  No.  2„756.718.000  - 
Emergency  Repairs  to  Equipment,  Moccasin-Priest  Reservoir  Area  to  provide  for 
said  emergency  repairs. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

,.    .  t  J  U  L  Y  1 1 1972 

at  its  meeting  of.  : — 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  0?  SAN  FRANCISCO 

Resolution  No.  72-Q202-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

MC    Mohamud  Abuzid,  father  and 
trustee  of  Abdulwahid 
Abuzid,   a  minor 


MC     California  State  Automobile 
Association  and  Dagmar 
Anderson 

SC    Eliza  Der  Barseghian 

MC     California  State  Automobile 
Association  and  H.  Andre  Blau 

SC     Dolores  Collins 

TC     California  State  Automobile 
Association  and 
Phillip  So  Cronin 

MC  Roma  Curran 

MC  Freda  L.  Daniel 

SC  Mittie  Daniel 

MC  Reinhilde  Dierking 

TC     Government  Employees 
Insurance  Company  and 
Edward  C.  Galbally 

CC     Sentry  Insurance  and 
Louise  Co  Graver 

TC     Milt  Harper 


TC     Paul  Hurley  aka  Paul  Ray 
Hurley  and  CNA  Insurance 

TC     Beulah  Johnson 

SC     Ruth  A.  Kline 


Date  of  Accident 


October  7,  1971 
(Railway5 s  date) 

or  October  12,  1971 
(date  on  claim) 

January  25,  1972 


January  27,  1972 
January  25 ,  1971 

January  27,  1972 
September  5,  1971 


January  24,  1972 
September  11,  1971 
September  16,  1971 
January  18,  1972 
January  25,  1972 

October  8,  1971 


May  31,  1972 

(Railway's  date) 
or  June  4,  1972 

(date  on  claim) 

October  30,  1971 


October  21,  1971 
October  3,  1971 


Settlement 


$  625.00 


592.76 
1,575-00 

1, 468.81 

850.00 
719.57 

675 . 00 
935 . 00 
3,500.00 
950.00 
930.92 

635.07 
609.95 


950.00 

1,625.00 
1,100.00 
(continued) 


Non-litigated  Settlements  - 

SC  Estelle  Lawrence 

CC  Carmen  Lizarzaburu 

CC  Manuel  Lizarzaburu 

CC  Phillip  Metz 

MC  Mae  A.  Michaels 

CC  Jari  E.  Petrak 

CC    Angelino  Quiason  aka 

Angelino  0.  Quiason  and 
Eunice  Quiason 

TC     Cash  Riggs  and  Civil 
Service  Employees 
Insurance  Company 

TC  John  Stavropolous 

MC  Jo  Ann  Van  Pelt 

TC  Helen  Wilson 

TC  Hung  Pong  Lee  Wong 

CC  Carol  Rundecke.r 

MC  Loretta  Sullivan 


Page  2 
cont ! d 

October  3,  1971 
September  7,  1971 
September  7,  1971 
December  1,  1971 
January  19,  1972 
May  28,  1972 
July  28,  1971 

April  2,  1972 

January  20,  1972 
March  6,  1972 
August  28,  1971 
March  14,  1971 
September  6,  1971 
October  13,  1971 


975*00 

750 . 00 
3,750,00 

850.00 
1,500.00 

631 °42 
2, 800 . 00 

681 . 24 

625.00 
675*00 
1,950.00 

4,500.00 

1,980.00 
1,750.00 


Litigated  S e t elements 
CC     Robert  Bell 
MC    Albert  Heimlich 
MC     Clara  Kallas 


December  26,  1969 
December  9,  1971 
September  30,  1971 


1,100.00 


1,300.00 
975 . 00 


( continued ) 
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Litigated  Settlements  (CA  Office) 


C    Alfred  W.  Boardman 
and  Marion  Boardman 


SC     Joseph  Bossette; 

Joseph  Redmond  aka 
Joseph  R.  Redmond;  and 
Catherine  Sylvester  as 
guardian  ad  litem  of 
Lenoa  Sylvester  aka  Lenoa 
Sylvester,   a  minor 

CC     Bernice  Doinwick  aka 
Bernice  Doinwich;  and 
Peter  Van  Baaien 

CC     Marsha  Downs,  now  an  adult 

SC     Charles  Hightower 

CC     Solly  Hoffman 


TC  Beverly  Hughes 

MC  Helen  Rose  Kennedy 

MC  Emma  M.  Lee 

MC  Richard  D.  McDonald 


MC     Theresa  Peklay  and 
Joseph  Peklay 

TC    Natalina  Picolotto 

SC     Jean  Shaw 

SC     George  P.  Silva 


SC     Jo   Charles  Smith 

TC     Irene  Alexander 

TC     Toni  Bailey 

MC    Faust  R.  Banuet ; 

Nora  Co  Banuet;  and 
Thomas  F»  Banuet 
aka  Tom  Banuet 

SC    Motors  Insurance  Company 
and  Nelson  Jo  Baxter 


July  22,   1967  $ 


May  13,  1967 
($11,000  Bossette) 
(|  5,000  Redmond) 
(|  1,000  Sylvester) 


December  3,  1967 

August  3,  1968 

March  25,  1968 

February  13,  1970 
(co-defendant  to 
pay  $1, 000, 00) 

September  29,  1967 

December  6,  1968 
(co-defendant  to 
pay  $7,500,00) 

February  20,  1971 

December  8,  1967 
(and  release  of  lien 
of  S.F.C-.H.  for 
$2,024,02) 

December  23,  1970 
($16,500  Theresa) 

December  3,  1970 

August  28,  1968 

May  24,  1968 
(Action  dismissed  as 
to  co-plaintiff 
Ronald  A.  Lawrence) 

December  4,  1967 

January  22,  1970 

February  17,  1969 

February  1,  1967 


30, 000 o 00 
17, 000 o 00 


25,000o00* 


12, 500 . 00 
60, 000 o 00* 
19,000.00 

10, 000 . 00 
22, 500 o 00 

12, 500 o 00 


10, 000 o 00 


16,500,00 


35,000 o 00 


12, 000 o 00 


10, 000 o 00 


15, 000 . 00 
1,300.00 
2 , 500  o  00 
3, 000 o 00 


February  11,  1967 


1,201.65 


( continued ) 
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Litigated  Settlements  (CA  Office ) 
MC    Wanda  T.  Berg 

MC     Carmen  Blanco 

CC    Alfred  W.  Boardman 

SC     Inge  Bonaguri 

TC    Harold  Bordenave  Jr.  aka 
Harold  Jo  Bordenave 

CC  Pamela  Buckingham 

SC  Emma  G.  Campero 

SC  Resocita  Cells 

MC  Elizabeth  Count 

MC    Harry  V.  Davis  Jr« , 
now  an  adult 

CC    Marie  Blanche  Devlin 

SC     Catherine  Dexheimer 

SC  John  H.  Durham 

TC  Mildred  G.  Elliott 

MC  Lisa  Fliess  aka  Lisa  Fleiss 

SC  Ford  Motor  Credit  Company 

TC  Frances  Francis 

MC    Frank  Garcia;  Stella  M. 
Garcia;  Frank  P.  Garcia; 
and  Mary  Joan  Garcia 

CC    Elizabeth  D.  Garner 
TC    Florence  Gibeau 


MC     Catherine  Goldenberg 

MC     Alta  Gough 

SC    Loretta  Grandberry 


cont'd 

November  2,  1968 
(co-defendant  to  pay 
$1,600.00) 

June  19,  1968 

July  22,  1967 

February  12,  1968 

June  23,  1970 

January  19,  1971 
March  14,  1969 
January  14,  1971 
September  10,  1968 
September  19,  1968 

August  23,  1968 

October  27,  1967 
(co-defendants  to 
pay  $7,200.00) 

August  4,  1969 

August  17,  1969 

October  8,  1967 

June  2,  1969 

July  30,  1968 

March  28,  1967 


f  i 


SI, 333 -00  Frank) 
($6,000.00  Stella) 
(%  333-00  Frank  P.  ) 
{%     334.00  Mary) 

May  14,  1970 

April  6,  1970 
(Railway's  date) 

or  April  16,  1970 
(date  on  claim) 

or  April  4,  1970 
(date  on  complaint) 

June  3,  1969 

August  12,  1971 

March  14,  1969 


1,250.00 

5,750.00 
1 , 200 . 00 
2 , 500 . 00 
2 , 300 . 00 

2 , 000 . 00 
3 , 500 . 00 
3 , 200 . 00 
650.00 
1,500.00 

7,000.00 


1,800.00 


1,500.00 
8 , 000 . 00 
7 , 500 . 00 
868.43 
1,250.00 


8 , 000 . 00 


2,100.00 
2 , 200 . 00 


4,528.15 
5,000.00 
7,500.00 
(continued ) 


7 


age 


5 


Litigated  Settlements  (CA  Office)  -  cont'd 


SC    Roman  Grandberry  and 

Loretta  Owens  Grandberry 


TC    Richard  G.  Hamilton  aka 
Richard  Curtis  Hamilton 

CC    William  Hillman  aka 
William  S.  Hillman 

SC    Fred  R.  Hoffman 


MC    Louie  Honstein,  guardian  ad 
litem  of  Robert  Michael 
Honstein,  a  minor 

SC    Roy  Do  Jackson 

MC    Aline  Johnson 

TC    Susie  Johnson 

TC    Lillie  Mae  Jones  aka 
Lillie  May  Jones 

SC    Robert  Kaffke 

SC    Kathryn  Kelly 

MC     James  P.  Kennedy  aka 
James  Kennedy 

CC    Kathleen  Kilian 

TC     Grace  M.  Killeen 

MC     Continental  Insurance 
Companies  (insured: 
Kenneth  Lee) 

MC     Angelo  Leotta 

TC     Randolph  Lopez,  now  an 
adult,   and  Concha  Lopez, 
guardian  ad  litem  of 
Steven  Lopez,  a  minor 

MC    Leslie  MacGowan  and 
Joan  MacGowan 

MC    Mary  Marsh 

MC    Melvin  L.  Marter  aka 
Melvin  Leroy  Marter 

MC     Walter  Roberts  Mayberry 


October  20,  1966 
($1,000.00  Roman) 
($2,000.00  Loretta) 

September  23,  1970 


September  4,  196? 


October  22,  1970 
( Railway's  date) 

or  October  21,  1970 
(date  on  claim) 

August  9,  1967 


August  3,  1970 

August  13,  1967 

December  4,  1970 

May  8,  1968 
(co-defendant  to 
pay  $350.00) 

March  14,  1969 

March  14,  1969 

April  3,  1968 

August  5?  1966 
December  19?  1969 
December  2,  1969 

May  17,  1971 

October  15,  1965 
(Si, 000. 00  Randolph) 
($     700.00  Steven) 

September  11,  1970 

December  29,  1966 
May  10,  1968 

April  18,  1971 


$  3,000.00 


2 , 300 . 00 


1 , 000 . 00 


2,000.00 


3 , 000 . 00 

750.00 

750.00 
750.00 
1,150.00 

850.00 
625.00 
3,000.00 

1,000.00 

2,500.00 

838.39 
850.00 

i , 700 . oo 


568.89 

700 . oo 
1,750.00 

750.00 
(continued ) 
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Litigated  Settlements  (CA  Office )  •  -  cont'd 


MC    Elizabeth  D.  Mitchell  aka 
Elizabeth  Dolores  Mitchell 


TC    Ered  C.  Moss  aka  Fred 
Cassidy  Moss;  and 
Linda  McGee 

SC    Ruth  Muldoon  aka 
Ruth  H.  Muldoon 

TC  Thea  Munter 

TC  Eleanor  Ned 

MC  Norman  Nordlie 

MC  Charles  S.  Pickens 

TC  Kim  Pippin 

CC  Anne  Pompilio 

MC     Terry  Rilzeff  aka 
Terry  A.  Rilzeff 

TC  Dewey  V.  Roberts 

MC  Murphy  Do  Robinson 

CC  Annette  Rogers 

MC  Michael  Rosenquist 

MC  Reva  V.  Ross,  now  an  adult 

CC  Athanasios  Saites 

TC  Gladys  Sanchez 

MC     Sally  Scott  and 
Willie  B.  Scott 

MC    Leo  Seidl  and  Helen  Seidl 

TC     Thelma  Leona  Sherman 

MC     John  Martin  Shireman, 
guardian  ad  litem  of 
Christine  Shireman,   a  minor 

MC    Kosrnos  Skinas  aka 
Kosmas  Skinas 

TC  Paye  Smith 

MC  Angeio  Stefos 

MC  John  Wo  Stewart 

TC  Linton  Stewart 


January  17,  1971 
(Railway's  date) 

or  January  18,  1971 
(date  on  claim) 

November  15,  1970 
(SI, 075- 00  Moss) 
($1,075.00  McGee) 

July  11,  1970 


December  22,  1971 
June  12,  1968 
November  16,  1967 
December  2,  1968 
January  6,  1967 
August  6,  1968 
May  13,  1968 

March  17,  1967 
October  26,  1967 
May  24,  1967 
January  27,  1969 
June  19,  1968 
March  19,  1966 
October  6,  1969 
May  1,  1970 

October  25,  1968 

April  1,  1968 

January  3,  1969 
(co-defendant  to 
pay  same) 

April  3,  1968 
(co-defendant  to 
pay  $1,000.00) 

October  1,  1966 

September  4,  1968 

December  23,  1966 

December  5,  1970 
(co-defendant  to 
pay  same) 


$  4,900.00 


2,150,00 

2,200.00 

2 , 500 . 00 
3,250.00 
2,750.00 
2,750.00 


2,000.00 


4,000.00 
5,059.84 

7,000.00 
1,250.00 

3 , 000 . 00 
1 , 500 . 00 
5,000.00 
2,500.00 
1 , 500  . 00 

9,400.00 
2 , 500 . 00 

1,250.00 
2,500.00 

3,000.00 

750.00 
1,900.00 
750.00 
850.00 

(continued) 


Lit  igat  ed  Set 1 1 emen  t  s_  ( OA 

MC     Peter  Susnow 

MC     Gladys  Thomas 

MC     Grace  H.  Thompson 


Page  7 
Office";  -  cont'd 


MC    William  Thomp  s  on 

CO     Carlos  Todd  aka 
Charles  J.  Todd 

CO    Lea  Traina 

MC    Maria  V.  Uspensky 

CC     Richard  E.  Utter  aka 
Richard  Edward  Utter 

MC    Laurie  Vail  and 
Oscar  Mondragon 

MC     Frosini  Vasiliou 

MC    Eldie  Vaughn 

MC     Jimmy  Wahl  aka 
Jimmie  B.  Wahl 


MC     Delinda  Wadley, 
now  an  adult 

MC    Exie  Do  Wallace  and 
Etta  May  Pratt 


CC  Brenda  Williams 

CC  Frank  Wilson 

TC  Kenneth  Jo  Wilson  Jr 

TC  David  Y.  Wong 


CC    Young  Jai  Tong  Woo 
MC    Lylia  Woodfield 
TC    Po  Kwai  Yong 


November  28,   1967  $ 

May  5,  1970 

November  16,  1970 
(plus  release  of  City 
lien  of  $52.00,  and 
cross-complaint  to  be 
dismissed  by  City) 

July  1,  1967 

November  9;  1968 

December  22,  1969 

August  28,  1968 

August  29,  1968 
(co-defendant  to 
pay  $1,500.00) 

March  4-,  1971 
($1,750.00  Vail) 
($     750 . 00  Mondragon) 

October  26,  1970 

April  28,  1970 

August  9,  1969 

(Railway's  date) 
or  August  2,  1969 

(date  on  claim  and 
complaint ) 

October  29,  1968 

May  11,  1970 
($2,800.00  Wallace) 
(ft     750.00  Pratt) 

July  19,  1969 

August  23,  1970 

November  4,  1970 
(co-defendant  to 
pay  $4,000.00) 

July  10,  1968 

(Railway's  date) 
or  July  12,  1968 

(date  on  complaint) 


7 , 500 . 00 
1,000.00 
2,350.00 


1,500.00 

2,000.00 

l , 500 . oo 

6 , 000 . 00 

3 , 500 . oo 

2,500.00 

10,500.00 
1 , 500 . 00 
4,500.00 


3 , 500 . 00 


3,550.00 


1 , 000 . 00 


1 , 000 . 00 
4,000.00 

3,250.00 


June  20,  1968 
August  23,  1966 
October  9,  1970 


4,500.00 
1 , 000 . 00 
650.00 
(continued ) 
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Litigated  Settlements  (CA  Office)  -  cont'd 


SC    Emma  Lou  Blanks 


TC     Irene  Blanks  aka 
Irene  C.  Blanks 


TC    Raymond  Donovan  aka 
Raymond  J.  Donovan 

MC    Philip  Drummer  and 
Jannie  Drummer  for 
wrongful  death  of 
Janina  Drummer,  their 
minor  daughter 

MC  Victorine  II.  Ott 

CC  Betty  J.  Ronald 

TC  William  David  Weinberg 

MC  Michael  L.  Wilson 


October  3,  1969  $ 
(Lien  of  $144.23  to 
be  deducted  for 
Bureau  of  Delinquent 
Revenue ) 

March  20,  1968 
(co-defendant  to  pay 
same  ) 

March  31,  1969 


June  12,  1969 
(co-defendant  to 
pay  $4, 821.15) 


June  2,  1970 
August  19,  1968 
August  22,  1969 
April  25,  1969 


3,394.23 


4,250,00 


5 , 000  o  00 


2,410.57 


9,600.00 
4,000.00 
7 , 500 . 00 
2,000.00 


(continued ) 
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Judgments 


MC 
MC 

MC 


MC 


TC 


TC 
CC 
MC 


MC 
SC 

MC 

TC 


CC 


NOTE:     Unless  shown  payable,   interest  will 
be  paid  on  all  judgments  IP  DEMANDED 


SC    Sylvia  Carpoff 


Alice  Albert  aka 
Alice  Wilson 

Curley  Caldwell  and 
Clarice  Brooks 


January  3,  1969 
(includes  $128. 95  costs, 
PLUS  INTEREST  from  date 
of  entry  until  paid) 

August  16,  1967 
(includes  $239-18  costs) 


$  2,628.95 


January  13,  1970 
($2,300  Caldwell;   $800  Brooks) 
(includes  $153 . 55  costs) 


12,739*18 
3,253.55 


Violeta  Espinoza  individ- 
ually and  as  guardian  ad 
litem  of  Gianina  Espinoza, 
a  minor 

State  Farm  Mutual  Auto- 
mobile Insurance  Company 
(for  Harry  Pong) 

California  State  Auto- 
mobile Association  Inter- 
Insurance  Bureau  (insured: 
Punnia  Eight ower) 


February  11,  1971 
(includes  $89.00  costs) 


July  29,  1967 
(includes  $23.50  costs) 


October  10,  1966 
(includes  $64.50  costs) 


Punnia  Hightower 
Francis  J.  King 


Anthony  J.  Leggio  aka 
Anthony  John  Leggio 


Irene  Libarry 
Pacific  Pavements 


Co. 


td 


Daree  Phillander 


Thomas  A.  Piccolotti 
Louis  G.  Piccolotti; 
and  James  R.  English 


Ah  You  Soon  and 
Nim  Chi  Soon 


October  10,  1966 
(includes  $167*34  costs) 

November  14,  1966 
(includes  $78.50  costs) 

October  27,  1968 
( Rai 1 way ' s  d  at  e ) 

or  October  28,  1968 
(date  on  complaint) 
(includes  $179.74  costs) 

April  12,  1969 

July  7,  1970 
(includes  $44.00  costs) 

July  9,  1970 
(includes  $24.00  costs) 

April  7,  1968 
($20,000  Thomas) 
($14,900  Louis) 
($  9,800  James) 
(includes  $644.40  costs, 
PLUS  INTEREST  from  1-18-72 
until  paid) 

February  26,  1968 
($  1,000.00  Ah) 
($12,500.00  Nim) 
(includes  $831.66  costs) 


2,289.00 


1,127.93 


812.96 


10,167.34 
20,078.50 
2,429.74 


30,000.00 
1,898.86 

524.00 

45,344.40* 


14,331.66 


(continued) 
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Judgments  -  cont'd 

MC    Dalegor  W*  Suchecki 

TC    Rose  Tannlund  and 
Carolyn  Sheckler 


TC    Rose  Ann  Tobey; 
Doris  Wolfe ;  and 
Anna  E.  Tardiff 


MC    Barbara  Williams 


MC    Rose  M.  Green 


CC    Violet  Hamlin  aka 
Violet  A.  Hamlin 


December  2,  1966 

December  13?  1968 
($9,955  Tannlund) 
($    500  Sheckler) 
(includes  $418.66  costs) 

August  3,  1968 
($1,200  Tobey) 
($1,400  Tardiff) 
($     700  Wolfe) 
(includes  $180.31  costs, 
PLUS  INTEREST  from  date 
of  entry  until  paid) 

June  9,  1971 
(includes  $38.50  costs) 

September  11,  1966 
(includes  $844,74  costs) 
(Lien  of  $4,142.30  to  be 
deducted  by  Controller) 

December  22,  1967 
(includes  $367-52  costs) 


;  874 . 68 
10,873 . 66 


3,480.31 


1,038.50 
48,844.74* 


80,367-52: 


$  944,935-37 


*Appropriation  Ho.  2.735.804.999  $121,546.66 
Appropriation  No.   2.735.804.000  $823,388-71 

$944,935.37 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  July  11,  1972. 


3 


3 
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Public  Utilities  Commission 
City  and  County  of  San  Francisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 


949   PRESIDIO  AVENUE 
SAN   FRANCISCO,   CALIF.  94115 


July  5,  1972 


TO: 


PROM: 


Subject: 


MEMORANDUM 


Mr.  J.  D.  Crowley 

General  Manager  of  Public  Utilities 

Jo  M.  Woods,  General  Manager 
San  Francisco  Municipal  Railway 


SUBJECT:    Electric  Coaches  on  Lines  1,  3,  and  4 


On  September  29,  1970  the  Board  of  Supervisors  passed  Resolution  No.  584-70 
designating  Post  and  Sutter  Streets  as  one-way  from  Market  to  Gough. 

On  November  10,  1970  the  Public  Utilities  Commission  passed  Resolution 
No.  70-638  directing  the  General  Manager  of  Public  Utilities  to  institute 
on  November  22,  1970  various  route  changes  in  order  to  conform  with  the 
resolution  of  the  Board  of  Supervisors. 


In  accomplishing  this  it  was  necessary  to  substitute  diesel  coaches  for 
electric  coaches  during  the  period  of  re-wiring  Laguna,  Post,  Kearny,  Bush, 
and  San some  Streets. 


As  this  work  is  now  nearing  completion,  I  recommend  that  the  diesel  buses 
be  replaced  by  electric  buses  effective  September  3,  1972. 

Accordingly,  I  am  attaching  copies  of  the  resolution  for  submission  to  the 
Public  Utilities  Commission  for  their  approval. 


Enc. 


cc:    M.  F.  Ittig 
T.  E.  Dolan 


JMW:eon 


V  0 

Public  Utilities  Commission 
City  and  County  of  San  Francisco 

SAN     FRANCISCO  MUNICIPAL 

949   PRESIDIO  AVENUE 
SAN   FRANCISCO,  CALIF.  94115 


c-l-  +.  MEMORANDUM 


TO:  Mr.  J.  D.  Crowley 

General  Manager  of  Public  Utilities 

FROM:         J.  M.  Woods,  General  Manager 

San  Francisco  Municipal  Railway 

SUBJECT:    Partial  re-route,  Lines  No.  15-42  -  Consolidate  northern 
terminals  Line  No.  42 


Beginning  July  24,  1967,  due  to  BARTD  construction,  a  temporary  southbound 
re-route  was  instituted  on  the  Lines  15-42. 

Prior  to  the  temporary  re-route  these  lines  operated  southbound  as  follows: 

LINE  15  THIRD/ KEARNY:    From  northern  terminals  via  regular  route 
thence  via  Montgomery,  Market,  Second  Street,  Brannan,  Third,  and 
regular  route. 

LINE  42  THIRD/EVANS:    From  northern  terminals  via  regular  route 
thence  via  Battery,  Pine,  Montgomery,  Market,  Second  Street,  Brannan, 
Third,  and  regular  route. 

The  temporary  re-route  for  these  lines  operating  southbound  is  as  follows: 

LINE  15  THIRD/ KEARNY :    From  northern  terminals  via  regular  route 
thence  via  Montgomery,  Bush,  Battery,  First  Street,  Howard,  Second, 
Brannan,  Third,  and  regular  route. 

LINE  42  THIRD/EVANS:    From  northern  terminals  via  regular  route 
thence  via  Battery,  First  Street,  Howard,  Second,  Brannan,  Third,  and 
regular  route. 

Due  to  new  street  engineering  alignments  on  Market  Street  between  Montgom- 
ery and  Second  Streets  which  makes  it  prohibitive  to  negotiate  a  left  turn 
from  Montgomery  into  Market,  and  a  right  turn  from  Market  into  Second 
Street,  I  recommend  that  the  temporary  routes  on  Line  15-42  be  made  per- 
manent, as  shown  on  the  attached  sketch. 

Presently  the  Line  42  THIRD/EVANS  has  two  northerly  weekday  day-time  only 
terminals:    Chestnut-Sansome  and  Broadway - Davis ,  with  the  Davis  trips 
terminating  two  blocks  east  of  the  through  service  to  Chestnut  and  San- 
some. 
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RAILWAY 

July  5,  1972 
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Mr.  J .  D.  Crowley  -2-  July  5,  1972 


I  recommend  that  these  terminals  be  consolidated,  with  all  trips  being 
sent  through  to  Chestnut  and  Sansome.    This  will  allow  increased  utiliza- 
tion of  equipment  and  better  serve  the  rapidly  developing  northern  water- 
front area. 

Accordingly,  I  am  attaching  copies  of  the  resolution  for  submission  to  the 
Public  Utilities  Commission  for  their  approval,  effective  September  3,  1972 


JMW:eon 
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SAN  FRANCISCO  MUNICIPAL  RAIL VAT 
Schedule  and  Traffic  Department 


Present  and  Proposed 
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NIGHT,   SAT,  SUN 
&  HOLIDAY 


BUSH 


May  26,  1972 


SCALE:  NONE 


Public  Utilities  Commission 


City  and  County  of  Son  Francisco 

SAN     FRANCISCO     MUNICIPAL  RAILWAY 


949   PRESIDIO  AVENUE 
SAN   FRANCISCO,  CALIF.  94115 


Subject: 


MEMORANDUM 


July  5,  1972 


TO:  Mr.  J.  D.  Crowley 

General  Manager  of  Public  Utilities 

FROM:         J.  M.  Woods,  General  Manager 

San  Francisco  Municipal  Railway 

SUBJECT:    Re-route  Line  No.  31  Balboa  -  Substitute  shuttle  bus  to 
Palace  of  the  Legion  of  Honor 


On  September  28,  1970  the  Board  of  Supervisors  passed  Resolution  No.  584-70 
designating  Eddy  Street  one-way  eastbound  from  Gough  to  Market.  Implemen- 
tation of  this  change  was  held  in  abeyance  pending  completion  of  BARTD 
construction  in  the  Powell-Fifth  Street  area. 

The  Department  of  Public  Works  has  street  work  nearing  completion  on  Eddy, 
Turk,  and  Anna  Lane.    They  wish  to  install  the  one-way  streets  for  Eddy 
eastbound  and  Ellis  westbound  as  soon  as  possible. 

Presently,  the  Line  31  operates  eastbound  via  Turk,  Divisadero,  Eddy,  Mason, 
to  Market  and  westbound  from  Market  via  Turk,  Leavenworth,  Eddy,  Divisadero, 
Turk,  and  regular  route. 

I  recommend  that  the  Line  31  Balboa  be  re-routed  westbound  from  Market  via 
Turk  and  its  regular  route,  as  shown  on  the  attached  sketch. 

Presently  the  Line  31  Saturday,  Sunday,  and  holiday  day-time  trips  are  ex- 
tended from  the  outer  terminal  at  32nd  and  Anza  to  the  Palace  of  the  Legion 
of  Honor. 

Due  to  a  lack  of  patronage  between  special  events,  I  recommend  that  the 
extension  of  Line  31  be  eliminated  and  a  shuttle  bus  be  substituted  when 
special  events  are  in  progress  at  the  Legion  of  Honor. 

Accordingly,  I  am  attaching  copies  of  the  resolution  for  submission  to  the 
Public  Utilities  Commission  for  their  approval,  effective  September  3,  1972. 


cc:    M.  F.  Ittig 

T.  E.  Dolan 
JMW:eon 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Schedule  and  Traffic  Department 

Motor  Coach  Line  No.  $1  —  Balboa 
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PRESENT  ROUTING 


p 


LEAVENWORTH 


■N 


DIVISADERO 


PROPOSED  ROUTING 


P 
P 
W 


MASON 


% 


EH 


DIVISADERO 


May  26,  1972 


SCALE :  NONE 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Schedule  and  Traffic  Department 

Motor  Coach  Line  No0  31  — -  Balboa 
With  Saturday,  Sunday  and  Holiday 
Extension  To  The 
California  Palace  of    the  Legion  of  Honor 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCiSCO 
RESOLUTION  No  

WHEREAS,  On  September  28,   1970  the  Board  of  Supervisors 
passed  Resolution  No.  584-70  designating  Eddy  Street  one-way  eastbound 
from  Gough  to  Market  Street;  and 

WHEREAS,  Implementing  this  change  was  held  in  abeyance 
pending  completion  of  BARTD  construction  in  the  Powell-Fifth  Street 
area;  and 

WHEREAS,  The  Department  of  Public  Works  has  street  work 
nearing  completion  on  Eddy,  Turk,  and  Anna  Lane,  they  wish  to  install 
the  one-way  streets  for  Eddy  eastbound,  Gough  to  Market,  and  Ellis 
westbound,  Market  to  Gough;  and 

WHEREAS,  In  order  to  effect  more  economical  operation  of 
the  Motor  Coach  Line  No. 31  on  Saturdays,  Sundays,  and  holidays  in 
the  Richmond  District;  and 

WHEREAS,  Investigations  and  field  checks  have  shown  the 
service,  between  special  events,  to  the  California  Palace  of  the 
Legion  of  Honor,  Saturdays,  Sundays,  and  holidays  is  lightly 
patronized;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  abandonment 
of  service  northbound  on  Leavenworth ,  Turk  to  Eddy,  and  westbound 
on  Eddy,  Leavenworth  to  Divisadero,  and  southbound  on  Divisadero, 
Eddy  to  Turk;  and,  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  abandonment 
of  the  "California  Palace  of  the  Legion  of  Honor"  service,  Saturdays, 
Sundays,  and  holidays  on  Balboa,  32nd  to  33rd;  and  on  33rd,  Balboa 
to  Clement;  and  on  Clement,  33rd  to  34th;  and  on  Legion  of  Honor 
Drive,  Clement  to  the  "California  Palace  of  the  Legion  of  Honor," 
and  hereby  directs  the  General  Manager  of  Public  Utilities  to  submit 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


/ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AMD  COUNTY  OF  SAN  FRANCiSCO 
RESOLUTION  No  


these  recommended  abandonments  to  the  Board  of  Supervisors     for  their 
action? and  be  it  further 

RESOLVED,  That  upon  approval  by  the  Board  of  Supervisors 
of  the  abandonments  the  staff  of  the  Municipal  Railway  be  authorized 
and  directed  to: 

1.  Reroute  Line  No.  31  outbound,  effective  as  soon  as 
practicable,  from  Turk  and  Market  via  Turk  and  regular 
route . 

2.  -Reroute  Line  No.  31  Saturdays,  Sundays,  and  holidays 

outbound,  effective  as  soon  as  practicable,  to  terminate 
at  32nd  and  Anza  Terminal. 

3.  Instigate  shuttle  service  from  33rd  and  Balboa  to  the 
California  Palace  of  the  Legion  of  Honor  when  special 
events  deem  it  necessary . 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  

Secretary  and  Assistant  General  Manager 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 

SAN     FRANCISCO     MUNICIPAL  RAILWAY 

9  4  9   PRESIDIO  AVEN  UE 
*N   FRANCISCO,  CALIF.    94115  July    10,  1972 


Subject:      No.   31  -  Balboa  Service 


TO:  John  D.  Crowley 

General  Manager  of  Public  Utilities 

FROM:        John  M.  Woods 

General  Manager,  Municipal  Railway 


Attached  are  recent  passenger  checks  taken  on  Saturdays 
and  Sundays  on  passenger  traffic  to  and  from  the  Palace 
of  Legion  of  Honor. 


// 


t  / 

John  M.  Woods 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Motor  Coach  Line  No«  31  —  Balboa 
SATURDAY 

PASSENGERS  ARRIVING  PALACE  OF  LEGION  OF  HONOR 


ARRIVING 

TIME  PASSENGERS  TRIPS 
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10:00 
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PM 
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3 

5 
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PM 
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1 

42  38 


PASSENGERS  LEAVING  PALACE  OF  LEGION  OF  HONOR 


LEAVING 

TIME  PASSENGERS  TRIPS 


9:00 

AM 

10:00 

AM 

0 
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AM 
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65  38 


NOTE:  Seven  (7)  Saturday  Average 


Schedule  and  Traffic 
Department 
July  10,  1972 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Motor  Coach  Line  No»  31  —  Balboa 
SUNDAY 


PASSENGERS  ARRIVING  PALACE  OF  LEGION  OF  HONOR 
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NOTE:  Six  (6)  Sunday  Average 


Schedule  and  Traffic 
Department 
July  10,  1972 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 

SAN     FRANCISCO     MUNICIPAL  RAILWAY 

949   PRESIDIO  AVENUE 
N   FRANCISCO,  CALIF.    94115  July    6,  1972 

Subject:  MEMORANDUM 

TO:  Mr.  J.  D.  Crowley 

General  Manager  of  Public  Utilities 

FROM:         J.  M.  Woods,  General  Manager 

San  Francisco  Municipal  Railway 

SUBJECT:  No.   13-2  3-2  7  Ellsworth  Service 

Recommendations  made  in  my  memoranda  to  you  dated 
March  15,  April  14,  and  June  17,  1971,  subject  as  above,  are 
hereby  re-submitted. 

Updated  passenger  checks  and  vault  counts  are  being 
forwarded  under  separate  cover. 


Enc. 

cc:     M.   F.  Ittig 
T.  E.  Dolan 

JMW : eon 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 

949   PRESIDIO  AVENUE 
N    FRANCISCO,   CALIF.    94115  '  » 


Subject: 


MEMORANDUM 


TO 


Mr.  John  D,  Crowley 

General  Manager  of  Public  Utilities 


FROM:  John  M.  woods,  General  Manager 

San  Francisco  Municipal  Railway 

SUBJECT:     Lines  13-23-27  -  Ellsworth  Service 

Recommendations  made  in  my  memoranda  to  you  dated 
March  IS  and  April  14,  1971,  subject  as  above,  are  hereby  re- 
submit ted. 

A  separate  report  is  being  submitted  relative  to 
the  requested  ''Owl"  service  from  Bay  shore  Boulevard  to  Castro 

C     M„  y*\e  a,t 


4** <D~Zr 


J.M.W. 


Enc. 


cc:    J.  J.  Finn 
M.  F.  Ittig 
T.  E.  Do lan 


JMWreon 


v 


April  14,  1971 

MEMORANDUM 


TO:  Mr.  John  D.  Crowley 

General  Manager  of  Public  Utilities 

FROM:         John  M.  Woods,  General  Manager 
San  Francisco  Municipal  Railway 

SUBJECT:    Lines  No.  13-23-27       Ellsworth  Service 


Reference  is  made  to  my  memo  to  you  dated  March  15, 
1971,  subject  as  above. 

Attached  are  updated  passenger  counts  and  revenue 
figures.    You  will  note  that  they  continue  to  indicate  light 
patronage,  and  the  recommendations  made  in  my  memo  dated 
March  15,  1971,  are  hereby  resubmitted. 


Enc. 


cc:    J.  J.  Finn 

J.  L.  Mootz 

M.  F.  Ittig 

T.  E.  Dolan 

JMW : eon 


Public  UiiIiHe3  Commission 
City  ond  Co'jnfy  of  Son  Francisco 

SAN     FRANCISCO     MUNICIPAL     R  A  I  L  V/  A  Y 

9  4  9   PRESIDIO  AVENUE 
SAN    FRANCISCO,   CALIF.    94115  Morch    15j  19?i 


Subj-ch  MEMORANDUM 


TO:  Mr.  John  D.  Crowley 

General  Manager  of  Public  Utilities 

FROM:         John  11.  Woods 3  General  Manager 
San  Francisco  Municipal  Rai.lv/ ay 

SUBJECT:     Lines  Mo.  13-25-27  --  Ellsworth  Service 


Line  Kb.  13  -  Ellsworth  was  authorized' by  Public  Utilities  Coin- 
mission  Resolution  No.  70-0601,  dated  October  13,  1970,  oa  a  60-day  trial 
basis;  and  service  cossaenced  October  16,  1970,  on  a  24-hour  basis  seven 
days  a  week. 

Revenue  statistics  (copies  attached)  and  passenger  checks  indicate 
very  light  patronage,  particularly  during  the  night  and  the  OWL  service. 

Line  Ko.  23-27  also  operates  along  Crescent  Avenue "nights ,  Satur- 
days, Sundays,  and  holidays.     Passenger  checks  indicate  the  duplication  of 
service  is  not  warranted,  and  sonic  changes  in  operation  would  not  only  de- 
crease the  deficit  in  the  Muni  but,  in  the  staff's  opinion,  would  constitute 
an  improvement  in  service.    The  following  recommendations  are,  therefore, 
submitted : 

LINK  NO.   13  -  ELLSWORTH 

Retain  present  route  from  Crescent  q  Putnam  to  Crescent  §  Andovor, 
thence  via  Andover,  Richland,  Leese,  Crescent,  Mission  to  Richland.  Return- 
ing via  Richland,  Murray,  Crescent  to  Putnam  (Farmer's  Market).     Hours  of 
operation  would  be  from  6:45  a.m.  to  5:45  p.m.  weekdays  ONLY.  Nights, 
Saturdays,  Sundays,  and  holidays  see  Line  No.  27  below. 

LINE  NO.  27  -  NOE 


The  present  daytime  routing  from  29th  q  Noe  to  1st  £-  Mission  would 
be  retained.     The  evening,  Saturday,  arid  Sunday  routing  would  remain  the 
same  to  29th  fr  Mission,,  thence  via  Mission,  Richland,  Murray,  Crescent  to 
terminal  at  Putnam.     Returning  via  Crescent,  Putnam,  Alemany  Boulevard,     ■  ■ 
Ellsworth,  Crescent,  Andover,  Richland,  Mission,  29th  Street,  and  thence 
via  regular  route. 

Presently  Line  No.  27  operates  during  these  days  and  hours  from 
Noe  5  29th  via  29th  Street,  Mission,  26th  Street,  Folsom,  and  thence  via 
regular  Line  No.  23  route.     Returning  via  regular  Line  No.  23  route  to 
Folsom  5  Army,  thence  via  Army,  Valencia,  Mission,  and  29th  to  Noe. 


Mr.  John  D.  Crowley 


-2- 


March  15,  1971 


The  routing  would  not  only  retain  the  present  service  to  Mission 
Street  but  would  also  give  additional  service  to  shopping  area  along  Mission 
to  29th  Street  and  within  a  few  blocks  of  Scars. 

LINE  NO.  2 5  -  CRT. SCENT 

Retain  the  present  daytime  route  from  26th  q  Mission  via  26th 
Street,  Ripley,  Alabama,   Bradford,  Nevada,  Cortland,  Folsom,  end  Crescent 
to  Farmer's  Market.     Return  via  Crescent,  Folsom,  Cortland,  Nevada,.  Brad- 
ford, Alabama,  Ripley,  Folsom,  Army,  Mission  to  26th  Street.    The  hours  of 
Line  No.  23  would  operate  7:00  a.m.  to  12:16  a.m.  weekdays  and  Saturdays 
and  8:33  a.m.  to  12:16  a.m.  Sundays,  in  order  to  provide  the  service  pre- 
viously covered  by  Line  No,  27  nights,  Saturdays,  Sundays,  and  holidays. 

Estimated  annual  savings  based  on  variable  costs  would  be  approx- 
imately $67,315. 


Attach . 


cc:     M.  F.  Ittig 
T.  E.  Do lan 


JMV,r:eon 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 
M.C.   13 -  ELLSWORTH 

Wednesday j   November  18,  1970 

Monday,       March    8,  1971 
Wednesday,       March     24,  1971 

PASSENGBR^_LEAYINg  RICHLAND  &  MISSION^ 

LEAVING 


1  X  i  1  Cj 

rnRT  p 

1:  00 

AM 

2:00 

AM 

3 

3 

2:  00 

AM 

3:  00 

AM 

4 

3 

3:00 

AM 

4:  00 

AM 

0 

3 

4:  00 

AM 

5:  00 

AM 

0 

3 

5:  00 

AM 

6:  00 

AM 

1 

3 

6:00 

AM 

7:00 

AM 

1 

3 

7:00 

AM 

8:  00 

AM 

1 

3 

8:00 

AM 

9:  00 

AM 

3 

3 

9:  00 

AM  "  - 

10:00 

AM 

2 

3 

10:00 

AM 

11:00 

AM 

8 

3 

11:00 

AM 

12:  00 

Noon 

11 

3 

12:00 

Noon  - 

1:  00 

PM 

15 

3 

1:  00 

PM 

2:  00 

PM 

15 

3 

2:00 

PM 

3:  00 

PM 

17 

3 

3:00 

PM 

4:  00 

PM 

38 

3 

4;00 

PM 

5:00 

PM 

49 

3 

5:00 

PM 

6:00 

PM 

44 

3 

6:00 

PM 

7:00 

PM 

43 

3 

7:00 

PM 

8:00 

PM 

21 

3 

8:00 

PM 

9:00 

PM 

5 

3 

9:00 

PM 

10:  00 

PM 

8 

3 

10:  QO 

PM 

11:00 

PM 

3 

3 

11:00 

PM 

12:  00 

Mid 

6 

3 

12:00 

Mid  - 

1:00 

AM 

6 

3 

TOTAL 

304 

72 

Schedule  &  Traffic 

Department 
April  6,  1971 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
_M.C.    I/}-  ELLSWORTH 

Wednesday,  November  18,  19?0 

Monday ,  March  8.  1971 
Wednesday ?  March  24,  1971 

PASSENGERS  ARRIVING  RICHLAND  &  MISSION 

ARRIVING 


TIME 

PASSENGERS 

TBI: 

1:  00 

AM 

2:00 

AM 

1 

2s  00 

AM 

3:  00 

AM 

0 

3 

3:  00 

AM 

4:00 

AM 

0 

3 

4:00 

AM 

5:00 

AM 

0 

3 

5:00 

AM 

6:  00 

AM 

2 

3 

6:00 

AM 

7:00 

AM 

9 

3 

7:00 

AM 

8:  00 

AM 

36 

3 

8 :00 

AM 

9:00 

AM' 

24 

3 

9:00 

AM   •  - 

10:00 

AM 

17 

3 

10:  00 

AM 

11:00 

AM 

14 

3 

11:00 

AM 

12:00 

Noon 

16 

3 

12:  00 

Noon  - 

1:  00 

PM 

12 

3 

1:00 

PM 

2:  00 

PM 

9 

3 

2:  00 

PM 

3:00 

PM 

17 

3 

3:00 

PM 

4:  00 

PM 

11 

3 

4:00 

PM 

5:00 

PM 

17 

3 

5:00 

PM 

6:00 

PM 

10 

3 

6:00 

PM 

7:00 

PM 

13 

3 

7:00 

PM 

8:00 

PM 

5 

3 

8:00 

PM 

9:00 

PM 

3 

3 

9:00 

PM 

10:00 

PM 

2 

3 

10:00 

PM 

11:  00 

PM 

3 

3 

11:00 

PM 

12:  00 

Mid 

2 

3 

12:00 

Mid  - 

1:00 

AM 

0 

3 

TOTAL 

223 

72 

Schedule  and  Traffic 

Department 
April  6,  1971 


SAN  FRANC  I  SCO  MUNICIPAL  RAILWAY 
PASSENGER  COUNT  LINE  13 
SATURDAY  -  ^FEBRUARY  27,  "1971 
SATURDAY  -  APR  I L  10,  1971 


ARR1 V I 
TIME 
I  :00 
2:00 
3:00 
4:00 
5:00 
6:00 
7:00 
8:00 
9:00 
10:00 
I  I  :00 
12:00 
I  :00 
2:00 
3:00 
4:00 
5:00 
6:00 
7:00 
8:00 
9:00 


NG  RICHLAND  &  MISSION 


A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
NOON 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 


2:00 
3:00 
4:00 
5:00 
6:00 
7:00 
8:00 
9:00 
10:00 
I  I  :00 
12:00 
I  :00 
2:00 
3:00 
4:00 
5:00 
6:00 
7:00 
8:00 
9:00 
10:00 


A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
NOON 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 


LEAV |NG_RI CHLAND  &  MISSION 
TIME 


1  :00 

A.M. 

2:00 

A.M. 

2:00 

A.M. 

3:00 

A.M. 

3:00 

A.M.  ' 

4:00 

A.M. 

4:00 

A.M. 

5:00 

A.M. 

5:00 

A.M. 

6:00 

A.M. 

6:00 

A.M. 

7:00 

A.M. 

7:00 

A.M. 

8:00 

A.M. 

8:00 

A.M. 

9:00 

A.M. 

9:00 

A.M. 

-  10:00 

A.M. 

10:00 

A.M. 

-  11:00 

A.M. 

1  1  :00 

A.M. 

-  12:00 

NOON 

12:00 

NOON 

1  :00 

P.M. 

1  :00 

P.M. 

2:00 

P.M. 

2:00 

P.M. 

3:00 

P.M. 

3:00 

P.M. 

4:00 

P.M. 

4:00 

P.M. 

5:00 

P.M. 

5:00 

P.M. 

-  6:00 

P.M. 

6:00 

P.M. 

7:00 

P.M. 

7:00 

P.M. 

8:00 

P.M. 

8:00 

P.M. 

9:00 

P.M. 

9:00 

P.M. 

-  10:00 

P.M. 

168 


PASSENGERS 
0 
6 
I 

3 
0 
2 
I 

4 

4 

7 

9 
12 
26 
23 
31 
19 
41 
12 

8 

7 

4 

220 


TRIPS 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
63 

TRIPS 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
63 


Schedule  &  Traffic  Department 
April  23,  197! 


ARRIVING- RICH 
TIME 
1:00  A.M.  ■ 
2:00  A.M.  • 
3:00  A.M.  ■ 
4:00  A.M.  • 
5:00  A.M.  • 
6:00  A.M.  • 
7:00  A.M.  • 
8:00  A.M.  • 
9:00  A.M.  • 
10:00  A.M.  - 
I  I :00  A.M.  • 
12:00  NOON  ■ 
I :0p  P.M.  • 
2:00  P.M.  • 
3:00  P.M.  • 
4:00  P.M.  - 
5:00  P.M.  • 
6:00  P.M.  • 
7:00  P.M.  - 
8:00  P.M.  - 
9:00  P.M.  - 
TOT 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
PASSENGER  COUNT  -  -LINE  I  3 
SUNDAY  -  MARCH    7 ,  1971 
SUNDAY  -  APR  I L  II,  1971 
LAND  &  MISSION 

PASSENGERS  T 


2:00 
3:00 
4:00 
5:00 
6:00 
7:00 
8:00 
9:00 
10:00 
I  I  :00 
12:00 
I  :00 
2:00 
3:00 
4:00 
5:00 
6:00 
7:00 
8:00 
9:00 
10:00 
L  S 


A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
NOON 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 


0 
0 
0 
0 

I 

6 
3 
23 
12 
8 
21 
21 
12 
16 
12 
10 
4 
I 

2 
6 
159 


0 
I 

2_ 
3 


LEAVJNG_-r  R I CH L AND 
TIME 
I :00  A.M. 
2:00  A.M. 
3:00 


A.M. 

4:00  A.M. 

5:00  A.M. 

6:00  A.M. 

7:00  A.M. 

8:00  A.M. 

9:00  A.M. 

10:00  A.M. 

I ! :00  A.M. 

12:00  NOON 

1:00  P.M. 

2:00  P.M. 

3:00  P.M. 

4:00  P.M. 

5:00  P.M. 

6:00  P.M. 

7:00  P.M. 

8:00  P.M. 

9:00  P.M. 


T  0  T  A 


2:00 
3:00 
4:00 
5:00 
6:00 
7:00 
8:00 
9:00 
10:00 
I  I  :00 
12:00 
I  :00 
2:00 
3:00 
4:00 
5:00 
6:00 
7:00 
8:00 
9:00 
10:00 
L  S 


A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
A.M. 
NOON 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 
P.M. 


AVERAGE 
2 


2 
2 
I 

3 
25 
16 
I  I 
19 
16 
18 
26 

9 
12 
16 

3 
14 
206 


8 
5 
4 
7 
5 
6 
9 
3 
4 
5 
I 

5 
3 


Schedule  &  Traffic 

Department 1 
Apri I  23,  !97l 


5  5  3 


SAN  FRANCISCO  MUNICIPAL  KAILHAi' 


PASSKNG 

EES  ARRIVING 

29'TH  MISSION 

ARRIVING 

AVERAGE 

TIKE 

PASSENGERS 

TRIPS 

PASSER} 

d  ;  0  0 

P*H- 

7:00 

P*M, 

3 

2 

2 

7;  oo 

P.M. 

8:00 

P*I-L 

0 

3 

0 

8:00 

P.M. 

9:00 

P..  M.« 

0 

3 

0 

9:00 

P*  M  ^ 

-  10:00 

P.-  K* 

1 

3 

0 

10: 00 

P  M 

~  21:00 

P/I'U 

1 

3 

0 

11;  00 

» 

«  12:00 

P.M. 

1 

1 

1 

T  0  1 

A  L 

6 

15 

0 

PASSENGERS  LEAVING      29T.H  MISSION 


LEAVING 

A  VERA' 

TII-iK 

PASSENGERS 

TRIPS 

PASSSi 

6:00 

P. 

7-00 

P*K. 

6 

1 

6 

?  too 

p 

*  • 

8:00 

P..K, 

3 

3 

3 

8;  00 

9:00 

P*  i'L- 

7 

3 

2 

9;00 

i--' 

10:00 

pImI 

1 

2 

-< 

3  0:00 

t~, 

;■  M  * 

11:00 

P.M. 

1 

3 

0 

1.1 : 00 

3  2:00 

P*M* 

2 

3 

1 

T 

0  I 

1  A 

L 

20 

15 

*J 

Schedule  &  Ttafflc  Dept., 
Navoh  16,  19?1 


,  3  3  3  D 

BAM  FRMGXSGO  MUNICIPAL  RAILWAY 
M.C.  25/27  OEESCmTW&B 
SATBBBU,  MARCH  69  1971 


ARRIVING  '  AVERAGE 

Tim  PASSENGERS  gggg  PASSENGERS 

9:00  A. Mo  -    10:00  A.M.  111 

10:00  A.M.  -    11:00  A.M.  5  2  3 

11:00  A.M.  ~    12:00  NOON  7  4  2 

12:00  NOON  -      1:00  P.M.  11  3  4 

1:00  P.M.  -      2:00  P.M.  2  2  1 

2:00  P.M.  -      3:00  P.M.  4  2  2 

3:00  P.M.  -      4:00  P.M.  3  3  1 

4:00  P.M.  -      5:00  P.M.  0  2  0 

5:00  P.M.  -      6:00  P.M.  13  0 

0?  0  T  A  L  yv  22  1 

PASSENGERS  LEAVING  29th  &  MISSION : 

LEAVING  AVERAGE 

Tim  PASSENGERS  TRIPS  £i§§M,SM§ 

9:00  A.M.  -    10:00  A.M.  2  2  1 

10:00  A.M.  -■  11:00  A.M.  8  3  3 

lis 00  A.M.  -    12:00  NOON  4  3  1 

12:00  NOON  -      1:00  P.M.  7  3  2 

1:00  P.M.  -      2:00  P.M.  3  13 

2:00  P.M.  ~      3:00  P.M.  13  0 

3:00  P.M.  -      4:00  P.M.  2  3  1 

4:00  P.M.  -      5:00  P.M.  3  3  1 

5:00  P.M.  -      6:00  P.M.  J>_  1 

TOTAL  34  24  1 


Schedule  and  Traffic 

Department 
March  16,  1961 


>  -1)  5  1  0 

SAN  _ I^£iCIS£q_  MUNICIPAL  BAILWAY 

SUI IDAY >  ^'^3HU^^_28_1 1£71 
PASSg3GBR3  ARE! VI KG_ AT_29THJU S  S ION 

SUNDAY 
FEB  28,19?! 
ARRIVING  AVERAGE 


rri  -r 

ir^i-i  >~>  O  i^j  j  \i  O"  ii  QO 

1  til  r  0 

9:00 

A  ^I'U  - 

■  10:00 

A.M. 

3 

3 

1 

10:00 

A « I'i  *  — 

■  11; 00 

A ...  M . 

6 

4 

2 

A  „  M  .  - 

-  12:00 

4 

2 

? 

12:00 

NOON  - 

•  1:00 

P.»K» 

3 

2 

1:00 

■  2:00 

P,  H, 

3 

2 

2:00 

P*M,  - 

P.v  M4 

4 

3 

1 

3:00 

P.J?*  - 

■  4:00 

P.  M, 

4 

3 

1 

4:00 

P*M*  - 

•  5:00 

P.M. 

i 

3 

2 

5:00 

P.M.  - 

.    6: 00 

P«M, 

3 

2 

T  0  T 

A  L 

45 

2? 

2 

PASS 

ENC-BRS  LEAVING  29TH 

MISSION 

LEAVING 

AVERAGE 

TIMS 

PASSENGERS 

TRIPS 

PASSENGERS 

9:00 

A  *  M  *  - 

■  10:00 

A,  Mi 

4 

3 

1 

10:00 

A.M.  - 

11:00 

A.M. 

1 

3 

1 

11:00 

A.M.  - 

•  12:00 

NOON 

3 

4 

1 

12:00 

NOON  - 

1:00 

6 

3 

2 

1:00 

P. Mi  - 

2:00 

P.M. 

3 

3 

1 

2:00 

P.M.  - 

■  3:00 

P*  M* 

0 

3 

0 

3:00 

P.M.  - 

.  4:00 

P.,  Vu 

0 

3 

C 

4:00 

P.M-.  - 

■  5:00 

P.M. 

0 

3 

0 

5:00 

p.-m;  « 

-  6:00 

P.M. 

0 

2 

0 

TOT 

A  L 

17 

27 

1 

Schedule  &  Traffic  Dept* 
March  15,  1971 


SAN  F  RAN  CISCO  MUNICIPAL  R A ! LW AY 

Mo  C.  JL3  ~  ELLSWORTH 
DAHLY^  REVENUE  COUNT 

TOTAL  OWL 
DATE  VAULT  COUNT  VAULT  COUNT 
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n   x  i  on 
U- D ! -  /U 

i  d  c;n 
1  o .  DU 

O     "7  "7 
/Loll 

i     i  on 
1  -  1  -  /U 
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A      1  O 
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1  —j—  /U 

DU .  ZD 

C,     A  A 
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1  -4-/U 

0£     A  A 
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/ .  oU 

i     rt    "7  a 

1  -  d-  /o 

OA     A  A 

Z6 .  UU 

8.  4D 

1 -6-70 

22  „  00 

— »      f—  c 

7. 55 

1-7-70  * 

26.25 

6.00 

1-8-70  ** 

19,00 

2.25 

1-9-70 

25.75 

5,50 

1-10-70 

26.50 

8.95 

i-l 1-70 

16.50 

3,45 

1-12-70 

21  ,00 

7.  18 

1-13-70 

46.50 

7.40 

1-14-70  * 

33,50 

4.52 

1-15-70  ** 

14.50 

1  .25 

1-16-70 

31  .00 

6.33 

1-17-70 

23.50 

5.45 

1-1.8-70 

23,00 

5.90 

1-19-70 

24.00 

5.90 

1-20-70 

25.50 

4.74 

1-2  1-70  * 

22.50 

3.30 

1-22-70  ** 

15.75 

3.50 

1-23-70 

23.25 

5.90 

1-24-70 

22.50 

9.43 

1-25-70 

25.00 

8.49 

1-26-70 

18.00 

3.00 

1-27-70 

22.50 

5.26 

1-28-70  * 

21 .75 

3.05 

1-29-70  ** 

17.00 

1  .90 

1-30-70 

26.00 

8.94 

3 


SAN  FRANC  I  SCO  MUN  I C !  PAL  RA I  LV/AY 

M.  C.  .3  -  ELLSWORTH 
DAI LY  REVENUE  COUNT  ' 

TOTAL  OWL 


OATF 

UM  1  L 
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5H 
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32,00 

5.60 

12-25-70 

I  8.00 

2.05 

12-26-70 

X 

6.00 

3.30 

12-27-70 

XX 

!6.25 

o75 

12-28-70 

22c25 

6.30 

12-29-70 

28.00 

7.  18 

12-30-70 

24.50 

5056 

12-31-70 

41.50 

4.7! 

1-1-7! 

16.75 

2.50 

1-2-7  1 

X 

41.00 

3,31 

1-3-71 

XX 

20.75 

2.  10 

1-4-71 

47.25 

10.  70 

1-5-71 

31  .25 

8.75 

1-6-71 

32.25 

7.36 

1-7-71 

21  .75 

,25 

1-8-71 

32 . 50 

8.33 

1-9-7! 

# 

32.25 

3.94 

1-10-71 

XX 

22.00 

3.04 

l-l  1-71 

24.25 

8.20 

1-12-71 

27.00 

8.50 

1-13-71 

25.00 

6.79 

1-14-71 

33.50 

9.77 

1-15-71 

No  Count  Taken 

£  5  3  ~) 


SAN  FRANC  I  SCO  MUNICIPAL  RAIL'// AY 

!i°  .'P.--1.3-.-...  ELLSWORTH 
DA  I LY  REVENUE ' COUNT 


TOTAL  OWL 
DATE  VAULT .COUNT  VAU LT  COUNT 

i    |  e-lT ""  *  $      "NO   '  $ 

i- I  7-71  **  COUNT 
1-18-71  TAKEN 


1-19-71 
1-20-71 
i-21-71 

1-22-71  .                           26.50  9.74 

1-23-7!  *                              24.00  6,15 

!-24~7i  **                             20.00  1.80 

1-25-7!  33.25  9.44 

I-26-"7!  27.00  8.55 

l~27-*7l  30.50  10.07 

1-28-7!  26.25  9.65 

1-29-71  30.25  9.23 

1-30-71  *                              33.50  4.05 

1-  31-71  **     ,                         18.25  2.25 

2-  1-71  26.00  7.35 
2-2-71  36.50  8.50 
2-3-71  30.00  6.62 
2-4-71  34.75  8.50 
2-5-7!  30.75  6.75 
2-6-71  *  32.25  4.48 
2-7-71  **  16.00  3. I i 
2-8-71  27.50  9.00 
2-9-7!  29.75  7.25 
2-10-7!  31.50  10.43 
2-1 1-71  29.00  7.25 
2-12-71  30.00  5.00 
2-13-71  *  32.50  2.50 
2-14-71  **  19.00  2.09 
2-15-7!  28.00  1.79 
2-16-71  33.75  8.10 
2-17-7!  3i.25  9.87 
2-I8-7J  29.00  6.55 
2-19-7!  36.00  9.00 
2-20-71  *  32.25  1.51 
2-21-71  **  16.50  2.50 
2-22-7!  26.50  7.00 
2-23-71  27.00  7.25 
2-24-71  31.25  8.27 
2-25-7!  24.50  7.56 
2-26-71  38.25  9.10 
2-27-71  *  23.00  2.85 
2-28-71  **                            18.50  2.50 


-3- 


SAM  FRANC  I  SCO  MUNICIPAL  RAILWAY 


Mo  'C ,    1 3  -  '.ELLSWORTH 
DA  !  LY  REVENLIE^ XOUN T 

TOTAL  OWL 

DATE                                      VAULT  COUNT  MliJLJ?^1 

3-1-71                                 $    36.50  $  9,74" 

3-2-71                                       33.00  8.01 

3-3-71                                       24,75  6.95 

3-4-71                                       25,25  8.50 

3-5-71                                       31.00  6.36 

3-6-71        *                              33.00  3.09 

3-7-71        **                            27.00  2.35 

3-8-7!                                       34.25  9.81 

3-9-71                                       33.00  8.64 

3-10-71                                      26.25  8.10 

AVERAGE 

AVERAGE  OWL 

VAULT  CPU NT  VAULT  COUNT 

WEEKDAY                                $    28.20  $  7.46 

SATURDAY                                   26.75  3.54 

SUNDAY                                       18.58  2.36 


(*)  Indicates  Saturday 
(**)   indicates  Sunday 


TOM  DO LAN 
March   15,  1971 
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Public  Utilities  Commission 
City  and  County  of  San  Francisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 

July  10,  1972 


949   PRESIDIO  AVENUE 
SAN   FRANCISCO,  CALIF.  94115 


TO: 


Subject: 


No.  13  -  Ellsworth  Service 


John  D.  Crowley 

General  Manager  of  Public  Utilities 


FROM:      John  M.  Woods 

General  Manager,  Municipal  Railway 


Attached  are  recent  passenger  checks  and  vault  counts 
taken  to  substantiate  the  service  adjustment. 

The  passenger  checks  were  taken  by  three  traffic 
checkers  on  last  Friday,  Saturday  and  Sunday,  a  72 -hour 
period. 

Recent  vault  counts  were  taken  over  a  17-day  period 
and  are  compared  with  prior  period  averages . 


Q  j  i  In  W  9 


/  John  M.  Woods 


3 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Motor  Coach  Line  No.  15  -  Ellsworth 
DAILY  REVENUE  COUNT 


±  U 1  A-b 

n  rw  it  it 

DATE 

VAULT  COUNT 

VAULT  COUNT 

6-21-72 

$  33.50 

$  10.24 

6-22-72 

38.07 

9.20 

6-23-72 

38.00 

11.41 

6-24-72  * 

32.67 

.86 

6-25-72  ** 

15.55 

2.25 

6-26-72 

30d0 

9.84 

6-27-72 

25*70 

10.48 

6-28-72 

20.68 

10.49 

6-29-72 

29.69 

10.19 

6-30-72 

39.96 

11.16 

7-  1-72  * 

46.49 

7.15 

7-  2-72  ** 

27.17 

2.25 

7-  3-72 

44,55 

5.90 

7-  4-72  ** 

24.89 

3.76 

7-  5-72 

25.22 

12.76 

7-  6-72 

33.88 

9.70 

7-  7-72 

38.98 

11.28 

AVERAGE 

AVERAGE 

"OWL" 

VAULT  COUNT 

VAULT  COUNT 

WEEKDAY 

%  33.19 

%  10.22 

SATURDAY 

-  39.58 

4.00 

SUNDAY 

22.54 

2.75 

(*)  Indicates 

Saturday  (**) 

Indicates  Sunday/Holiday 

OCTOBER  16, 

1970  -  MARCH  10,  1971 

WEEKDAY 

$  28.20 

7.46 

SATURDAY 

26.75 

3o54 

SUNDAY 

18.58 

2.36 

Schedule  and  Traffic 
Department 
July  8,  1972 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Motor  Coach  Line  No*  15  -  Ellsworth 
FRIDAY  -  JULY  7,  1972 

PASSENGERS  ARRIVING  RICHLAND  &  MISSION 

ARRIVING  AVERAGE 


TIME 

PASSENGERS 

TRIPS 

XXL  JLJL  KJ 

1:00 

AM 

2 

:00 

AM 

0 

3 

0 

2:00 

AM 

3 

:00 

AM 

1 

3 

0 

3:00 

AM 

4 

:00 

AM 

1 

3 

0 

4:00 

AM 

5 

:00 

AM 

2 

3 

1 

5:00 

AM 

6. 

:00 

AM 

0 

3 

0 

6:00 

AM 

7 

5  00 

AM 

4 

3 

1 

7:00 

AM 

8 

:00 

AM 

24 

3 

8 

8:00 

AM 

9:00 

AM 

34 

3 

11 

9:00 

AM 

10:00 

AM 

17 

3 

6 

10:00 

AM 

11:00 

AM 

21 

3 

7 

11:00 

AM 

12 

:00 

NOON 

28 

3 

9 

12:00 

NO 

1 

:00 

PM 

38 

3 

13 

1:00 

PM 

2: 

:00 

PM 

31 

3 

10 

2:00 

PM 

3 

:00 

PM 

22 

3 

7 

3:00 

PM 

:00 

PM 

18 

3 

6 

4:00 

PM 

5: 

:00 

PM 

18 

3 

6 

5:00 

PM 

6: 

;00 

PM 

11 

3 

4 

6:00 

PM 

7: 

•00 

PM 

21 

3 

7 

7:00 

PM 

8 

:00 

PM 

5 

3 

2 

8:00 

PM 

9: 

:00 

PM 

4 

3 

1 

9:00 

PM 

10: 

:00 

PM 

3 

3 

1 

10:00 

PM 

11 ! 

;00 

PM 

2 

3 

1 

11:00 

PM 

12: 

:00 

MID. 

6 

3 

2 

12:00 

MI 

Is 

-00 

AM 

1 

3 

0 

312 

72 

4 

Schedule  and  Traffic 
Department 
July  8,  1972 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Motor  Coach  Line  No.  15  -  Ellsworth 
FRIDAY  -  JULY  7,  1972 

PASSENGERS  LEAVING  RICHLAND  &  MISSION 

LEAVING  AVERAGE 


TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

1:00 

AM 

-  2 

:00 

AM 

9 

3 

3 

2:00 

AM 

-  3 

:00 

AM 

2 

3 

1 

3:00 

AM 

-  4 

:00 

AM 

0 

3 

0 

4:00 

AM 

-  5' 

:00 

AM 

0 

3 

0 

5:00 

AM 

-  6: 

:00 

AM 

0 

3 

0 

6:00 

AM 

-  7' 

:00 

AM 

0 

3 

0 

7:00 

AM 

-  8 

:00 

AM 

1 

3 

0 

8:00 

AM 

-  9 

:00 

AM 

3 

3 

1 

9:00 

AM 

-10. 

:00 

AM 

3 

3 

1 

10:00 

AM 

-11; 

:00 

AM 

9 

3 

3 

11:00 

AM 

-12 

:00 

NOON 

13 

3 

4 

12:00 

N 

-  1 

:00 

PM 

23 

3 

8 

1:00 

PM 

-  2 

:00 

PM 

27 

3 

9 

2:00 

PM 

-  3 

;00 

PM 

28 

3 

9 

3:00 

PM 

-  4. 

:00 

PM 

32 

3 

11 

4:00 

PM 

-  5 

;00 

PM 

39 

3 

13 

5:00 

PM 

-  6 

:00 

PM 

38 

3 

13 

6:00 

PM 

-  7 

:00 

PM 

30 

3 

10 

7:00 

PM 

-  8 

:00 

PM 

20 

3 

7 

8:00 

PM 

-  9 

;00 

PM 

13 

3 

4 

9:00 

PM 

-10 

:00 

PM 

6 

3 

2 

10:00 

PM 

-11: 

:00 

PM 

4 

3 

1 

11:00 

PM 

-12; 

;00 

MID 

3 

3 

1 

12:00 

M 

-  1: 

;00 

AM 

8 

3 

3 

311 

72 

4 

Schedule  and  Traffic 
Department 
July  8,  1972 


SALT  FRANCISCO  MUNICIPAL  RAILWAY 


Motor  Coach  line  No0  15  -  Ellsworth 
SATURDAY  -  JULY  8,  1972 


— ~:  ■' 

JVC  PTfH"T  ' 

J_  .  i  1  J        J.V  J-  '  J  i  I  J.  }j 

A  T,rVP  A  fLT 

X      l  -_L-j 

i 

p/\  cqwfito  q 

orp  ypo 

pjq  c?t?|\T  HPT?  ^ 

1:00 

AM 

— 

2:00 

m 

T 

3 

1 

2  :00 

An 

3 : 00 

AM 

1 

3 

0 

3  :00 

AM 

4 :  00 

AM 

o 

0 

4:00 

am 

5:00 

AM 

0 

3 

0 

5:00 

am 

6:00 

AM 

1 

3 

0 

6:00 

am 

7:00 

AM 

0 

3 

0 

7:00 

m 

8:00 

am 

8 

3 

3 

8:00 

AM 

9:00 

am 

10 

3 

3 

9:00 

am 

10:00 

AM 

20 

3 

7 

10:00 

AM 

11:00 

AM 

31 

3 

10 

11:00 

AM 

12:00 

NOON 

23 

3 

8 

12:00 

NO 

1:00 

PM 

29 

3 

10 

1:00 

PM 

2:00 

PM 

15 

3 

5 

2:00 

PM 

3 : 00 

PM 

24 

3 

8 

3:00 

PM 

4:00 

PM 

20 

3 

n 

4:00 

PM 

5:00 

PM 

28 

3 

9 

5:00 

PM 

6:00 

PM 

17 

3 

6 

6:00 

PM 

7:00 

PM 

17 

3 

6 

7:00 

PM 

8:00 

PM 

19 

3 

6 

8:00 

PM 

9:00 

PM 

13 

3 

4 

9:00 

PM 

10:00 

PM 

3 

1 

10:00 

PM 

11:00 

PM 

7 

3 

2 

11:00 

PM 

12:00 

MID. 

4 

3 

1 

12:00 

MI 

1:00 

AM 

.  2 

3 

1 

.  296 

72 

4 

Schedule  and  Traffic 
Department 
July  9,  1972 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Mot~or  Coach  Line  No.  13  -  Ellsworth 
SATURDAY  -  JULY  S,  1972 

PASSENGERS  LEAVING  RICHLAND  &  MISSION 


LEAVING 

AVERAGE 

TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

1 

:00 

AM 

— 

2:00 

AM 

12 

3 

4 

o 
i — 

:00 

AM 

3:00 

AM 

2 

3 

1 

3 

:00 

m 

4:00 

m 

3 

3 

1 

4 

:00 

AM 

5:00 

AM 

1 

3 

0 

5: 

:00 

AM 

6:00 

AM 

0 

3 

0 

6: 

:00 

AM 

7:00 

AM 

0 

3 

0 

7 

:00 

AM 

8:00 

AM 

5 

3 

2 

8; 

:00 

AM 

9:00 

AM 

9 

3 

3 

Q  - 

>  < 

,00 

AM 

10:00 

m 

5 

3 

2 

10: 

,00 

AM 

11:00 

AM 

6 

3 

2 

11  ! 

:00 

AM 

12:00 

NOON 

16 

3 

5 

12: 

;00 

NO 

1:00 

PM 

16 

5 

5 

1: 

:00 

PM 

2:00 

PM 

22 

3 

7 

2 1 

:00 

PM 

3:00 

FH 

20 

3 

7 

3 

:00 

PM 

4:00 

PM 

39 

■-7 

13 

:00 

PM 

5:00 

PM 

21 

3 

7 

5 

;00 

PM 

6:00 

PM 

45 

3 

15 

6 

:00 

PM 

7:00 

PM 

35 

3 

12 

7 

:00 

PM 

8:00 

PM 

21 

3 

7 

8 

:00 

PM 

9:00 

PM 

6 

3 

2 

Q< 

:00 

PM 

10:00 

PM 

11 

3 

4 

10: 

:00 

PM 

11:00 

PM 

8 

3 

3 

11: 

1 00 

PM 

12:00 

MID. 

17 

3 

6 

12: 

:00 

MI 

1:00 

AM 

12 

3 

4 

322 

72 

4 

Schedule  and  Traffic 
Det>artment 
July  9,  1972 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Motor  Coach  Line  No0  13  -  Ellsworth 
SUNDAY  -  JULY  9,  1972 

PASSENGERS  ARRIVING  RICHLAND  &  MISSION 

ARRIVING  AVERAGE 


TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

i  •  no 

AM 
iili 

o  •  no 

AM 

j_ 

0 

2:00 

AM 

3:00 

AM 

0 

3 

0 

3:00 

AM 

4:00 

AM 

0 

3 

0 

4:00 

AM 

5:00 

AM 

0 

3 

0 

5:00 

AM 

6:00 

AM 

2 

3 

1 

6:00 

AM 

7:00 

AM 

2 

3 

1 

7:00 

AM 

8:00 

AM 

4 

3 

1 

8:00 

AM 

9:00 

AM 

6 

3 

2 

9:00 

AM 

10:00 

AM 

16 

3 

5 

10:00 

AM 

11:00 

AM 

6 

3 

2 

11:00 

AM 

12:00 

NOON 

20 

3 

7 

12:00 

NO 

1:00 

PM 

13 

3 

4 

1:00 

PM 

2:00 

PM 

33 

3 

11 

2:00 

PM 

3:00 

PM 

18 

3 

6 

3:00 

PM 

4:00 

PM 

5 

3 

2 

4:00 

PM 

5:00 

PM 

7 

3 
3 

2 

5:00 

PM 

6:00 

PM 

20 

7 
4 

6:00 

PM 

7:00 

PM 

11 

3 

7:00 

PM 

8:00 

PM 

13 

3 

4 

8:00 

PM 

9:00 

PM 

5 

3 

2 

9:00 

PM 

10:00 

PM 

2 

3 

1 

10:00 

PM 

11:00 

PM 

10 

3 

3 

11:00 

PM 

12:00 

MID. 

3 

3 

1 

12:00 

MI 

1:00 

AM 

0 

3 

0 

197 

72 

3 

Schedule  and  Traffic 
Department 
July  10,  1972 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Motor  Coach  Li&e  No,  13  -  Ellsworth. 
SUNDAY  -  JULY  9,  1972 


PASSENGERS  LEAVING  RICHLAND  &  MISSION 


TIME 

1:00 
2?  00 
5:00 
4:00 
5:00 
6:00 
7:00 
8:00 
9:00 
10:00 
11:00 
12:00 
1:00 


2: 

3 
4 

5 
6 


00 
00 
00 
00 
00 


7;00 

8:00 
9:00 
10:00 
11:00 
12:00 


AM  ■ 
AM  - 

AM  - 
AM  - 
AM  - 
AM  - 
AM  - 
AM  - 
AM  - 
AM  - 
AM  - 
NO  - 
PM  - 
PM  - 
PM  - 
PM  - 
PM  - 
PM  - 
PM  - 
PM  - 
PM  - 
PM  - 
PM  - 
MID- 


2300 
3:00 
4:00 
5:00 
6:00 
7:00 
8:00 
9:00 
10:00 
11:00 
12:00 


1 
2 

3 
4 

5 


00 
00 
00 
00 
00 


6:00 


7 
8 

9 

10 

11 


00 
00 
00 
00 
00 


12:00 
1:00 


AM 
AM 
AM 
AM 
AM 
AM 
AM 
AM 
AM 
AM 

NOON 

PM 

PM 

PM 

PM 

PM 

PM 

PM 

PM 

PM 

PM 

PM 

MID 

AM 


LEAVING 
PASSENGERS 

2 
2 
1 
1 
0 
3 
3 
2 

5 

2 

5 
12 

15 
16 

15 
11 

29 
14 
16 
17 

9 

6 

5 
14 

205 


TRIPS 

3 
3 
3 
3 
5 
5 
3 
3 
5 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
-1 
72 


AVERAGE 
PASSENGERS 

1 
1 
0 
0 
0 

1 
1 

1 

2 
1 

2 
4 

5 
5 
5 

4 
10 

5 
5 
6 

3 
2 
2 
5 


Schedule  and  Traffic 
Department 
July  10,  1972 


HETGH      HETCHY      WATER      AND  POWER 

MEMORANDUM 

DATE :     July  11,  1972 

TO;  JOHN  D0  CROWLEY 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L0  MOORE 

General  Manager 

SUBJECT :     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
HIGHLIGHTS 

As  a  result  of  the  subnormal  precipitation  on  the  Tuolumne  River  watershed  this  past 
fiscal  year 9  which  has  been  noted  in  several  of  the.  recent  monthly  reports ,  total 
generation  of  the  Hetch  Hetchy  powerhouses  has  declined  slightly  from  the  2,057,000,000 
kilowatthours  of  1970-71  to  1,960, 000,000  kilowatthours  during  1971-72,  a  decrease  of 
4.7  percent.    Unless  next  winter's  precipitation  on  the  watershed  areas  increases 
drastically  over  this  past  year's  amounts,  lowered  water  levels  of  the  reservoirs  may 
require  further  reductions  in  generation  for  1972-73,  which  would  result  in  lower  net 
revenue  for  Hetch  Hetchya 

HETCH  HETCHY  OPERATIONS 
Storage  C  ond  i  t  i  on  s 


Capacity  in 

Storage  in 
Acre  Feet  on 

Per  Cent 
Of 

Storage  in 
Acre  Feet  on 

Per  Cent 
Of 

Reservoir 

Acre  Feet 

July  lfl  1972 

Capacity 

July  1,  1971 

Capacity 

Hetch  Hetchy 

3 60 , 400 

324,340 

90 

356,814 

99 

Lake  Lloyd 

268,800 

151,066 

56 

199,824 

74 

Lake  Eleanor 

27 , 100 

1,916 

_7 

27,403 

100 

656,300 

477,322 

73 

584,041 

90 

)  )  3 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Departments  the  average  daily 
aqueduct  delivery  of  water  to  the  Water  Department  was  increased  from  approximately 
260  mgd  to  270  mgd  on  June  9,  1972. 
Power  Production 

During  the  month  of  June,  Moccasins,  Dion  R„  Holm  and  Robert  C.  Kirkwood  Powerhouses 
generated  44.760,  68*558  and  51.721  million  kilowatthours  respectively  for  a  total  of 
165.039  million  kilowatthours,,  having  a  value  in  excess  of  $1,155,000. 
HETCH  HETCHY  ENGINEERING 

Tesla  Portal.  Residence  Heating  System,  An  Order  for  Service  or  Work  is  being  issued  to 

Sears  Roebuck  and  Company 9  71  Tenth  Street,  Tracy,  California,  in  the  amount  of  $1,559.00 

for  the  installation  of  an  electric  heating  system  in  the  Caretaker's  residence  at 

Tesla  Portal o    This  work  is  expected  to  be  completed  by  August  15 ,  1972. 

Moccasin  Storm  Drainage  System.  Contract  has  been  awarded  to  Mr.  V.  N.  Vukasin, 

19710  Spruce  Street ,  Castro  Valley,  California,  in  the  amount  of  $57,440.00.    This  work 

is  scheduled  for  completion  by  November  10 ,  1972. 

Moccasin  Dam;  Replace  Roadway  Lights.    Bids  were  opened  June  19.     Low  bidder  was 

Ferrer©  Electric  Company,  P.  0.  Box  1431,  Merced,  California,  in  the  amount  of  $8,955.00. 
The  work  covers  the  installation  of  modern  mercury-vapor  roadway  lighting  fixtures  to 
secure  adequate  levels  of  illumination.     Contract  completion  time  is  90  calendar  days. 
Paint  Interior  Holm  Powerhouse.    A  contract  has  been  awarded  to  GVR,  Inc. ,  121  Street 
Southeast,  Bellevue,  Washington,  in  the  amount  of  $29,889.00. 

Yerba  Buena  Center.    Bids  were  received  on  June  30,  1972  for  undergrounding  the  Municipal 
Railway  feeders  on  Mission  Street  between  Second  and  Fourth  Streets.    Low  bidder  was 
Abbett  Electric  in  the  amount  of  $37,866.00.     The  Third  to  Fourth  Street  secti  on  of  the 
work  is  to  be  completed  within  30  days  after  contract  certification.    This  will  clear' 
the  way  for  relocation  of  the  Department  of  Public  Works"  sewer  in  this  area. 

-2- 


Trolley  Poles g  California  Street 0     Plans  and  specifications  have  been  completed  for  the 
replacement  or  rehabilitation  of  steel  trolley  poles  remaining  on  California  Street 
between  Presidio  Avenue  and  Seventh  Avenue .    Advertisement  of  this  contract  was 
authorized  by  the  Public  Utilities  Commission  on  June  27 s  1972 „ 

Paint  Moccasin-Newark  Transmission  Towers.,  Plans  and  specifications  have  been  completed 
for  painting  of  25  steel  towers  on  the  115KV  Moccasin-Newark  electric  transmission  line9 
in  accordance  with  our  annual  maintenance  program. 

Folsom  Street  Trolley  Coach  Overhead  Electric  System,,    Work  is  advancing  on  the 
preparation  of  plans  and  specifications  for  the  trolley  coach  overhead  electric  system 
on  Folsom  Street  to  conform  with  the  established  one-way  street  pattern0     Plans  were 
distributed  on  June  29s  1972  to  the  Municipal  Railway  for  their  review,. 
Compressed  Air  Services a  Moccasin  Shops „     Specifications  have  been  prepared .  Early 
call  for  bids  is  anticipated. 

Municipal  Railway  -  D.C.  Power  Systems.    An  addendum  to  the  Bechtel  contract  is  being 
processed o     This  will  cover  the  changes  in  the  power  system  conceptual  design 
necessitation  by  the  revision  of  the  streetcar  specifications. 

Moccasin  Reservoir  Spillway  Gates.    Work  continues  on  the  redesign  of  these  gates  to 

meet  the  requirements  ©f  the  Division  of  Dam  Safety,    An  alternative  scheme  of 
modifying  and  raising  the  existing  spillway  in  lieu  of  installing  radial  gates  is 
considered „ 

Moccasin  Sewage  Treatment  Plant.    The  project  report  will  soon  be  submitted  to  the 
State  Water  Quality  Control  Board  with  a  request  for  a  50%  grant,  under  the  Clean  Water 
Grant  Program  of  the  State. 

Cherry  and  Eleanor  Interconnecting  Tunnel  Gate.    Work  is  underway  to  upgrade  slide  gate- 
located  at  the  tunnel  between  Cherry  and  Eleanor  Gate.    This  work  will  make  it  possible 
to  operate  the  gate  under  an  increased  unseating  head  when  the  water  level  at  Eleanor 
is  50  feet  higher  than  the  water  level  in  Cherry  Dam. 

Holm  Powerhouse  Sphere  ¥alve  Seats.    Work  is  under  way  to  replace  the  val\*e  seats  in  the 

penstock  sphere  valves  in  Holm  Powerhouse.    This  repair  is  nessitated  by  seat  wear  and 
valve  leakage. 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

July  25,  1972 


COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Welton  Flynn 
Louis  A.  Petri 


DEPARTMENTS  BUREAUS 
Municipal  Railway  Accounts 
Hetch  Hetchy  Project  Public  Service 

Water  Department  Personnel  &  Sa 

Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

John  C.  Far re 11 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 
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Call  to  Orders  2:30  p.m. 

Presents  Commissioners  Marvin  E.  Cardoza,  Oliver  M. 

Rousseau,  Joseph  J.  Diviny,  H.  Melton  Flynn 

Absents  Commissioner  Louis  A.  Petri 

The  minutes  of  the  regular  meeting  of  the  Commission  held  July  11, 
1972,  were  approved. 

RESOLUTION  On  motion  of  Diviny,  seconded  by  Flynn,  the 

NO .  following  resolution  was  adopted s 

72-0226    M  Supplemental  Appropriation  -  transfer  of  two 

7237  Maintenance  Machinist  Foreman  positions 
from  Permanent  Salary  to  Wages  Account  -  $40,349 

Votes     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0227    H  Denial  of  Groveland  Community  Services  District 

request  for  amendment  to  contract 

Votes     Ayes-Cardoza,  Diviny,  Flynn 

Abstaining:  Rousseau 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0228    H  Approval  of  Department  of  Public  forks'  proposal 

for  street  lighting  in  Marina  District 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0229     H  Approval  of  Department  of  Public  forks'  proposal 

for  street  lighting  in  Russian  Hill  Area, 
Stage  III 

Votes     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0230    H  Bureau  of  Light,  Heat  &  Power  Supplemental 

Appropriation  -  $65,765  Public  Building  Lighting- 
General  Fund 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 
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On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  collections,  transfer  and  abandonment 
of  damage  claims  by  Bureau  of  Light,  Heat  and 
Power  -  July,  1972 

Votes     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1550 — Crystal  Springs 
Balancing  Reservoir  and  Pumping  Station,  to 
Stolte,  Inc.,  of  Oakland,  in  amount  of  $4,614,810. 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  154 3--Secondary  Exit 
and  Painting  -  42  5  Mason  Street,  to  Leon  Carlen 
of  San  Francisco,  in  amount  of  $29,840.50. 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Bid  Call:     WD  Contract  No.   1555 — Laying  of  6-Inch 
and  8-Inch  Ductile  Iron  Mains  in 
Steiner,  Pierce  and  other  streets 

WD  Contract  Mo.   1573 — Extend  Wash 
Water  Pipeline  from  San  Andreas 
Filtration  Plant 

WD  Contract  No.  1575 — Laying  of  8-Inch 
Ductile  Iron  Main  in  Army  Street 
between  Harrison  and  Hampshire  Streets 

WD  Contract  No.  1583 — Laying  of  12 -Inch 
Ductile  Iron  Main  in  LaSalle  Avenue 
between  Mendell  and  Cashmere  Streets 

WD  Contract  No.   1591 — Laying  of  6-Inch 
and  8-Inch  Ductile  Iron  Fire  Service 
in  City  College  of  San  Francisco 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Rescinding  Blind  Vending  Stand  Permit  -  Laguna 
Honda  Station 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 
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On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adooted; 

72-0236    M  Supplemental  Appropriation  -  $4,193,953  - 

Municipal  Railway  Operational  Necessities  1972-73 

Votes    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted? 

72-0237    M  Amendment  to  contract  with  Louis  T.  Klauder 

and  Associates  for  review  of  Massachusetts  Bay 
Transportation  Authority's  rapid  transit  car 
specifications  to  insure  compatibility  with 
Municipal  Railway  requirements 

Votes     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted? 

72-0238    GO  Delegation  of  authority  to  George  L.  Carey,  Chief 

Accountant,  to  exercise  duties  of  Secretary  and 
Assistant  General  Manager,  Administrative,  in 
absence  of  John  C.  Farrell 

Votes     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Flynn,     seconded  by  Rousseau,  the 
following  resolution  was  adopted s 

72-0239  In  Memoriam  -  Mary  M.  Woods  (Mrs.  John  M.  Woods) 

Votes     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted s 

72-0226-MR  Approving  payment  of  Municipal  Railway  claims, 

total  amount  $87,370.06 

Votes     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 


Special  Order  of  Business  -  2s 30  p.m. 

PUBLIC  HEARING  -  on  the  proposed  application  to  the  Department  of 

Transportation,  United  States  of  America,  for  a 
grant  under  the  Mass  Transportation  Assistance  Act 
of  1964,  as  amended,  for  financial  aid  in  connection 
with  the  proposed  $30,000,000  Power  Improvement 
Project  of  the  Municipal  Railway  Rehabilitation  Prog3 
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In  keeping  with  the  directive  from  the  Department  of  Transportation 
setting  forth  capital  grant  application  procedures  and  requirements, 
Commission  Secretary  John  C.  Farrell  announced  extensive  efforts 
were  made  by  the  staff  to  publicize  this  meeting. 

In  addition  to  an  advertisement  in  the  official  City  and  County 
newspaper,  the  San  Francisco  Examiner,  official  notification  of  the 
meeting  was  printed  in  the  Sun  Reporter,  American-Hispana,  San 
Francisco  Progress,  Chinese  Times,  and  Young  China  Daily,  not  less 
than  30  days  before  the  date  of  hearing.     News  material  was  also 
furnished  to  local  news  media  -  newspapers,  radio  and  television 
stations  -  as  well  as  to  neighborhood  merchants  associations,  civic 
and  improvement  organizations,  and  area  clubs.     Labor  unions  were 
notified  individually. 

President  Marvin  E.  Cardoza  opened  the  hearing  with  a  brief  statement. 

Initial  approval  of  this  project  to  upgrade  the  Municipal  Railway 
power  supply  and  distribution  system  to  enable  the  new  subway-surface 
rail  cars  and  electric  trolley  coaches  to  operate  efficiently,  had 
been  given  by  the  Public  Utilities  Commission  on  June  13,  1972, 
(Resolution  No.  72-0179).    At  that  time  the  date  for  the  public  hearin 
was  set  on  the  matter  of  the  application  by  the  Transit  Power  Division 
of  the  Hetch  Hetchy  System  for  a  $20  million  Urban  Mass  Transportation 
Administration  (UMTA)  grant  to  fund  Muni's  Power  Improvement  Project 
(PIP) . 

This  $30  million  project  is  separate  and  apart  from  Muni's  two  other 
big  modernization  projects  —  the  Transit  Equipment  Project  (TEP) 
which  is  $51.5  million  for  new  vehicles  and  the  Transit  Improvement 
Project  (TIP)  which  is  $44  million  for  new  shops,  garages,  tracks, 
and  other  structures.     Both  of  these  have  been  authorized  two-thirds 
Federal  funding. 

The  grant,  if  approved,  will  pay  two-thirds  of  the  cost  of  creating 
the  modern  electrical  system  required  to  power  Muni's  new  subway- 
surface  rail  cars  and  electric  trolley  coaches.     The  Muni's  antiquated 
system,  which  dates  back  to  1900,  is  becoming  more  and  more  erratic 
and  undependable  for  operating  present  vehicles  and  will  be  incapable 
of  handling  the  new  equipment.     The  project  also  includes  under- 
graimdLuig  of  feeders  throughout  the  City. 

Muni's  $10  million  share  of  the  project  will  come  from  Hetch  Hetchy 
earnings.     A  total  of  $4.6  million  has  been  set  aside  so  far.  Thus, 
it  is  proposed  that  the  $30  million  electrical  system  renewal  require 
no  tax  support. 

UMTA  has  indicated  that  favorable  consideration  will  be  given  <-o  the 
grant  application,  said  Commissioner  Cardoza. 

Mr.  Oral  Moore,  General  Manager  of  Hetch  Hetchy,  then  briefly 
described  the  project. 

Mr.  Moore  said  the  remaining  $5.4  million  of  Muni's  share  of  the 
project  still  to  be  drawn  from  Hetch  Hetchy  earnings  would  be 
provided  over  a  period  of  up  to  four  years  because  the  Muni  power 
renovation,  including  the  underground  feeder  work,  will  take  up  to 
five  years  to  complete. 

Following  a  period  of  discussion  by  the  Commissioners,  the  meeting 
was  opened  for  statements  from  the  audience. 
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There  were  no  statements  in  opposition  to  the  project. 
The  following  enthusiastically  endorsed  the  project. 

Norman  Rolfe,  San  Francisco  Tomorrow  (Urban  conservation  organization 

concerned  with  urban  environment.) 

Richard  L.  Harcourt,  Manager,  Transportation  Department,  San  Francisco 

Chamber  of  Commerce 

Gary  Marsh,  San  Francisco  Tomorrow 

Michael  Fischer,  Associate  Director,  SPUR  (San  Francisco  Planning  & 

Urban  Renewal) 

Jim  White,  Transportation  Section,  San  Francisco  Department  of  City 
Planning 

Thereupon  the  Commission  unanimously  approved  the  matter  be  submitted 
to  the  Board  of  Supervisors  for  authorization  to  execute  and  file 
the  application  with  the  Department  of  Transportation  on  behalf  of  the 
City  and  County  of  San  Francisco. 

A  complete  transcript  of  the  public  hearing  is  on  file  with  the 
Secretary  in  the  offices  of  the  Public  Utilities  Commission. 


****** 


Resolution  No.  72 -02 2 7- -denying  the  request  by  the  Groveland 
Community  Services  District  for  an  increase  in  the  ultimate  service 
area  of  the  District  to  be  served  from  the  Hetch  Hetchy  Aqueduct. 

Oral  L.  Moore,  Hetch  Hetchy  System  General  Manager,  and  A.  H.  Frye ,  Jr., 
General  Manager  of  the  San  Francisco  Uater  Department,  jointly 
recommended  that  the  requested  amendment  to  Groveland 's  contract, 
increasing  the  area  serviced  by  He ten  Hetchy  from  25  square  miles  to 
34.5  square  miles,  be  denied. 

John  D.  Crowley,  General  Manager  of  Public  Utilities,  concurred  in 
this  recommendation. 

In  1964  the  Public  Utilities  Commission  initially  agreed  to  provide 
the  small  community  of  Groveland,  Tuolumne  County,  with  an  adequate 
water  supply  because  the  local  supply,   from  wells,  was  inadequate 
both  as  to  quality  and  quantity.     At  that  time  they  estimated  their 
ultimate  needs  at  two-thirds  million  gallons  daily.     About  two  years 
later,  Boise  Cascade  Co.  acquired  large  amounts  of  property  within 
the  District  service  area  and  developed  a  major  subdivision,  Piim 
Monnr'izin  Lake.     Quite  obviously,  since  there  was  no  other  ^oi>rca  of 
domestic  water  available,  the  City's  contract  with  Groveland  made 
this  development  possible.     The  District's  estimates  of  ultimate  use 
meanwhile  have  grown  to  3.7  million  gallons  daily. 

The  increase  in  area  requested  to  be  served  by  the  District  is  10 
square  miles,  about  40%  more  than  the  area  stipulated  in  the  present 
contract.     The  land  requested  to  be  included  is  presently  grazing 
or  timber  land  with  a  few  scattered  dwellings. 

Mr.  Moore  and  Mr.  Frye  said  they  do  not  believe  that  additional  water 
for  proposed  new  developments  in  a  new  service  area  should  be  made  at 
the  possible  expense  of  future  needs  of  existing  consumers  in  San 
Francisco  and  local  suburban  areas. 
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Official  representatives  from  the  Grove land  community  were  present. 
Attorney  Hartley  Bush,  spokesman  for  the  district,  presented  their 
appeal . 

The  Commissioners  questioned  Mr.  Bush  at  length. 

A  motion  was  made  by  Commissioner  Diviny  that  the  matter  be  taken 
under  submission,  but  was  withdrawn  when  Mr.  Iloore  strongly  urged 
that  the  Commission  make  a  policy  decision  at  this  time. 

Mr.  Moore  said  his  department  is  constantly  receiving  requests  for 
water  from  San  Francisco's  service  from  agencies  and  districts 
adjacent  to  the  He ten  Hetchy  Aqueduct  in  Tuolumne  County  and  all  down 
the  supply  line.     If  the  City  had  an  inexhaustible  supDly  of  water, 
the  Groveland  matter  would  not  be  before  the  Commission.     Mr.  Moore 
said  he  would  not  recommend  that  San  Francisco  supply  water  to  arid 
undeveloped  areas. 

tJhen  asked  when  the  subject  might  be  reconsidered,  Mr.  Moore 
recommended  that  Groveland  come  back  in  the  year  2010  or  2020. 

Upon  roll  call,  the  Commission  denied  Groveland9 s  request  for  contract 
amendment,  Commissioner  Rousseau  abstaining  from  voting. 


****** 


Resolution  No.  72-0232- — awarding  WD  Contract  No.  1550,  Crystal  Springs 
Balancing  Reservoir  and  Pumping  Station,  to  Stolte,  Inc.  of  Oakland, 
in  the  amount  of  $4,614,810. 

Mr.  Frye  informed  the  Commission  that  on  July  12,  1972,  the  Water 
Department  General  Manager  and  Assistant  General  Manager  explained 
this  project  and  its  environmental  impact  to  the  Planning  Commission 
of  San  Mateo  County.     Their  approval  completed  all  the  known 
administrative  requirements  for  the  project  exclusive  of  the 
contracting  procedure  to  start  construction.     The  project  has  been 
approved  by  the  San  Francisco  Art  Commission. 


****** 


Resolution  No.  72-0236 — Municipal  Railway  Supplemental  Appropriation, 
$4,193,953  for  Operational  Necessities,  Fiscal  Year  1972-73. 

Municipal  Railway  General  Manager  John  M.  Woods  explained  that  as  a 
result  of  budget  cuts,  the  Railway's  1972-73  budget  has  been  reduced 
a  total  of  10  per  cent  from  that  approved  and  submitted  by  this 
Commission.     Consequently,  if  expenditures  are  to  be  made  on  the 
normal  basis  and  service  to  be  retained  at  the  present  level,  the 
Muni  will  face  a  crisis  by  mid-May,  1973,  unless  additional  funds 
are  authorized. 

These  funds  are  being  requested  to  bring  the  level  of  Muni  funding 
up  equal  to  that  of  the  last  fiscal  year?  to  place  the  payment  of 
passenger  damage  claims  on  a  current  basis?  and  to  provide  necessary 
management,  supervisory  and  economy  positions  for  more  efficient 
operation  of  the  Municipal  Transit  System. 
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This  request  includes  no  funds  for  pay  increases  granted  to  various 
craft  employees  or  to  platform  employees  through  application  of 
formulae  contained  in  various  applicable  City  Charter  sections. 
Additional  requests  for  these  amounts  will  be  submitted  as  the  rates 
therefor  are  certified  by  the  Civil  Service  Commission  and  amounts 
determined  by  the  Muni. 

Twenty- three  new  positions  requested  include  4  management  level 
positions  to  assist  the  General  Manager  of  the  Transit  System, 
7  supervisory  positions  to  coordinate  and  supervise  daily  work, 
11  positions  to  replace  a  like  number  of  special  duty  operators 
currently  assigned  to  these  duties,  and  a  gardener  to  maintain  Muni's 
landscaping  and  grounds  around  stations  and  facilities. 

Additional  funding  is  also  being  requested  for; 

Overtime  to  cut  down  on  the  use  of  special  duty  operators 
Differential  pay  for  platform  employees  temporarily 
assigned  to  higher  classifications 

Uniforms  required  under  provisions  of  Memorandum  of  Agreement. 

John  T.  Squire,  President,  Transport  Workers  Union  Local  250A,  urged 
that  one  of  the  four  management  level  positions  to  assist  the  Railway' 
General  Manager  be  a  man  trained  in  labor  relations. 


****** 


Resolution  No.  72-0237-~approving  an  additional  $12,000  and  revising 
the  basic  agreement  with  Louis  T.  Klauder  fie  Associates  for  engineering 
and  design  of  the  Municipal  Railway  new  subway -surf ace  streetcars 
so  that  the  total  payment  to  the  engineers  shall  not  exceed  the  sum 
of  $179,500. 

Assistant  General  Manager-Finance  John  M.  Christensen,  Jr.  explained 
that  the  modification  is  to  provide  for  additional  work  on  the 
specifications  due  to  coordination  with  Massachusetts  Bay  Transportati 
Authority  on  a  combined  procurement  of  transit  cars  at  a  more 
satisfactory  price.     UMTA  has  been  requested  to  approve  this 
modification  for  two-thirds  funding. 


****** 


COMMUNICATIONS : 
None 


****** 


ROLL  CALL; 

Commissioner  Flynn  moved,  Commissioner  Rousseau  seconded,  that  the 
meeting  adjourn  in  memory  of  the  late  Mary  M.  Woods,  wife  of 
Municipal  Railway  General  Manager  John  M.  Woods,  and  that  the 
Secretary  be  instructed  to  prepare  a  suitable  resolution  expressing 
the  Commission's  sympathy  to  Mr.  Woods  and  his  family. 
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Resolution  No.  72-0239  was  unanimously  adopted. 


THEREUPON  THE  MEETING  ADJOURNED. 


rohn  C.  Farrell 
Secretary  and  Assistant 
General  Manager 
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FUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  Supplemental  Appro- 
priation in  the  amount  of  $  hO,3k9  reflecting  the  transfer  of 
two  (2)  positions  from  the  Municipal  Railway  Operating  Fund 
Section  73% 010  to  Section  735.032. 

From  Section  735.010  Kate  Awunt 

Appropriation  2.73S.11O.00O.0OO 

(2)    7237  Maintenance  Machinist  Foreman  U8SB58?  30.628 

tvV.    I'll:'}'         '•  '  (.  t •'.<:'.  ;  .  , , 

To  Section  735.032 

Appropriation  2.735.130.002.000 

(2)  7237  Maintenance  Machinist  Foreman  9.72  nr.  3993h& 
Appropriation  2.735.863.000.000 

Mandatory  Fringe  Benefits  1,003 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  1     JULY  %  5  1972   


4vJ   &  <3~*uajUJL^ 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO._L^  -  <V/V  ,6— 


RESOLVED,  That  the  Public  Utilities  Commission 
hereby  denies  the  request  by  the  Groveland  Community  Services 
District  for  an  increase  in  the  ultimate  service  area  of  the 

District  to  be  served  from  the  Hetch  Hetchy  Aqueduct 0 

■ 


■ 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    I  !   J  U  L  Y  2  5  1972 

at  its  meeting  of  —  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

resolution  n6.^""'  ^(W&Cy 


WHEREAS ,  The  Department  of  Public  Works ,  in  accordance  with 
the  Administrative  Code,  has  submitted  to  this  Commission  plans  for 
installing  39  mercury  vapor  street  lights  in  the  Marina  District,  as 
depicted  in  their  Drawings  A-369783  through  A-36,7S5;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  reviewing 
said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Department 
of  Public  Works*  proposal  for  relighting  a  portion  of  the  Marina  District 
with  the  provision  that  construction  methods,  component  selection  and 
other  details  meet  with  the  approval  of  the  Bureau  of  Light,  Heat  and 
Power , 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

ummtiM  it  f   JUL  Y  2  5  1972 

at  its  meeting  oj._  ;  .  ^  

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Mr.tr  ^CiCrb 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 

with  the  Administrative  Code,  has  submitted  to  this  Commission 

■ 

plans  for  installing  five  mercury  vapor  street  lights  on 
Florence  Street  and  Russian  Hill  Place  as  depicted  in  their 
Drawing  A-37,  003;  and 

; 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 

WStlvSX  t&pvrco\:  u..ai.,i.ya  wX   j.  uuwsr  x*i  **«s  auburn-  «i  *iHArf7^j 

reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 

- 

Department  of  Public  Works'  proposal  for  relighting  Florence 
Street  and  Russian  Hill  Place  with  the  provision  that  construc- 
tion methods,  component  selection  and  other  details  meet  with  the 
approval  of  the  Bureau  of  Light,  Heat  and  Power. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

>  JULY  25  1972  1 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.'    /V  fta-'W'V' 


WHEREAS,  An  analysis  of  consumption  of  gas  and 
electricity,  during  the  Fiscal  Year  1971-72,  and  the 
current  rate  of  expenditure  indicate  a  probable  deficit 
of  $65,765  in  Appropriation  No.  2.695.231.000,  Public 
Building  Lighting  -  General  Fund  (Fiscal  Year  1972-73); 


now,  therefore  be  it 


RESOLVED,  That  this  Commission  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  supple- 
mental appropriation  of  funds  in  the  amount  of  $65,765, 
as  follows: 


From:         Any  legally  available  source 

To:  Appropriation  No.  2.695.231.000 

Public  Building  Lighting  -  General  Fund 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.    '  <V*J__. 


RESOLVED,  That  this  Commis s ion,  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetehy  Water  and 
Power ,  and  the  City  Attorney,  hereby  approves  collections  and  damage  claims 
which  the  Department  has  against  miscellaneous  debtors  made  during  the  month 
of  June  1972:  escribed  work  are 

Bureau  of  Light,  Heat  and  Power  $1,005.85 
thru  the  Bureau  of  Delinquent  Revenue  1, 635*91 

Total  Collections  $2,61*1.76 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of  de- 
linquent accounts  in  the  amount  of  $1,003.^1  from  the  Bureau  of  Light,  Heat  and 
Power  to  the  Bureau  of  Delinquent  Revenue  for  collection;  and  approves  aban- 
donment under  Bureau  of  Delinquent  Revenue  authorization,  claims  in  the  amount 
of  $1,990.85. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

:  '   JULY  2  5  1972 

at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLVED,  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 


San  Francisco  Water  Department 
Contract  No.   1550  -  Construction  of 
Crystal  Springs  Balancing  Reservoir  and 
Pumping  Station  -  to  Stolte,  Inc.  in  the 
amount  of  $4,614,810.00,  and  all  other 
bids  for  the  above  described  work  are 
hereby  rejected. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  m^'  &4  "VfaOU 


RESOLVED,  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department 
Contract  No.  1543  -  Secondary  Exit 
and  Painting,  425  Mason  Street  - 
to  Leon  Carlen  in  the  amount  of 
$29,840.50,  and  all  other  bids  for 
the  above  described  work  are  hereby 
rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  i«  meeting  of   JULY  2  5  1972  Q     A  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No; 


RESOLVED ,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 


WD  Contract  No.  1555 — Laying  of  6-Inch  and  8-Inch 
Ductile  Iron  Mains  in  Steiner,  Pierce  and  Other 
Streets 

- 

WD  Contract  No,  1573— Extend  Wash  Water  Pipeline  from 
San  Andreas  Filtration  Plant 


WD  Contract  No.  1575 — Laying  of  8-Inch  Ductile  Iron 
Main  in  Army  Street  between  Harrison  and  Hampshire 
STreets 


WD  Contract  No.  1583 — Laying  of  12-Inch  Ductile  Iron 
Main  in  LaSalle  Avenue  b  etween  Mendell  and  Cashmere 
Streets 


WD  Contract  No.  1591 — Laying  of  6 -Inch  and  8- Inch 
Ductile  Iron  Fire  Service  in  City  College  of  San 
Francisco 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  C 


ommission 


at  its  meeting  of 


JULY  25  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCiSCO 
RESOLUTION  Ndi.  ' J:  f*<SS~L 


RE SOLVED ,  That  Resolution  No.  17590, 
adopted  October  1,  1957,  approving  issuance  of 
Municipal  Railway  Revocable  Permit  covering 
occupancy  of  space  in  the  Laguna  Honda  Station  as  a 
blind  vending  facility  be  cancelled,  as  Bernard  E. 
Gomez,  the  permittee,  licensed  by  the  State  of 
California,  Department  of  Education,  Bureau  of 
Vocational  Rehabilitation,  has  vacated  premises; 
and,  be  it  further 

RESOLVED,  That  no  additional  permits 
shall  be  granted  due  to  juvenile  vandalism  in  Laguna 


Honda  Station. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY  2  5  1972     „  . 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Noff  £36 


RESOLVED,  That  this  Commission  requests  the  Mayor's  recommendation 
to  the  Board  of  Supervisors  for  approval  of  the  Municipal  Railway's  Request 
for  Supplemental  Appropriation  of  $^,193,953  to  the  credit  of  the  following 
appropriations : 

2.7350110.000  Permanent  Salaries  %  *f02,568 
2  o  735  •  HI  o  000  Overtime  40,000 
2.735.120,019  Temporary  Salaries  -  Differential  Pay  ^7,500 

2.735.130.001  Wages  -  Platform  Employees  1,053,565 
2.735»130.002  Wages  -  Miscellaneous  Employees  ¥f8,721 
2.735.200.000  Contractual  Services  59,000 
2*735. 2¥f.000  Tire  Rental  30,000 
2.735»26bo000  Claims  and  Litigation  Expense  ^0,000 
2.735.300*000  Materials  and  Supplies  100,000 
2.735« 3o^o 000  Clothing  and  Individual  Equipment  85,000 
2.735.^00.000  Equipment  79,967 
2.735.799.000  Stores  Revolving  Fund  50,000 
2.735. 800*000  Fixed  Charges  2,800 
2.735.80^.000  Passenger  and  Damage  Claims  1,500,000 
2o735o663oOOO  Mandatory  Fringe  Benefits  2^1,832 
2.735. 900o000  Services  of  Other  Departments  13,000 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  JULY  2d  1972  /" )     />   ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N6...  !j  fWO'-*- 


WHEREAS ,  By  Resolution  No.  69-0531,  dated  July  22, 
1969,  a  contract  for  $160,000  for  engineering  and  design  of  the 
new  subway-surface  streetcars  by  Louis  T.  Klauder  was  approved, 
and 


WHEREAS,  By  Resolution  No.  72-0050,  dated  February 
22,  1972,  the  Public  Utilities  Commission  approved  an 
Amendment  to  the  basic  contract  in  the  amount  not  to  exceed 
$7,500,  to  provide  for  additional  work  on  the  specifications, 
and 


WHEREAS,  Since  entering  into  said  contract  for 
professional  services,  initial  bids  were  considered  unacceptable 
and  the  City  and  County  of  San  Francisco  has  entered  into 
mutual  agreement  with  the  City  of  Boston,  by  and  through  the 
Massachusetts  Bay  Transportation  Authority,  for  an  enlarged 
procurement  of  transit  cars  at  a  more  satisfactory  price,  and 

WHEREAS,  The  contractor,  Louis  T.  Klauder  and 
Associates,  has  lent  assistance  in  the  preparation  of  the  revised 
specifications  and  acted  for  the  best  interest  for  the  City  and 
County  of  San  Francisco,  over  and  above  the  original  contract; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  recommends  that 
the  San  Francisco  Municipal  Railway  Improvement  Corporation 
approve  an  amendment  to  the  contract  to  reimburse  Louis  T.  Klauder 
and  Associates  for  an  additional  $12,000  and  revise  the  basic 
agreement  so  that  the  total  payment  to  the  engineers  shall  not 
exceed  the  sum  of  $179,500. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY  2  5  1972 


at  its  meeting  of   —  ^ 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.?S'"-~f) S38 


■ 

RESOLVED ,  That  in  the  absence  of  John  C. 
Farrell,  Secretary  and  Assistant  General  Manager, 
Administrative,    Public  Utilities,  George  L.  Carey, 
Chief  Accountant,  is  hereby  authorized  and  directed 
to  exercise  all  of  the  powers  and  duties  of  said 

Secretary  and  Assistant  General  Manager, 

- 

Administrative . 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  J  U  L  Y  2  5  1^7/ 


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  72-Q239 


: 


WHEREAS ,  This  Commission  has  noted  with 
a  deep  sense  of  regret  the  passing  on  July  14 , 
1972,  of  Mary  M.  Woods,  the  beloved  wife  of 
John  M,  Woods,  General  Manager  of  the  San  Francisco 
Municipal  Railway?  and 


WHEREAS ,  Mrs,  Woods  was  a  loyal  and 
loving  wife,  a  kind  and  considerate  mother,  an 
example  to  the  community  of  marital  fidelity 
and  maternal  devotion?  and 


WHEREAS,  Her  memory  will  long  be 


cherished  by  this  Commission  and  those  who  were 
privileged  to  know  her?  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  does  by 
this  means  extend  to  the  family  of  the  deceased 
its  most  heartfelt  sympathy  over  the  loss  of  Mrs. 
Woods?  andr  be  it  further 

RESOLVED,  That  the  Secret  ary  be  and  he 
is  hereby  directed  to  present  to  the  family  of 
the  late  Mary  M.  Woods  a  suitable  copy  of  this 
resolution  as  a  token  of  the  high  esteem  in  which 
her  memory  is  held. 


MC 


Marth 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


Ml 


at  its  meeting  of 


cr&ary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  72-0226-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 
SC    Mary  Castelblanco-Ortega 
Dee  Tozer  Advertising 
Oliver  Mario  Giuliani 
Juan  Barron  Travel  Inc . 
Blanche  Katz 


MC 
MC 
CC 
MC 
CC 


MC 
MC 

SC 

MC 
TC 

TC 


Wai  Ying  Yee  Kwong  for  the 
death  of  her  husband, 
James  Kwong 

Georgia  Mays 

St .  Paul  Insurance 
Companies  and  Wendy  Ormond 

San  Francisco  Police 
Department 

William  Stathes 

Henry  Summers  Jr.  and 
United  Services  Automobile 
Association 

California  State  Auto- 
mobile Association  and 
Jesse  Wo  Winters 


Date  of  Accident 

January  20,  1972 
March  29,  1972 
June  27,  1972 
May  27,  1972 
December  16,  1971 
June  15,  1971 

March  17,  1972 
March  3,  1972 

April  21,  1972 

March  17,  1972 
February  4,  1972 

June  16,  1972 


RESOLVED,  That  the  portion  of  Resolution 
72-0202-MR  adopted  7-11-72,  pertaining  to  the 
sum  of  $609*95  payable  to  Milt  Harper,  be 
amended  to  increase  payment  to  $633° 4-2,  an 
increase  of  $23.47- 


Litigated  Settlements  (CA  Office ) 
MC    Lexicin  Agpoon 
SC    Harry  J.  Bailey 

TC    Martha  L.  Barry 
MC    Helen  Black 

-  1 


June  19,  1968 

February  5,  1970 
(co-defendant  to 
pay  same) 

March  4,  1968 

June  19,  1968 


Settlement 

$  3,300,00 
504 . 21 
822 o87 
589 o 92 
750 . 00 
700 . 00 

550 . 00 
1, 677-00 

698 o 50 

886.72 
746.47 

1,055.27 


23.47 

1,750.00 
750.00 

1 , 100 . 00 
2,250.00 
(continued) 


72-0226-MR 


7-25-72 


MC     Earl  Do  Burl 


CC     Julie  Collins 

SC    Rose  Desmond 

TC    Eugene  Ferrell,  guardian 

as  litem  of  David  L.  Ferrell 
aka  David  Lawayne  Ferrell, 
a  minor 

MC    Ralph  Giaser  and 
Kate  Giaser 

CC  Emma  Goncalves 

SC  Agnes  H.  Greenhow 

MC  Nora  R.  Jensen 

SC  Alexander  Kurtz 


CC    David  Kvistad 

TC     Celeste  C.Lee  aka 
Celeste  Cheung  Lee 

CC    Horn  Shee  Lee 

TC    Mary  McMorris 


CC    Anthony  Miglo ;  Margartha 
Miglo;  Violet  Banta;  and 
Edward  Banta  individually 
and  as  guardian  ad  litem  of 
Leslie  Banta,  Justine  Banta 
and  Ronald  Banta,  minors 


SC    Sandra  Runne 

MC     Carolyn  Shew 

MC    Idonia  Simmons 

CC    Jess  Willard  aka 
Jesse  Willard 


MC    Deanna  Wong 


June  29,  1967 
(and  cross-complaint 
to  be  dismissed  by 
City) 

May  16,  1969 

September  25,  1968 

August  12,  1967 


1 , 000 . 00 


1,500,00 

1,550.00 
1 , 500 . 00 


September  19,  1968 

May  17,  1968 

January  14,  1971 

July  30,  1968 

October  10,  1967 
(co-defendant  to 
pay  same) 

June  20,  1970 

November  12,  1968 


7 , 000 . 00 

1 , 000 . 00 
14, 500 . 00 
2,500.00 
750.00 

2 , 000 . 00 
9 , 000 . 00 


March  1,  1969  7,000.00 

October  12,  1968  750.00 
(and  cross-complaint  to 
be  dismissed  by  City) 
(co-defendant  to  pay 
$2, 000c 00) 

December  29,  1968  5,900.00 
($350.00  E.  Banta) 
($150. 00  L^  Banta) 
(§1,350.00  V.  Banta) 
(§    150.00  J.  Banta) 
($1,250.00  A.  Miglo) 
($2,500.00  M.  Miglo) 
(|     150.00  R.  Banta) 

March  14,  1969  4,500.00 

June  19,  1970  650.00 

November  30,  1971  825.00 

July  23,  1967  2,500.00 


November  11,  1969 


1 , 500 . 00 
(continued) 


-  2 


72-0226-MR  7-25-72 


Judgments 

NOTE:     Unless  shown  payable,   interest  will 

be  paid  on  all  judgments  IF  DEMANDED. 

TC     George  Goldring  June  19,   1971  $  500.14 

(includes  $101.00 
costs) 

TC    Doris  Jean  Jenkins  January  7,  1967  825.00 

(co-defendant  to 
pay  same) 

SC    Ella  Mae  Sallier  April  22,  1968  1,96.5.4-9 

(includes  $115°49 
costs) 


87,570.06 


Appropriation  No.  2.735*804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  July  25,  1972. 


a  3 


Secretary  and  Assistant  General  Manager 


-  3  - 
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MARVIN  E.  CARDOZA 
PRESIDENT 

OLIVER  M.  ROUSSEAU 
VICE  PRESIDENT 

JOSEPH  J.  DIVINY 
H.  WELTON  FLYNIM 
LOUIS  A.  PETRI 


Public  Utilities  Commission 

city  and  county  of  san  francisco 

JOSEPH    L.   ALIOTO,  Mayor 

287  CITY  HALL 
SAN   FRANCISCO.   CALIFORNIA  94102 
55S-4986 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

JOHN  C.  FARRELL 
SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 


NOTICE  OF  PUBLIC  HEARING  0iT  PTOPOSED  APPLICATION 
WITH  THE  DEPARTMENT  OF  TRANSPORTATION ,    UNITED  STATES 
OF  AMERICA,   FOR  A  GRANT  UNDER  THE  URBAN  MASS 
TRANSPORTATION  ASSISTANCE  ACT  OF  1964,   AS  AMENDED. 


Notice  is  hereby  given  that  a  public  hearina  will  be 
held  by  the  Public  Utilities  Commission  of  the  City  and  County 
of  San  Francisco   (City)    in  Room  282  City  Hall,   at  2:30  P.M. , 
July  25,   1972,   for  the  purpose  of  considering  a  oroject  for 
which  financial  assistance  is  being  sought  from  the  Urban 
Mass  Transportation  Administration   (UMTA) ,  pursuant  to  the 
Urban  Mass  Transportation  Assistance  Act  of  1964,   as  amended, 
and  generally  described  as  follows » 

A.     Description  of  the  Project.     The  project  will  consist 
of  power  supply  and  distribution  for  surface  streetcar  lines, 
trolley  coach  lines,  Market  Street  subway,  Twin  Peaks  and 
Sunset  Tunnels,  and  throughout  the  City.     Involved  will  be 
substations,  breaker  stations,   feeders,   trolley  wires,  site 
acquisition,  building  construction,   and  installation  of 
rectifiers,  switch  gears  and  appurtenances. 

The  estimated  cost  of  this  project  will  be  $30  million, 
of  which  $20  million  will  be  a  federal  grant  and  $10  million 
will  be  provided  by  the  He ten  Ketchy  Water  and  Power  Project. 
It  is  not  anticipated  that  any  bonds  will  be  sold  and  therefore 
no  impact  will  be  made  on  the  ad  valorem  tax  rate  of  the  City. 

Relocation.     There  is  little  or  no  likelihood  that 
any  families  or  businesses  will  be  displaced  by  this  project. 

C.  Environment .     The  project  will  have  no  deleterious 
environmental  impact  upon  the  City. 

D.  Comprehensive  Planning.     The  project  is  the  third 
step  in  the  Municipal  Railway  Rehabilitation  Program,   is  in 
conformance  with  the  Master  Plan  of  the  City,   and  has  been 
approved  by  the  Office  of  Governmental  Management  (State 
Clearinghouse)   and  Association  of  Bay  Area  Governments 
(Metropolitan  Clearinghouse) ,   as  in  accord  with  plans  for 
the  Bay  Region. 


MUNICIPAL  RAILWAY 


H ETC H    HETCHY  PROJECT 


WATER  DEPARTMENT 


4 


E.     Elderly  and  Handicapped.     The  total  program  has 
taken  into  consideration  the  special  needs  of  elderly  and 
physically  handicapped  persons. 

At  the  hearing,  the  Public  Utilities  Commission  will 
afford  an  opportunity  for  interested  persons  or  agencies  to 
be  heard  with  respect  to  the  social,  economic,  and  environmental 
aspects  of  the  project.     Interested  persons  may  submit  orally 
or  in  v/riting,  evidence  and  recommendations  with  respect  to 
said  project. 

A  copy  of  the  application  for  a  Federal  grant  for  the 
proposed  project,  together  with  an  environmental  analysis 
and  the  transit  development  plan  for  the  area,  is  currently 
available  for  public  inspection  at  Room  287,  City  Pall, 
San  Francisco,  California. 


■  i 


/  John  C.  Farrell 

Secretary  and  Assistant 
^General  Manager 


June  13,  1972 


3 


Jim  Leonard 
287  City  Hall 
558  -  4987 


MEMORANDUM 

FROM;     SAM  FRANCISCO 

PUBLIC  UTILITIES  COMMISSION 


A  public  hearing  on  the  subject  of  financing  the  complete 
rebuilding  and  renewal  of  the  Municipal  Railway's  electrical 
system  has  been  scheduled  by  the  San  Francisco  Public 
Utilities  Commission  for  July  25  at  2% 30  p.m.,  in  Room  282, 
City  Hall. 

Before  the  Commission  will  be  a  request  by  the  Transit 
Power  Division  of  the  Hetch  Hetchy  System  for  permission  to 
apply  for  a  $20  million  Urban  Mass  Transportation  Administration 
(UMTA)  grant  to  fund  the  Muni's  Power  Improvement  Program. 

The  grant  would  pay  two-thirds  of  the  cost  of  creating 
the  modern  $30  million  electrical  system  required  to  power 
Muni's  new  subway-surface  rail  cars  and  electric  trolley 
coaches . 

The  Muni's  antiquated  system,  which  dates  back  to  1900, 
and  is  consequently  becoming  more  and  more  erratic  and 
undependable  for  operating  present  vehicles,  will  be 
incapable  of  handling  the  new  equipment,  according  to  Oral  L. 
^oore,  Hetch  Hetchy  General  Manager. 

Muni's  $10  million  share  of  the  Power  Improvement  Program 
will  come  from.  Hetch  Hetchy  earnings.     A  total  of  $4.6 
million  has  been  set  aside  thus  far. 

UMTA  has  indicated  that  favorable  consideration  will 
be  given  to  the  grant  application,  Moore  said. 

The  $30  million  program  is  separate  and  apart  from 
Muni's  two  other  big  modernization  projects  —  $51.5  million 
for  new  vehicles  and  the  $44  million  Transit  Improvement 
Program  for  new  shops,  garages,  tracks  and  other  structures 
(both  of  which  have  been  authorized  the  maximum  legal  two- 
thirds  Federal  funding) . 

The  $30  million  electrical  system  renewal  will  thus 
require  no  tax  support. 

-  more  - 


July  10,  1972 
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The  electrical  system  project  contains  the  following 
elements  t 

A.     Power  Supply  and  Distribution  for  Market  Street  Subway 
and  Twin  Peaks  Tunnel 

1.  Three  new  substations  - —  Civic  Center,  Church  Street 
and  Laguna  Honda  Home        with  total  capacity  of 
24,000  kilowatts   (present  capacity,  14,000  kilowatts) 
The  Civic  Center  and  Church  Street  substations  will 
be  built  in  the  Muni  subway.     The  Laguna  Honda 
station  will  be  located  in  Laguna  Honda  Hospital 
property  above  the  Twin  Peaks  Tunnel . 

2.  Two  primary  feeders  and  two  rectifier  units  for 
each  substation. 

3.  Subway  and  Twin  Peaks  Tunnel  feeders. 

4.  Supervisory  Control  System  and  maintenance  telephone 
system. 

Cost  --  $5,420,000   (add'l  $1,137,000  by  BART) 

B •     Power  Supply  and  Distribution  for  Surface  Rail  Lines 

1.     Five  new  and  one  rebuilt  substation  (increasing 

power  capacity  from  7000  to  16,000  kilowatts).  The 
San  Jose  Avenue  substation  was  built  in  1902 
(approximately) .     Substations  will  be  located  on 
Ocean  Avenue,  just  off  Junipero  Serra  Boulevard; 
Randolph  Street,  near  19th  Avenue;  23th  Avenue  and 
Taraval  Street;  30th  Avenue  and  Judah  Street;  and  in 
the  vicinity  of  Carl  and  Cole  Streets  near  the  West 
Portal  of  the  Sunset  Tunnel. 

Cost  —  $8,260,000 

C.     Trolley  Coach  Services  in  Sutter  Substation  Area 

1.     Replace  Turk  and  Fillmore  substation,  built  about 
1900,  with  new  facility  in  vicinity  of  Sutter  and 
Fillmore,  on  property  owned  by  the  Redevelopment 
Agency . 

-  more  - 


2.  Two  new  rectifier  units. 

3,  Underground  Fillmore  feeders . 

Cost  —  $5,130,000 

Trolley  Coach  Services  in  Bryant  and  Downtown  Substation 
Areas 

lo  Replace  Bryant  substation ,  built  in  1902,  and  replace 
converters  and  rectifier  units  in  downtown  substation 
that  was  built  in  1920. 

Cost  —  $4,980,000 

Trolley  Coach  Line  Services  ■ —  Remainder 

1.  Replace  750-kilowatt  rectifier  in  Outer  Mission 
Substation  (built  in  1953)  with  2000-kilowatt  unit. 

2.  Underground  feeders  on  Mission  between  Silver  and 
Geneva  Avenues. 

3.  Replace  Richmond  substation's  two  1500-kilowatt  and 
one  2000-kilowatt  converters   (only  one  still 
operable)  with  2000-kilowatt  rectifier  now  at  West 
Portal  substation. 

4.  Underground  feeders  along  Eighth  Avenue,  California 
Street,  and  Fulton  (east  of  Stanyan) . 

Cost  —  $6,210,000. 


#  # 


ORIG  J  N  A  L 


PUBLIC  UTILITIES  COMMISSION 

City  and  County  of  San  Francisco 
PUBLIC  HEARING 

In  re:     Proposed  Application  ] 
for  Grant  -  $30,000,000 
Improvement  Program  ] 
Municipal  Railway  { 


REPORTER'S  TRANSCRIPT 

July  25,  1972 
2:30  o'clock  P.M. 
Room  282,  City  Hall 


ALLAN  H.  FACE,  Reporter 


SINCE  1931 

lOTCHNER  REPORTING  SERVICE 

DEPOSITION  NOTARIES 

HEARST  BUILDING 
THIRD  AND  MARKET 

SAN  FRANCISCO,  CALIFORNIA  94103 


PHONE  434-1055 


1 

2 
3 
4 
5 
6 
7 
8 
9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
26 
27 
28 


—  —  ^ 


COMMISSIONERS 

Marvin  E.  Cardoza,  President 

Oliver  M .  Rosseau,  Vice  President 

Joseph  J.  Diviny 

H.  Wei ton  Fiynn 

Louis  A.  Petri   (not  present) 

ALSO  PRESENT: 

John  D.  Crowley,  General  Manager  of  Public  Utilities 

John  C.  Farrell ,  Secretary  and 

Assistant  General  Manager 
Administrative 

Oral  Moore,  General  Manager  of  Hetch  Hetchy  Project 

 oOo  

PROPONENT  SPEAKERS 

Norman  Rolfe,  San  Francisco  Tomorrow 

Richard  L.  Harcourt,  San  Francisco  Chamber  of  Commerce 
Gary  Marsh 


Michael  Fischer 
Jim  White 


 oOo  


1 

2 
3 
4 
5 
6 
7 
8 
9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
26 
27 
28 


- 


3 

PROCEEDINGS 

PRESIDENT  CARDOZA:     Would  the  secretary  please  call  the 
calendar  items . 

MR.  FARRELL :     Special  order  of  business,  Public  Hearing 
on  Proposed  Application  with  the  Department  of  Transportation , 
United  States  of  America  for  a  grant  under  the  Mass  Transporta- 
tion Assistance  Act  of  19  64  as  amended  for  financial  aid  in 
connection  with  the  proposed  $30,000,000  Power  Improvement 
Program  of  the  Municipal  Railway. 

In  keeping  with  the  directive  from  the  Department  of 
Transportation,  we  have  made  a  great  effort  to  publicize  this 
meeting. 

We  have  advertised  in  the  official  City  and  County  news- 
paper, San  Francisco  Examiner,  June  19,  June  20;  Sun  Reporter 
on  June  24th  and  July  1st;  the  American-Hispana  on  June  29th 
and  July  6th;  the  San  Francisco  Progress,  June  21st  and  June 
23rd;  the  Chinese  Times,  June  19th  and  June  20th;  the  Young 
China  Daily,  June  2  7th  and  June  2  8th. 

We  have  furnished  news  material  to  all  local  newspapers, 
radio  and  TV  stations  on  June  19th. 

We  have  mailed  notices  with  details  of  the  program  to  all 
neighborhood  merchants  associations,  including  among  others: 

-San  Francisco  Council  of  District  Merchants  Association^ 
-Mr.  John  T.  Squire,  President,  Transport  Workers  Union 
-Mr.  Richard  L.  Harcourt,  San  Francisco  Chamber  of 
Commerce 

-San  Francisco  Tomorrow 

-Potrero  Boosters  and  Merchants  Association 


1 

2 
3 
4 
5 
6 
7 
8 
9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
26 
27 
28 


4 

-Mr.  Lloyd  Pf lueger ,  Manager ,  Downtown  Association 
-S . P. U.K.    (San  Francisco  Planning  and  Urban  Renewal) 
-Miss  Marguerite  Warren ,  Sunset  Community  Improvement 

Club 

-Mr.  John  Flink ,  SPEAK  (Sunset  Parkside  Education  and 
Action  Committee 

-Pacific  Gas  and  Electric  Company 

-League  of  Women  Voters 

-San  Francisco  Beautiful. 
All  the  labor  unions  have  been  notified  individually, 
including: 

-Mr.  John  F.  Crowley,  Secretary,  Labor  Council 
-Mr.  Franz  Glen,  Business  Representative,  International 
Brotherhood  of  Electrical  Workers . 

PRESIDENT  CARDOZA:     We  are  holding  a  public  hearing  this 
afternoon  on  the  subject  of  financing  the  complete  rebuilding 
and  renewal  of  the  Municipal  Railway's  electrical  distribution 
system.     Before  the  Commission  is  a  request  by  the  Transit 
Power  Division  of  the  He ten  Hetchy  System  for  permission  to 
apply  for  a  $20,00  0,000  Urban  Mass  Transportation  Administra- 
tion grant  to  fund  the  Muni's  Power  Improvement  Project.  This 
$30,000,000  project  is  separate  and  apart  from  Muni's  two 
other  big  modernization  projects,  the  Transit  Equipment  Project 
which  is  $51.5  million  for  new  vehicles  and  the  Transit 
Improvement  Project  which  is  $44,000,000  for  new  shops,  garages 
tracks  and  other  structures.     Both  of  these  have  been  authorize^ 
two -thirds  Federal  funding.     The  grant,   if  approved,  will  pay 
two -thirds  of  the  cost  of  creating  the  modern  electrical 
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system  required  to  power  Muni's  new  subway-surface  rail  cars 
and  electric  trolley  coaches.     The  Muni's  antiquated  system, 
which  dates  back  to  1900,  is  becoming  more  and  more  erratic 
and  undependable  for  operating  present  vehicles  and  will  be 
incapable  of  handling  the  new  equipment.     The  project  also 
includes  undergrounding  of  feeders  throughout  the  City.  Muni's 
$10,000,000  share  of  the  project  will  come  from  Hetch  Hetchy 
earnings.     A  total  of  $4.6  million  has  been  set  aside  so  far. 
Thus,  it  is  proposed  that  the  $30,000,00  0  electrical  system 
renewal  requires  no  tax  support.     UMTA  has  indicated  that 
favorable  consideration  will  be  given  to  the  grant  application. 

I  will  ask  Mr.  Oral  Moore,  General  Manager  of  Hetch  Hetchy 
to  briefly  describe  the  project. 

MR.  MOORE:     Mr.  Chairman,  and  members  of  the  Commission, 
Hetch  Hetchy ' s  Power  Improvement  Program  for  the  Municipal 
Railway  contains  the  following  elements.     The  first  is  a  power 
supply  and  distribution  system  for  the  Market  Street  Subway 
and  Twin  Peaks  Tunnel. 

We  have  three  new  substations  —  Civic  Center,  Church 
Street,  and  a  new  one  at  the  Laguna  Honda  Home.     That  is  the 
downtown;  this  is  the  new  Civic  Center,  Church  Street  and 
Laguna  Honda  Home  (indicating) ,  with  a  total  capacity  in  the 
three  substations  of  24,00  0  kilowatts. 

The  present  stations  feeding  this  section  of  the  line  have 
a  capacity  of  14,000  kilowatts,  but  only  part  of  it  goes  to 
feed  the  streetcars;  the  balance  is  to  the  trolley  coaches. 

Civic  Center  and  Church  Street  will  be  built  —  in  the 
case  of  the  Civic  Center  Station  it  will  be  built  alongside 
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the  Muni  Subway.     In  the  case  of  Church  Street,  on  top  of  the 
Subway. 

The  Laguna  Honda  substation  will  be  located  in  Laguna 
Honda  Hospital  property  above  Twin  Peaks  Tunnel. 

This  construction  will  include  two  primary  feeders  and 
two  rectifier  units  for  each  substation.     It  will  include 
feeders  in  the  new  subway  system  on  Market  Street  and  renewal 
of  the  feeders  on  Twin  Peaks  Tunnel.     It  will  include  a  super- 
visory control  system  and  maintenance  telephone  system. 

The  cost  of  that  part  of  the  program  is  $5,420,000.  And 
in  addition,  BART  is  expected  to  plough  into  the  electrifica- 
tion of  the  new  subway  on  Market  some  $1,137,00  0. 

The  second  aspect  of  the  program  is  a  power  supply  and 
distribution  system  for  the  surface  rail  lines. 

It  will  include  five  new  and  one  rebuilt  substation, 
increasing  the  total  capacity  from,  at  present  for  the  surface 
service  lines,  7 ,000  kilowatts  to  16,000  kilowatts. 

A  San  Jose  Avenue  substation  out  here  (indicating)  built 
in  1902  is  to  be  rebuilt. 

New  substations  will  be  located  on  Ocean  Avenue  near 
Junipero  Serra;  Randolph  Street  near  19th  Avenue;  28th  Avenue 
and  Taraval  Street;   30th  Avenue  and  Judah  Street;   and  in  the 
vicinity  of  Carl  and  Cole  near  the  west  portal  of  the  Sunset 
Tunnel . 

There  will  be  one  new  rectifier  in  each  one  of  these 
stations  and  a  new  underground  feeder  system  connecting  the 
stations  and  undergrounding  existing  overhead  feeders. 

I  should  explain  that  all  the  feeders  shown  here  in  green 
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and  in  black  and  white  will  be  under gro und ed .     Those  shown  in 
green  are  in  districts  presently  legislated  as  underground 
districts.     Those  in  black-and-white  are  in  districts  which 
will  be  legislated  as  underground  according  to  the  Department 
of  Public  Works  schedule,  within  the  next  ten  years. 

The  cost  of  this  power  supply  and  distribution  system  for 
the  surface  rail  lines  is  estimated  to  be  $8,260,000. 

The  third  aspect  of  the  program  is  trolley  coach  services 
in  the  Sutter  substation  area. 

It  is  to  replace  the  Turk  and  Fillmore  substation  up  in 
here  (indicating),  built  in  about  1900,  with  a  new  facility  in 
the  vicinity  of  Sutter  and  Fillmore.     It  becomes  economic  to 
relocate  this  at  this  time  to  move  closer  to  the  load  center 
for  trolley  coach  lines  and  make  Turk  and  Fillmore  property 
available  for  another  development. 

The  new  Sutter  Street  substation  will  occupy  land  present! 
under  the  ownership  of  the  Redevelopment  Agency,  and  will 
contain  two  new  4,00  0  kilowatt  units. 

And  in  connection  with  this  program,  we  will  be  under- 
grounding  Fillmore  Street,  the  feeders  on  Fillmore. 

The  cost  of  this  program  is  estimated  to  be  $5,130,00  0. 

The  fourth  aspect  of  the  program  is  for  trolley  coach 
services  in  Bryant  and  Downtown  substation  areas. 

Bryant  is  over  here  and  the  existing  rectifier  station, 
and  the  Downtown  sub  here  (indicating) . 

We  will  replace  the  equipment  in  the  Bryant  Street  sub- 
station, the  five  existing  rotary  converters  that  were  put  into 
service  in  1902  with  five  solid  state  rectifiers. 
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We  will  add  two  new  4,000  kw  solid  state  rectifier  units 
at  the  Downtown  substation. 

We  will  be  underground! ng  feeders  through  the  downtown 
south  of  Market  area  and  connecting  up  with  Bryant  and  the 
Downtown  substation. 

The  cost  of  this  work  is  estimated  to  be  $4,9  80,000. 

Finally,  the  balance  of  the  program  for  primarily  trolley 
coach  service  would  be  to  replace  a  750-kilowatt  rectifier  unit 
at  the  Outer  Mission  sub  with  a  2 , 000-kw  unit,  beefing  up  the 
capacity.     Also  underground  feeders  on  Mission  between  Silver 
and  Geneva  Avenue.     The  replacement  of  the  Richmond  substation 
here  (indicating)   near  Eighth  and  Geary,  Eighth  Avenue  and 
Geary;  replace  two  1500-kilowatt  and  one  2 , 000-kilowatt  con- 
verters with  2 , 000-kilowatt  rectifier  presently  located  at  the 
West  Portal  substation. 

We  will  be  undergrounding  feeders  along  Eighth  Avenue 
and  California  Street  and  Fulton  east  of  St any an. 

The  cost  of  this  program  is  estimated  to  be  $6,210,000. 

That,  Mr.  President  and  members  of  the  Commission, 
generally  concludes  my  presentation.     I  would  be  happy  to 
answer  any  questions  you  have. 

MR.  DIVINY:     Mr.  Chairman,  I  move  the  adoption  of  the 
recommendation . 

PRESIDENT  CARDOZA:     Is  there  a  second? 

MR.   ROSSEAU:     I  will  second. 

PRESIDENT  CARDOZA:     Are  there  any  questions? 
MR.  FLYNN:     I  would  like  to  ask  Mr.  Moore  —  of  the 
$10,000,000  which  the  City  will  put  up  as  their  one-third,  the 
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matching  funds,  you  now  have  $4.6  million  available  for  this. 

What  target  date  do  you  anticipate  you  will  have  the 
$5.4  million  to  make  up  your  difference? 

MR.  MOORE:     Given  a  little  cooperation  from  the  weather, 
about  three  more  years.     And  I  say  that  because  of  the  fact 
that  the  He ten  Hetchy  revenues  that  will  generate  these  funds 
are  dependent  upon  the  weather  cycle. 

I  have  already  indicated  to  the  Commission  that  we  are  in 
trouble  this  year  due  to  the  dry  spell  and  we  will  have  to 
spend  several  million  for  purchased  power. 

MR.  FLYNN :     If  that  be  true,  what  type  of  target  do  you 
have  in  mind  with  reference  to  the  completion  of  this? 

MR.  MOORE:     About  a  five-year  program  to  complete  every- 
thing, including  the  undergrounding. 

MR.  FLYNN:     So,  you  are  saying  you  will  have  your  funds 
based  on  a  projection  in  time  to  meet  the  $10,000,000  in 
revenue? 

MR.  ROSSEAU:     Mr.  Moore,  what  will  happen  if  we  don't 
have  the  favorable  weather  conditions? 

MR.  MOORE:     Well,  we  will  have  to  get  the  money  from 
someplace  else. 

MR.   ROSSEAU:     What  do  you  mean  by  "someplace  else"? 

MR.  MOORE:     I  am  not  sure.     It  could  mean  a  stretch-out 
of  the  program.     And  we  have  aspects  which  can  be  stretched 
out,  particularly  in  the  area  of  undergrounding. 

MR.  JOHN  D.  CROWLEY:     I  might  help  answer  that  question. 

MR.  ROSSEAU:     In  other  words,  if  we  don't  have  the  money 
in  four  years,  we  will  have  it  from  He ten  Hetchy?    That  is 
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what  you  have  reference  to? 
MR.   MOORE:     Yes . 

MR.  ROSSEAU:     In  other  words,  the  Hetch  Hetchy  can  take 
care  of  the  required  money? 

MR.  CROWLEY:     In  this  period  we  will  have  access  to  the 
State  Bill  325  state  sales  funds,  which  in  an  emergency  — ■  but 
we  could  divert  some  of  it  to  this  power  improvement  project. 

MR.  FLYNN:     If  it  is  a  five-year  program  and  he  needs  5.4 
million,  if  he  can  get  a  million  eight  in  five  years 

MR.  MOORE:     There  shouldn't  be  any  problem. 

MR.  FLYNN:     With  that  type  of  flow,  you  would. 

I  have  another  question.     You  said  that  the  Fillmore-Turk 
station  would  be  replaced  in  the  area  of  Sutter-Fillmore  on 
property  presently  owned  by  the  Redevelopment  Agency. 

More  specifically,  where? 

MR.  MOORE:     Right  adjacent  to  the  intersection  of  Sutter 
and  Fillmore.     I  should  be  able  to  give  you  a  street  it  trunks 
on.     We  were  given  a  choice  of  three  sites,  and  only  one  of 
them  was  really  acceptable.     And  I  have  forgotten  what  it  is 
just  now.     They  only  — 

MR.  FLYNN:     I  was  just  curious,  because  I  guess  my  last 
stop  before  I  came  to  the  meeting  was  Sutter  and  Fillmore,  and 
1  was  wondering  just  where.     Some  place  in  the  redevelopment 
plans  there  is  some  plan  to  put  scattered  housing  in  the  area 
and  -- 

MR.  MOORE:     I  should  point  out  that  the  rectifier  station 
we  are  talking  about  would  be  compatible  with  a  residential 
district.     They  are  completely  noiseless  and  they  can  be 
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designed  and  constructed  so  that  they  will  be  very  acceptable 
in  a  residential  neighborhood. 

MR.  FLYNN:  Is  the  City  going  to  receive  the  property  as 
a  gift  or  buy  it  at  a  low  price? 

MR.  MOORE:     We  are  going  to  buy  it. 

MR.  FLYNN:     At  the  going  rate  or  — 

MR.   MOORE:  Yes. 

MR.  FLYNN :  I  mean,  the  habit  of  the  Redevelopment  Agency 
is  normally  to  sell  the  property  at  something  less  than  market 
value. 

MR.  MOORE:     That  would  be  generally  our  price. 
MR.  ROSSEAU:     The  City  Real  Estate  Department  generally 
sets  the  price. 

MR.  MOORE:     The  City  Real  Estate  Department  will  handle 

it. 

PRESIDENT  CARDOZA:     Do  we  have  all  the  properties  necessar 
to  complete  the  program,  or  do  we  have  to  go  through  acquisi- 
tion? 

MR.  MOORE:     We  will  have  to  acquire,  particularly  with 
Judah  and  Taraval.     We  have  the  property  at  San  Jose.     We  have 
the  Laguna  Honda  property .     The  Church  and  Civic  Center 
stations  utilize  public  property  in  the  street  or  plazas. 
Eighth  Avenue,  we  have  the  properties. 

MR.  ROSSEAU:  Mr.  Moore,  the  necessary  property  that  you 
will  have  to  buy,   is  that  in  this  figure? 

MR.  MOORE:     That  is  included  in  the  estimate. 

PRESIDENT  CARDOZA:     Will  this  virtually  eliminate  power 
failures ,  once  the  program  is  complete? 
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MR.  MOORE:     Theoretically  it  will  eliminate  power  failures 
I  should  point  out  we  are  going  to  have  a  backup .     We  are 
building  redundancy  into  the  system..   That  is,  if  you  have  a 
failure,  the  whole  system  is  tied  together  and  it  will  be 
supervisor  controlled  so  that  you  can  do  the  switching  from  a 
central  location.     And  any  time  you  have  a  failure  of  a  unit, 
you  can  feed  power  in  from  an  adjacent  station. 

We  have  a  lot  more  flexibility  than  Muni  has  had  in  the 
last  75  years. 

MR.  ROSSEAU:     Mr.  Moore,  in  this  new  system,  it  is  going 
to  get  us  quite  a  saving  to  the  City  as  to  any  hazards  or 
accidents  or  so  forth        the  new  system  —  or  damage  of  any  — 

MR*  MOORE:     It  will  reduce  service  outages,  certainly. 

MR.  ROSSEAU:     That  is  what  I  mean. 

PRESIDENT  CARDOZA:     Do  any  other  Staff  members  wish  to 
speak  on  this  before  we  ask  the  public. 
(No  response.) 

PRESIDENT  CARDOZA:     Is  there  anyone  in  the  audience  who 
would  like  to  speak  on  the  program? 

Mr.  Rolf e*     Would  you  state  your  name  and  address. 

MR.  NORMAN  ROLFE :     I  am  Norman  Rolfe  speaking  for  San 
Francisco  Tomorrow,  which  is  an  urban  conservation  organization. 
And  as  such,  we  are  greatly  concerned  about  the  urban  environ- 
ment. 

And  one  of  the  reasons  we  are  enthusiastic  about  this 
program  is  because  electric  vehicles  are  much  kinder  to  the 
urban  environment  than  some  of  the  other  types  that  have  been 
suggested  at  other  times. 


1 

2 
3 
4 
5 
6 
7 
8 
9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
26 
27 
28 


 -j  3  j 

13 

You  can't  run  electric  vehicles  unless  you  have  a  reliable 
power  system  to  run  them  from,  so,  therefore,  we  urge  the 
Public  Utilities  Commission  to  proceed  full  bore  on  this 
project  of  making  application  for  the  Federal  funds. 

And  we  urge  the  Federal  agencies  to  give  this  grant. 

Now,  I  would  like  to  not  only  urge  you  to  maintain  the 
present  electrical  service  vehicles  which  the  City  does  have, 
but  to  expand  these  electric  vehicle  services  and  add  more 
lines . 

And  to  this  end,  we  hope  that  the  new  power  system  will 
be  designed  to  accommodate  such  future  expansion. 
PRESIDENT  CARDOZA:     Thank  you. 
Mr.  Harcourt. 

MR.  RICHARD  L.  HARCOURT:     Mr.  President  and  members  of 
the  Commission,  I  am  Richard  L.  Harcourt,  Transportation 
Manager  of  the  San  Francisco  Chamber  of  Commerce.     My  home 
address  is  2270  Beach  Street,  San  Francisco. 

I  am  here  today  representing  the  San  Francisco  Chamber 
of  Commerce,  and  we  wish  to  at  this  time,  gentlemen,  give  our 
total  and  complete  support  for  this  very  necessary  project. 

You  could,  in  a  sense,  call  this  the  heart  of  the  future 
of  the  Muni's  electric  transit  system.     It  is  necessary.  That 
is  to  say  the  least. 

And  we  are  so  pleased  in  the  manner  in  which  your  staff, 
both  the  Municipal  Railway  Division  as  well  as  the  Hetch  Hetchy 
Power  Division,  have  worked  together  in  a  way  to  assure  that 
this  is  the  best  project  possible  for  San  Francisco* 

We  had  the  opportunity  to  read  thoroughly  your  preliminary 
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application,  and  we  were  further  pleased  to  note  that  you 
mentioned  the  support  of  the  San  Francisco  Chamber  of  Commerce 
for  your  overall  transit  improvement  projects  and  programs. 

And  we  wholeheartedly  and  doubly  endorse  your  efforts  to 
lessen  San  Francisco  congestion  and  make  the  City  a  more 
liveable  place  for  all  of  us. 

And  I  guess  we  could  at  this  time  mention  very  briefly 
our  thanks  to  some  who  probably  aren't  even  here  today,  those 
who  had  the  good  foresight  to  allow  us  to  improve  our  electrica 
transit  system,  because  in  so  many  other  areas  of  the  United 
States  and  other  countries  around  the  world  where  electrical 
transit  has  been  de-emphasized,  they  see  the  error  and  wish  to 
bring  this  back. 

We  have  this  opportunity  and  it  is  our  good  fortune  that 
we  can  move  forward  with  the  project. 

So  briefly,  I  do  extend  to  the  Commission  and  staff  our 
fullest  support  for  this  grant  application. 

PRESIDENT  CARDOZA:     Thank  you.     Thank  you  very  much. 

MR.  MOORE:     Mr.  President,  Mr.  Bei  gave  me  the  information 
Mr.  Flynn  was  requesting  concerning  the  site  selected.     It  is 
an  interior  site  in  the  block  bounded  by  Sutter,  Bush,  Fillmore 
and  Steiner.     The  access  will  be  a  20-foot  strip  to  Fillmore 
Street.     It  will  be  in  the  central  plaza  of  a  proposed 
redevelopment  apartment  project,  a  subsurface  location. 

PRESIDENT  CARDOZA:     Yes,  sir. 

MR.  GARY  MARSH:     I  am  Gary  Marsh  and  I  live  at  249  Corbett 
Avenue . 

I  would  simply  like  to  add  my  personal  enthusiastic 
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endorsement  to  the  many  others  that  have  been  and  will  be  made 
here  today  in  support  of  this  program* 

This  undertaking  has  been  too  long  delayed,  and  1  think 
we  should  start  immediately  and  push  forward  in  all  earnest. 

May  I  suggest  again,  along  with  Mr.  Rolfe,  it  is  really 
essential  to  provide  a  generous  additional  capacity  in  the 
proposed  renewal  electrical  system  to  allow  for  expansions  of 
electric  operations  in  the  future.     Particularly  in  the  past 
we  have  referred  to  the  55  line  and  other  lines  where  dies el 
buses  are  reeking  environmental  havoc. 

My  sole  complaint  relating  to  this  really  has  nothing  to 
do  with  the  Muni,  but  it  has  to  do  with  BART. 

I  feel  it  is  highly  unfortunate  that  BART  has  to  choose  a 
nonstandard  voltage  for  their  operations,  thus  preventing 
cooperation  between  the  Municipal  Railway  and  BART. 

There  are  many  locations  in  the  City  where  BART  substations 
are  located  immediately  adjacent  to  the  trolley  coach  station  - 
16 tli  and  Mission.     Had  they  chosen  1600  volts  DC  —  but  perhaps 
something  can  be  done  in  the  future  to  correct  this  when 
technology  is  improved. 

MR.  DIVINY:     I  move  for  the  question,  Mr.  President. 

MR.  MICHAEL  FISCHER:     Mr.  President  and  members  of  the 
Commission,  1  am  Michael  Fischer,  Associate  Director  of  S  .P  .  U.  R. 
San  Francisco  Planning  and  Urban  Renewal.     I  live  on  44th 
Avenue  in  San  Francisco. 

Since  we  are  holding  a  hearing  today  primarily  for  the 
purpose  of  amassing  a  record  to  accompany  an  application  to 
Washington,  let  me  explain  that  we  are  an  open  membership 
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citizens  organization  interested  in  seeing  that  San  Francisco 
achieves  its  potential  and  remains  a  beautiful  and  pleasant 
place  to  live. 

As  a  matter  of  fact,  the  former  executive  director  of 
S.P.U.R.  is  now  Assistant  Secretary  of  the  Department  of 
Transportation,  over  UMTA. 

S.P.U.R.  is  an  enthusiastic  supporter  of  this  proposed 
improvement  program,  as  well  as  we  support  the  other  improve- 
ment programs  in  public  transportation  which  you  proposed  on 
this  specific  element. 

However,  the  project  speaks  to  one  of  our  direct  concerns, 
and  that  is  the  concern  we  have  about  the  effect  of  what  BART 
will  have  on  some  of  San  Francisco's  outer  neighborhoods.  In 
terms  of  the  home-to-work  travel  time,  San  Francisco's  competi- 
tive position  will  suffer  with  regard  to  many  of  the  suburban 
areas  and  there  is  the  somewhat  natural  flight  of  the  middle 
family  age  of  people  from  San  Francisco,  and  this  may  be  by 
BART  increased. 

One  of  the  ways  of  helping  to  stem  this  effect  would  be 
to  increase  the  competitive  stance  of  San  Francisco's  neighbor- 
hoods.    San  Francisco's  Muni  metro  system  is  an  important  part 
of  such  a  program. 

So  we  think  that  it  is  a  very  important  thing.     We  know 
that  the  $30,000,000  electrical  improvement  program  is  essentia 
to  the  success  of  the  Muni  metro  system,  and  we  urge  you 
pursue  it  with  all  vigor. 

Two  other  plans  that  I  am  very  pleased  to  hear  about  are 
the  Fillmore  feeder  lines  being  undergrounded  at  Turk  and 
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Fillmore  substation.     The  forest  of  overhead  feeder  lines  has 
caused  quite  a  blight  on  that  community  for  more  than  half  a 
decade.     It  is  past  due  to  get  those  down. 

Finally,  San  Francisco's  200th  anniversary  is  coming  in 
1976,  the  same  year  as  the  nation  celebrates  its,  and  we  would 
hope  that  you  would  schedule  these  programs,  particularly  the 
Muni  metro  system,  in  time  to  be  done  by  that  year. 

PRESIDENT  CARDOZA:     Thank  you  very  much,  Mr.  Fischer. 

MR.  JIM  WHITE:     President  Cardoza,  my  name  is  Jim  White. 
I  am  with  the  San  Francisco  Transportation  Section  of  the 
Department  of  City  Planning  for  San  Francisco.     I  am  sorry 
that  Mr.  Jacobs  couldn't  be  here  today,  but  he  had  another 
appointment . 

There  are  two  elements  of  the  comprehensive  plan  recently 
amended  by  the  City  Planning  Commission  which  relate  to  the 
program  you  have  before  you  today,  Urban  Design  and  the 
Transportation  Plan. 

Each  of  these  plans  has  been  well  heard  by  the  City 
Planning  Commission  before  the  public.     I  think  the  Planning 
Commission  had  a  good  sense  of  what  the  people  of  this  City 
wanted  when  they  passed  each  of  these  elements,  and  specif icall 
in  the  objectives  and  policies  which  are  applicable  to  this 
program  you  have  before  you. 

In  the  Urban  Design  Plan,  it  states  as  Objective  4, 
Improvement  Plan  in  the  Neighborhood  Environment:  "Measures 
must  be  taken  to  stabilize  and  improve  the  health  and  safety 
of  the  local  environment,  the  psychological  feeling  of 
neighborhood,  the  opportunities  for  recreation  and  the  other 
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fulfilling  activites  and  small-scale  visual  qualities  that 
make  the  City  a  comfortable  and  often  more  exciting  place  in 
which  to  live . " 

Policy  22  under  that  Section  specifically  states:  "The 
undergr ounding  of  overhead  utility  wires  enhances  the 
appearance  of  streets  and  neighborhoods." 

This  program  provides  a  major  step  in  achieving  this 
goal,  particularly  in  the  Western  Addition  where  a  present 
feeder  system  detracts  from  the  appearance  of  the  neighborhood 

The  Transportation  Plan  states  under  Objective  2:     "  Use 
the  transportation  system  as  a  means  for  guiding  development 
and  improving  the  environment," 

Policy  3  specifically  refers  to  the   program  you  have 
before  you. 

Policy  3  is:     "Reduce  pollution  and  noise.  Gasoline- 
powered  automobiles  and  diesel  buses  pollute  the  air  and 
generate  substantial  noise  in  comparison  with  electric  vehicle 
The  City  has  long  been  committed  to  transit  powered  by 
electricity  and  this  commitment  has  maintained  a  high  level 
of  environmental  quality.     The  use  of  automobiles  for  travel 
and  of  motor  coaches  for  mass  transit  must  be  limited.  Techno 
logical  changes  may  be  forthcoming  which  will  lower  pollution. 
But  until  they  are  available,  the  City  should  extend  its 
commitment  to  an  electrical  transit  system." 

This  policy  is  only  an  echo  of  the  previous  positions 
taken  by  this  Public  Utilities  Commission  committing  the  City 
to  a  less-polluting  electric  transit  system. 

During  this  last  year  in  numerous  public  hearings  before 
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the  City  Planning  Commissi  on  on  this  Transportation  Plan,  the 
people  of  San  Francisco  were  unanimous  in  their  endorsement 
of  electric  vehicles.     The  principles  of  the  program  you  have 
before  you  today  is  fully  in  tune  with  what  we  have  heard  in 
the  Planning  Department  from  the  people  of  this  City  and  would 
seem  to  be  very  much  in  the  spirit  of  the  recently  adopted 
Comprehensive  Plan  for  San  Francisco. 

PRESIDENT  CARDOZA  Thank  you. 

Anyone  else  like  to  speak  on  the  subject? 

(No  response.) 

PRESIDENT  CARDOZA  The  question  has  been  called.  Will 

the  secretary  call  the  roll. 
(Roll  taken.) 

PRESIDENT  CARDOZA:         The  resolution  is  adopted. 

Thank  you  very  much  for  being  here  to  speak  on  this.  And 
this  indicates  to  the  Commission  the  desire  of  the  people  of 
San  Francisco  to  have  a  very  fine  transportation  system. 

And  believe  me,  we  will. 
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MONTHLY  REPORT  FOR  JUNE  1972 

SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager  of  Public  Utilities 

FROM;      General  Manager  and  Chief  Engineer 

Water  Supply: 

1.  Rainfall:     The  seasonal  rainfall  on  Peninsula  watershed 
averaged  from  45%  to  53%  of  normal  for  the  fiscal  year 
1971-72;  Alameda  watersheds  averaged  from  52%  to  53%  of 
normal  for  the  same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of  267.4  million 
gallons  per  day  (MGD)  for  the  month  of  June* 

3o     Sunol  Valley  Filtration  Plant  treated  22.7  MGD. 

4.  Consumption  (MGD  average): 

June  1972    -    309.4)  -   .  ^  " 

June  1971    -    304.6)  1*6  per  cent  more 

12  months  preceding  (Fiscal  Year  1971-72) 

July  1,  1972  -  254.9)  i}o6  r  cent  more 
July  1,  1971    -    243.6)       °°  pex  °enZ  more 

5.  Storage  (million  gallons)  as  of  July  17,  1972: 
Alameda  Div. 

1971  -    ll'MV)    26 °6  per  cent  less 
Peninsula  Div. 

1972  -    19,312)  n 

1971    -    19  338)     °"13  per  cent  less 

Total 
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Operations  and  Maintenance 
BARTD 

Church  Street,  Castro  Street  -  Stations 

Final  specifications  and  drawings  of  our 
facilities  are  being  reviewed  by  Parsons , 
Brinckerhof f ,  Quade,  and  Douglas  Inc.  The 
estimated  costs  of  materials  and  services  were 
also  furnished, 

Andrew  Sa  Hallidie  Plaza 

There  was  no  Water  Department  activity 
during  the  month  as  the  BARTD  contractor  has 
not  yet  brought  the  backfill  to  grade. 

Vandalism 

The  usual  amount  of  vandalism  occurred  during 
the  month.     In  one  incident  our  motor  launch  in 
Lower  Crystal  Springs  was  freed  from  its  chain  and 
lock,  started  by  hotwiring,  and  then  abandoned  on 
shore.     The  launch  was  apparently  not  damaged, 

San  Andreas  Water  Filtration  Plant 

Simulated  operations  were  continued  throughout 
the  month  in  order  to  test  all  equipment  and 
electrical  circuits  and  to  familiarize  personnel 
with  all  phases  of  operation. 

Sewer  Service  Charge 

The  Finance  Committee  of  the  Board  of  Supervisors  held 
two  public  hearings  this  month  relative  to  amending  the 
Sewer  Service  Charge  Ordinance.     Several  alternate  formulas 
have  been  submitted  for  consideration  by  the  Department  of 
Public  Works  and  these  will  be  discussed  further  at  the  next 
public  hearing  scheduled  for  July  26,  1972.  Representatives 
of  the  Water  Department  have  been  in  attendance  at  all  of  the 
hearings.     Any  change  from  the  present  formula  will  require 
additional  programming  and  computer  equipment* 

Water  System  Improvements  Bond  Issue  -  $39,COO»QOQ 

On  June  19,  Mr.  Frye  and  Mr.  Medbery  appeared  before 
the  Citizens1  Bond  Screening  Committee  to  present  the 
Water  System  Improvements  Bond  Issue*  for  the  November  1972 
Ballota     The  Committee  approved  the  issue  as  presented. 


On  June  21,  Mr,  Frye  and  Mr„  Medbery  attended  the  meeting 
of  the  Finance  Committee,  Board  cf  Supervisors ,  at  which  time 
the  Bond  Issue  was  approved  and  recommended  to  the  full  Board. 


On  June  26,  a  quorum  of  8  Supervisors  was  not  present  at 
the  meeting  of  the  Board  of  Supervisors  and  the  Bond  Issue  was 
not  considered. 

On  July  3,  Mr.  Frye  and  Mr.  Bardoff  attended  the  Board  of 
Supervisors  meeting  and  after  much  discussion  all  of  the 
b  Members  present  voted  to  place  the  Bond  Issue  on  the  November, 
1972  Ballet, 

Balancing  Reservoir  and  Pumping  Plant  - 
Crystal  Springs  Watershed 

On  July  12,  Mr.  Frye  and  Mr.  Medbery  appeared  before  the 
San  Mateo  County  Planning  Commission  which  had  under  consider- 
ation the  Environmental  Impact  Statement,  prepared  by  Jones  and 
Stokes,  Associates,  Inc.,  on  the  Balancing  Reservoir  and  Pumping 
Plant.     The  Planning  Commission  accepted  the  statement,  finding 
that  the  use  is  consistent  with  the  County  General  Plan,  the 
need  is  justified,  and  there  will  be  no  adverse  environmental 
impact.     A  reservation  was  expressed  as  to  the  visual  impact; 
however,  this  is  purely  an  advisory  comment. 

A  pre-Commission  meeting  had  been  held  in  the  office  of 
Mr.  Woolfe3  Director  of  Planning,  on  July  7* 

Regional  Services  Committee 

On  the  evening  of  July  13,  at  Pilarcitos?  Messrs.  Frye, 
Medbery,  and  Loskay  attended  a  Regional  Services  Committee 
meeting  at  which  Federal  and  State  officials  were  guests, 

Water  Sales 


Total  Collections 


June 
1972 


June 
1971 


Decrease 


$1,919,719 


$1,9^5,902 


$  26,183 


Net  Paying  Sales 


Fiscal  Year 
1971-72  to 
June  30  


Fiscal  Year 
1970-71  to 
J  line  30 


Increase 


$25,995,202 


$2^53163633 


$1,678,569 


« 


I) 


Leases  and  Permits 

Rents  for  the  month  of  May  included: 

Santa  Clara  Sand  and  Gravel  %  6,092 

Crystal  Springs  Golf  Course  5,681 

Continuing  Programs 

Safety 

Vehicular  Inspections 

Routine  10,000-mile  inspections  were  conducted 
on  15  vehicles. 

Vehicular  Accident  Rate 

During  the  month  of  June  there  were  twelve 
accidents  in  ten  of  which  the  Department  driver 
was  at  fault.     Our  frequency  rate  for  all  accidents 
was  62.23  per  million  miles  while  driving  192,824 
miles . 

Industrial  Accident  Rate 

There  were  2  lost  time  injuries  in  June  for 
a  total  of  12  for  the  calendar  year. 

Service  Renewals 

June  Fiscal 
1972  Year 

Replacement  of  old, 
corroded,  or  undersized 

piping  338  6,064 

Meter  Repairs 

June  Fiscal 
1972  Year 

CDD  -  all  sizes  471  5,6l4 

Peninsula  (inspected  and 

repaired  as  needed)  15  184 

Contract  Program 

1,1-1/2,  and  2-inch  9  161 


0 


«  » 


Flushing 

Area  flushing  was  performed  in  the  Merced  Manor  Pressure 

Zone  in  the  Sunset a  Parksides  and  Lakeshore  Districts s  bounded 

roughly  by  37th  Avenue  to  the  Great  Highway  and  Lake  Merced 
Boulevard  to  Balboa  Street. 

June  Fiscal 
1972  Year 


Mains  (all  sizes) 

in  linear  feet  163,200  133609800 

Number  of  individual 
flushings  to  correct 

objectionable  conditions  22  248 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alio to,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

August    3,  1972 


COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Welton  Flynn 
Louis  A.  Petri 


DEPARTMENTS  BUREAUS 

Municipal  Railway  Accounts 

Hetch  Hetchy  Project  Public  Service 

Water  Department  Personnel  &  Safety 

Transportation 

John  D.  Crowley 

GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

John  C.  Far re 11 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-142 


Call  to  Order:  2:30  p.m. 

Present:  Commissioners  Marvin  £ .  Cardoza,  H.  Welton  Flynn, 

Louis  A.  Petri 

Absent:  Commissioners  Oliver  M.  Rousseau,  Joseph  J. 

Diviny 

The  minutes  of  the  regular  meeting  of  the  Commission  held  July  25, 
1972  were  approved. 

RESOLUTION  On  motion  of  Flynn,  seconded  by  Petri,  the 

NO.  following  resolution  was  adopted: 

72-0240  Bid  Call,  HH  Contract  No.  451  -  Compressed  Air 

Services,  Moccasin  Shops 

WD  Contract  No.  1588  -  Laying  of  6-Inch 
Ductile  Iron  Main  in  Octavia  Street 
between  Bush  and  Sutter  Streets ,  and 
in  Beideman  Street  between  Ellis  and 
O'Farrell  Streets 

Vote:    Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0241    H  Award  of  HH  Contract  No.  464  -  Replace,  repair 

and  Paint  Steel  Trolley  Poles ,  to  Mahoney 
Electric  Company,  Inc.  of  San  Francisco 

Vote:    Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0242    H  Department  Request  for  Funds  -  $115,000  Emergency 

Repairs,  Wamerville  Substation  Transformer 

Vote:     Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0243    H  Agreement  with  BART  for  construction  of  vault 

for  rectifier  substation  at  Church  Street 
Station 

Vote:     Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Petri ,  seconded  by  Flynn ,  the 
following  resolution  was  adopted: 
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Award  of  WD  Contract  No.  1549  -  Excavation  and 
Repaving  for  Water  Service  Trenches,  to  Lowrie 
Paving  Company,  Inc.,  of  South  San  Francisco 

Vote:     Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No,   1578  -  Laying  of  6 -Inch 
Ductile  Iron  Main  in  Ocean  Avenue  between 
Faxon  and  Plymouth  Avenues,  to  W.  L.  Fairey  of 
Palo  Alto 

Vote:     Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  15  81  -  Laying  of  4-Inch 
Ductile  Iron  Main  in  Banks  Street  South  of 
Crescent  Avenue,  to  W.  L.  Fairey  of  Palo  Alto 

Vote:     Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  Professional  Services  Contract 
with  McCreary-Koretsky  International,  Inc. 

Vote:     Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  156  3  -  Laying  of 
6-Inch,  8-Inch  and  16-Inch  Ductile  Iron  Mains  in 
Geary  Blvd.  between  Wood  and  Lyon  Streets  - 
$48,705.09,  as  modified 

Vote:     Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Settlement  of  claim  of  City  vs.  Marshall  Mirza , Inc . 
Municipal  Court  No.  6  712  51 

Vote:     Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 
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Approving  collection  of  damage  claims  -  San 
Francisco  Water  Department  -  Month  of  July  1972 

Vote:     Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Antitrust  Actions  -  Water  Meters  -  Costs  and 
Expenses  -  CCSF  vs.  Neptune  Meter  Company, 
Rockwell  Manufacturing  Company,  Badger  Meter 
Manufacturing  Company,  Hersey-Sparling  Meter 
Company  and  Worthington  Corporation. 

Vote:     Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Sublease  of  Portions  of  Premises  Leased  to  Welch 
&  Smith,  San  Mateo  County  (El  Camino  Golf  Course) 

Vote:     Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Consideration  of  Cigarette  Advertisement  on 
Municipal  Railway  Properties 

Vote:    Ayes-Cardoza,  Flynn,  Petri 

On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Line  No.  84  Shoppers  Shuttle  -  Re-route  to 
conform  to  one-way  street  pattern 

Vote:     Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Line  No.  85  Shoppers  Shuttle  -  Establishing 
alternate  trips  to  Hall  of  Justice 

Vote:     Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Municipal  Railway  Transit  Information  Fund  - 
amend  the  San  Francisco  Administrative  Code 

Vote:    Ayes-Cardoza,  Flynn,  Petri 
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On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0257    M  Approving  payment  of  claims  -  Municipal  Railway 

Month  of  July  1972, 

Vote:     Ayes-Cardoza,  Flynn,  Petri 

On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0258    M  Approving  compromise  settlements  and  collection 

of  damage  claims  -  Month  of  July  1972  -  Municipa 
Railway 

Vote:    Ayes-Cardoza,  Flynn,  Petri 

On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0259    GO  Confirmation  of  Allotments  and  Transfers, 

$10,000  or  under  -  Fourth  Quarter  1971-1972, 
All  Departments 

Vote:    Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0260    M  Municipal  Railway  Supplemental  Appropriation 

Wages,  Platform  Employees 

Vote:    Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0261    GO  Delegation  of  authority  in  absence  of  General 

Manager  of  Public  Utilities 

Vote:    Ayes-Cardoza,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0240-MR  Approving  payment  of  claims  against  the 

Municipal  Railway  -  Total  amount  $100,958.12 

Vote:    Ayes-Cardoza,  Flynn,  Petri 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 
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Resolution  No.  72-0242  — Hetch  Hetchy  Departmental  Request  for 
Transfer  of  Funds  in  amount  of  $115,000,  to  provide  additional 
funds  for  emergency  repairs,  Warnerville  Substation  Transformer. 

Oral  L.  Moore,  Hetch  Hetchy  General  Manager,  reported  that  detailed 
inspection  of  the  150,000  KVA  Meidensha  transformer  at  Warnerville 
Substation  which  failed  on  June  30,  1972,  has  revealed  major  damage 
to  the  tap  changer  and  windings  which  will  require  untanking  and 
repair  which  can  only  be  accomplished  at  a  major  repair  facility. 

Quotations  for  repair  have  been  received  from  Westinghouse  Electric 
Corporation  and  General  Electric,  both  having  repair  facilities  in 
the  Bay  Area,  as  well  as  Meidensha  Electric  Mfg.  Co.  Ltd.  of  Japan, 
the  transformer  manufacturer.     Meidensha  quotes  a  price  $2  8,000 
lower  than  either  domestic  company  for  complete  repairs  and  testing, 
and,  it  is  planned,  to  issue  a  work  order  to  them  as  soon  as  funds 
are  available. 

Mr.  Moore  said  the  total  cost  of  repairs  to  the  transformer  should 
not  exceed  $215,000.     $100,000  has  already  been  made  available  by 
the  Controller,  pursuant  to  the  emergency  request  as  authorized  by 
Commission  Resolution  No.  72-0213,  dated  July  11,  1972. 


****** 


Resolution  No.  72-024  3 — Agreement  with  BART  for  construction  of  vault 
for  the  rectifier  substation  at  Church  Street  Station  to  supply  power 
to  the  Municipal  Railway. 

Mr.  Crowley  said  this  project,  estimated  cost  $153,240,  is  included 
in  the  Municipal  Railway's  Power  Improvement  Program  (PIP)  and  will 
be  eligible  for  2/3  Federal  funding. 


****** 


CONSIDERATION  of  Cigarette  Advertising  on  Municipal  Railway  Properties. 

Municipal  Railway  General  Manager  John  M.  Woods  said  that  Mr.  Jean- 
Antony  DuLac  of  1130  Haight  Street,  and  others  appeared  before  the 
Commission  at  its  October  12,  1971,  meeting  requesting  the  Commission 
to  enjoin  the  Municipal  Railway  from  carrying  cigarette  advertisements 
on  its  properties.     The  Commission  requested  an  investigation,  in 
view  of  its  advertising  agreement  with  Metromedia,  Inc.  to  provide 
transit  advertisements  on  all  Municipal  Railway  public  transportation 
vehicles,  facilities  and  structures. 

Mr.  Woods  said  that  the  City  Attorney  has  responded  to  inquiry  with 
the  advice  that  the  Public  Utilities  Commission  lacks  authority  to 
forbid  cigarette  advertising  on  Railway  properties. 

Acting  Public  Utilities  Counsel  Jerome  Cohen  read  this  opinion 
(dated  July  17,  1972)  by  the  City  Attorney. 

Mr.  DuLac  and  the  following  were  present  and  spoke  strongly  against 
the  advertising  of  cigaretttes  on  Muni  vehicles  because  of  its 
injurious  effect  of  promoting  smoking  among  the  young  people. 
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Mrs.  John  Langdell,  President 

San  Francisco  Parent  Teachers  Association 

Arlene  M.  Mann,  M.D. ,  Chairman 

San  Francisco  Interagency  Council  on  Smoking  and  Health 

Raymond  Haight,  Public  School  Teacher 
2250  North  Point  Street,  Apt.  #4 

Mrs.  Diana  DuLac,  wife  and  mother 
1130  Haight  Street 

Marguerite  Warren,  of  the  Sunset  Community  Improvement  Club,  felt  it 
was  an  improper  action  on  the  part  of  the  group  to  request  restriction 
in  advertising  on  the  buses — whether  it  concern  cigarettes,     any  more 
than  it  should  concern  liquor  which  is  just  as  harmful  to  children. 
In  her  opinion  children  should  have  their  training  in  the  home. 

Mr.  DuLac  urged  that  the  Commission  was  under  no  obligation  to  follow 
the  City  Attorney's  Opinion  and  should  disregard  the  interpretation. 

Deputy  City  Attorney  Cohen  pointed  out  the  City  Attorney's  conclusions 
did  not  say  that  cigarettes  were  not  harmful — but  stated  "that  with- 
out additional  facts  demonstrating  a  relationship  between  transit 
advertising  and  the  use  of  cigarettes,  the  Public  Utilities  Commission 
cannot  presently  state  grounds  for  removal  of  cigarette  advertising 
within  the  meaning  of  the  present  contract." 

Commissioner  Flynn  explained  at  length  that  the  issue  involved  is 
not  money — that  San  Francisco  would  not  receive  any  less  revenue 
whether  the  cigarette  ads  were  carried  or  not — but  that  the  City  did 
not  have  sufficiently  salient  legal  grounds  to  go  to  Metromedia  and 
breach  the  contract — that  there  has  been  presented  no  statistics 
proving  cigarette  smoking  has  increased  in  San  Francisco  because  of 
advertising  in  the  buses. 

The  Commission,  on  motion  of  Commissioner  Petri,  seconded  by 
Commissioner  Flynn,  unanimously  adopted  Resolution  No.  72-0253, 
concurring  with  the  conclusions  contained  in  the  City  Attorney's 
Opinion . 

The  Commissioners  all  stated  they  were  sympathetic  to  the  cause, 
and  Commissioner  Cardoza  concluded  by  saying, the  action  taken  did 
not  preclude  Mr.  DuLac  and  his  constituents  from  coming  back  with 
more  information.     They  were  advised  that  perhaps  they  should 
approach  the  matter  on  a  state  level,  rather  than  appealing  to  the 
various  local  agencies  individually. 

John  T.  Squire,  President  of  the  Transport  Workers  Union,  pointed 
out  that  the  Metromedia  group  was  a  responsible  and  receptive  company 
and  suggested  the  group  might  accomplish  more  by  approaching  them 
on  this  matter. 


****** 


Resolution  No.  72-0254 — Re-routing  of  Line  No.  84  Shoppers  Shuttle 
to  conform  to  one-way  street  pattern — changing  the  route  eastbound 
between  Taylor  and  Mason  Streets,  from  Ellis  Street  to  Eddy  Street. 
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No  one  spoke  in  opposition  to  this  partial  re-routing. 

Mr.  Woods  explained  that  since  the  present  route  has  been  in  effect 
less  than  one  year  (November  21,  1971)  it  is  not  necessary  to  have 
the  approval  of  the  Board  of  Supervisors  for  this  abandonment  of 
service  eastbound  on  Ellis  Street,  Taylor  to  Mason. 


****** 


Resolution  No.  72-0255 — Establishing  alternate  trips  to  the  Hall  of 
Justice  by  extending  Line  No.  85  Shoppers  Shuttle  to  provide  an 
operation  linking  City  Hall,  Downtown  and  Hall  of  Justice,  weekdays 
only . 

Mr.  Woods  said  an  extensive  campaign  has  been  launched  by  various 
employees  and  organizations  to  secure  adequate  transportation 
between  the  Hall  of  Justice,  City  Hall,  and  downtown  San  Francisco 
for  the  many  persons  who  are  called  as  jurists,  witnesses  to  the 
courts ,  and  also  for  the  employees  in  both  the  courts  and  Police 
Department. 

Miss  Yetive  Edmonds,  a  clerk-stenographer  in  the  Police  Department, 
Public  Affairs  Office,  made  an  excellent  presentation  in  support 
of  the  shuttle  bus  service  to  the  Hall  of  Justice.     She  introduced 
the  following  who  spoke  of  the  necessity  for  the  service: 

Harry  Guy ton,  Public  Defender's  Office 

Bernard  J.  Ward,  Executive  Officer,  Superior  Court 

Daniel  Donahue,  Jury  Commissioner 

Edward  B.  Cummins,  Jr.,  Captain  of  Traffic,  S.F. Police  Dept. 
John  Lewis,  Municipal  Court 

Bernard  Averbuch,  Executive  Director,  Market  Street 
Development  Project 


****** 


The  Commission  adopted  Resolution  No.  72-0260,  authorizing  the 
General  Manager  of  Public  Utilities  to  submit  the  necessary 
supplemental  appropriation  in  the  amount  required  to  pay  the 
Municipal  Railway  platform  employees  in  compliance  with  Charter 
Section  8.404,  subsection  (a)  and  (g) . 

Charter  Section  8.404,  subsection  (a),  provides  that  the  Civil  Service 
Commission  shall  certify  to  the  Board  of  Supervisors  the  average  of 
the  two  highest  wage  schedules  for  major  U.  S.  Cities  in  effect  on 
July  1st  for  platform  employees,  and  that  this  certification  must  be 
made  on  or  before  the  first  Monday  of  August,  and 

Charter  Section  8.404,  subsection  (g)  provides  that  the  Board  of 
Supervisors  shall  have  the  power  and  duty  to  amend  the  salary  ordinance 
and  the  annual  appropriation  ordinance  to  include  the  provisions  for 
paying  wages  up  to  the  level  as  provided  above  not  later  than 
August  25th. 


****** 
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Conununi  cat  ions : 


Acting  Secretary  Geroge  L.  Carey  reported  four  communications 
received  supporting  the  Shopper  Shuttle  Extension  to  the  Hall  of 
Justice . 


****** 


Roll  Call: 

All  Commissioners  passed. 


****** 


General  Manager  of  Public  Utilities  Calendar  Items: 

Mr.  Crowley  submitted  for  Commission  action,  a  resolution  delegating 
authority  during  his  absence  on  vacation  in  the  near  future.  There- 
upon the  Commission  unanimously  adopted  resolution  No.  72-0261, 
designating  John  C.  Farrell,  Secretary  and  Assistant  General  Manager 
Administrative,  to  act  as  General  Manager  of  Public  Utilities  in 
Mr.  Crowley's  absence,  and  designating  John  M.  Christensen,  Jr., 
Assistant  General  Manager-Finance  to  exercise  the  powers  and  duties 
of  the  General  Manager  in  the  absence  of  both  Mr.  Crowley  and  John 
Farrell. 


****** 


Mr.  Crowley  reported  on  the  action  taken  by  the  Board  of  Supervisors 
in  public  hearing  with  regard  to  abandonments  in  the  following 
Municipal  Railway  service  adjustments: 

1.  Substitution  of  electric  coaches  for  present  diesel  buses  on 
Lines  1,  3,  and  4.  (PUC  Resolution  No.  72-0202)  APPROVED  BY 
BOARD  OF  SUPERVISORS. 

2.  Authorizing  partial  re-routing  of  Lines  li   and  42,  and  consolida- 
tion of  northern  terminals  of  Line  42.     (PUC  Resolution  No. 
72-0203)     APPROVED  BY  BOARD  OF  SUPERVISORS. 

3.  Consolidating  motor  coach  Lines  13,  27  and  23  in  the  Mission  and 
Castro  Valley  areas.     (PUC  Resolution  No.  72-0205)     APPROVED  BY 
BOARD  OF  SUPERVISORS. 

4.  Authorizing  re-routing  of  Line  31  to  conform  to  City's  one-way 
street  pattern,  and  substitution  of  shuttle  bus  to  California 
Palace  of  the  Legion  of  Honor.     (PUC  Resolution  No.  72-0204) 
REJECTED  BY  BOARD  OF  SUPERVISORS,  by  vote  of  10-to-l) 

There  was  extensive  opposition  by  residents  of  1080  Laguna  Street 
regarding  removal  of  #31  to  Turk  Street  westbound;  also  comments 
from  Supervisor  Molinari  opposing  discontinuance  to  the  Legion 
of  Honor. 
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The  group  at  1080  Laguna  Street  advocated  the  #31  return  to  Eddy 
Street  from  Turk  via  Laguna  Street  instead  of  Webster  Street. 
Mr.  Woods  said  this  was  too  hazardous  an  operation.     The  matter 
is  now  under  study,  and  the  commencement  by  the  Department  of 
Public  Works  of  the  one-way  street  pattern  will  have  to  be  delayed 
until  the  bus  route  is  resolved. 


THEREUPON  THE  MEETING  ADJOURNED. 


Acting  Secretary  and 
Assistant  General  Manager 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NC<J^  . 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

HH  Contract  No.  451 — Compress sed  Air  Services, 
Moccasin  Shops 

WD  Contract  No,  1588 — Laying  of  6-Inch  Ductile 
Iron  Main  in  Octavia  Street  between  Bush  and 
Sutter  Streets,  and  in  Beideman  Street  between 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  8  1972 


at  its  meeting  of  _ 


cretary  and  Assistant  General  Manager 


- 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Ngr  Sj-~,€!ffi^:'t 


RESOLVED,  That  this  Commission  hereby  awards  to 
Mahoney  Electric  Co.,  Inc.,  3422  -  25th  Street,  San  Francisco, 
California  94110  as  the  lowest  regular  and  responsible  bidder, 
Hetch  Hetchy  Contract  No.  464,  Replace,  Repair  and  Paint  Steel 
Trolley  Poles,  in  the  amount  of  $9,581  and  that  all  other  bids 
for  this  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    „    f  AUGUST  8  vm 

at  its  meeting  of.   ^      A   V  1 


Secretary  and  Assistant  General  Manager 


mmiC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  M6'.l^_..  '--'?^„A^L. 


WHEREAS,  It  has  been  determined  that  the  150,000 
KVA  Warnerville  transformer  has  suffered  major  damage  to 
windings  and  tap  changer,  estimated  to  cost  not  more  than 
$215,000  to  repair;  and 


WHEREAS,  The  original  request  for  funds  was 
for  $100,000;  now,  therefore,  be  it 

RESOLVED,  That  the  Controller  be  and  he  is 
hereby  requested  to  transfer  additional  funds  in  the  amount 
of  $115,000  from  Appropriation  No.  0o756o000.000  -  Recon- 
struction and  Replacement  —  Unallocated,  to  Appropriation 
No,  2.756«717.000  -  Emergency  Repairs,  Warnerville  Substation 


Transformer,  to  provide  for  repairs. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    i  AUGUST  8  1972 

at  its  meeting  of  :  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


WHEREAS,      A  rectifier  substation  is  required  in  the  vicinity  of 
Church  and  Market  Streets  to  supply  power  to  the  Municipal  Railway,*  and 

WHEREAS,      BART  has  offered  to  design  and  construct  a  vault  for  the 
rectifier  substation  as  part  of  the  Church  Street  Station,  provided  that  the 
City  pay  the  cost  thereof;  and 

WHEREAS,    By  Resolution  ?1*0Q87  the  Public  Utilities  Commission 
authorized  Hetch  Hetchy  Water  and  Power  to  enter  into  an  agreement  with  BART 
for  design  of  the  rectifier  station  which  has  now  been  completed j      now  there* 
fore  be  it 

RESOLVED,  That  Hetch  Hetchy  Water  and  Power  is  hereby  authorized  to 
enter  into  an  agreement  with  BART  for  the  construction  of  the  vault  for  the 
rectifier  station  at  an  estimated  cost  of  $153j2^0o0Q<» 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


AUGUST  8  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mr>r  ^  fa  Jk  J£ 


RESOLVED 3  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department 
Contract  No.  1549  -  Excavation 
and  Repaying  for  Water  Service 
Trenches  -  to  Lowrie  Paving  Company, 
Inc.,  in  the  amount  of  $104,645.00,  and 
all  other  bids  for  the  above  described 
work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hv  the  Public  Utilities  Commission 

,     ,    ,  AUGUST  8  1972 

at  its  meeting  of.  \  ,  A   v  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO.' 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department  Contract 
No.  1578  -  Laying  of  6-Inch  Ductile  Iron 
Main  In  Ocean  Avenue  Between  Faxon  and 
Plymouth  Avenues  -  to  W.  L.  Fairey,  in 
the  net  amount  of -$17,263. 00,  and  all 
other  bids  for  the  above  described  work 
are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  8  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.__l  ^  ^  -KXJ 


RESOLVED  ,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department  Contract 
No.  1581  -  Laying  of  4 -Inch  Ductile 
Iron  Main  in  Banks  Street  south  of 
Crescent  Avenue  -  to  W.  L.  Fairey ,  in 
the  net  amount  of  $5,843.00,  and  all 
other  bids  for  the  above  described 
work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JiESSM  AUGUSTS  1972 


1 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.il 


RESOLVED,  That  this  Commission 
hereby  accepts  the  work  as  being 
satisfactorily  completed  and  approves 
final  payment  in  the  amount  of  $1, 393 . 37 
to  McCreary-Koretsky  International,  Inc., 
covering  the  inspection  and  evaluation 
of  the  structural  integrity  of  the 
Dumbarton  Pipeline  Bridge  under  contract 
dated  October  12,  1971. 


I  hereby  certify  that  the  foregoing  resolution  ivas  adopted  by  the  Public  Utilities  Commission 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $3,838.91; 
approves  Final  Payment  in  amount  of 
$3,470.38,  in  favor  of  Lowrie  Paving 
Co . ,  Inc .  under  Water  Department  Contract 
No.  1563,  Laying  of  6",  8"  and  16" 
Ductile  Iron  Mains  in  Geary  Blvd.  between 
Wood  and  Lyon  Streets,  and  allows  five  (5) 
days  unavoidable  delay  due  to  waiting  for 


connections . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of.  

.AUGUST  8    1972  * 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

y*-i  if*  try*  m  f\ 

RESOLUTION  No,  tf,/~"" 


RESOLVED s  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department s  the  Chief  Special  Agent 
thereof 3  and  the  City  Attorney,  this  Commission  approves  settle- 
ment of  the  litigated  claim  of  the  City  and  County ,  Municipal 
Court  No,  671251,  against  Marshall  Mirza,  Inc.  in  the  amount 
of  $1,313.00;  and  be  it  further 

RESOLVED ,  That  this  Commission  hereby  authorize  the  City 
Attorney  to  compromise  and  settle  this  action  by  executing  a 
release  and  dismissal  of  said  action  in  exchange  for  receipt 
of  $1, 313# 00  on  behalf  of  the  San  Francisco  Water  Department, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  8    1972   n  M 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO. 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  July  19  72,  of  claims  for  damages 
which  the  San  Francisco  Water  Department  has  against 
miscellaneous  debtors  in  the  amounts  of  $1,417.99  for 
claims  paid  in  full  and  $190.00  for  partial  payments, 
for  a  total  of  $1,607.99,  per  list  dated  July  31,  1972. 

,  a*  id  compromise  and  &*ttzL*^e\>z  i»  bailed  upon 


: 


■  . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  8  1972 

at  its  meeting  of  — £-j  — 


few  O'oaaMJL^ 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RFSni  IITION  Nr-fc  iV'J/WJa, 


WHEREAS,  by  Resolution  No.  79-9380,  dated  September  28, 
1971,  this  Commission  duly  authorized  and  approved  the  compromise 
and  settlement  of  that  certain  antitrust  action  entitled  "City  and 
County  of  San  Francisco,  a  municipal  corporation,  Plaintiff,  v. 
Neptune  Meter  Company,  Rockwell  Manufacturing  Company,  Badger  Meter 
jlanuf ac tur ihg "Company ,  Her  sey- Spar ling  Me ter  Company^  and 
1  ;fr^':      nV  oVrbci;cV;:':Cr.rf,"  Defendants  L"  United  States  Distri  c ;   Cour  t , 
Northern  District  of  California,  Wo7  50192  Civil,  wherein  plaintiff 
seeks  damages  under  the  federal  antitrust  laws;  and 

WHEREAS,  said  compromise  and  settlement  is  based  upon 
the  payment  to  the  City  and  County  of  San  Francisco  by  the  defend- 
ant Hersey  Products,  Inc.   (sued  in  said  action  as  "Her sey- Sparling 
Meter  Company"),  of  the  sum  of  $2,808,  in  full  and  complete  satis- 
faction of  the  claims  of  the  City  and  County  of  San  Francisco 
arising  out  of  its  purchases  of  water  meters  from  said  defendant 
Hersey  Products,  Inc . ;  and 

WHEREAS,  miscellaneous  other  individuals  and  governmental 
entities  are  likewise  involved  in  similar  litigation,  and  together 
with  the  City  and  County  of  San  Francisco ,  have  been,  and  are  being 
assisted  by  the  Law  Office  of  Joseph  L.  Alioto,  acting  as  liaison 
counsel  for  the  plaintiffs  and  their  Steering  Committee,  for  dis- 
covery and  trial  preparation  as  to  the  remaining  defendants  in 
such  litigation;  and 

WHEREAS ,  certain  overall  litigation  costs  and  expenses 
have  been,  and  will  be ,  incurred  by  said  Law  Office  of  Joseph  L. 
Alioto,  or  any  other  office  designated  to  act  for  the  plaintiffs , 
as  such  liaison  counsel,  for  discovery  and  trial  preparation  as  to 
the  remaining  defendants  in  said  litigation;  and 

WHEREAS,  it  is  estimated  that  the  pro  rata  share  of  said 
overall  costs  and  expenses  allocable  to  the  City  and  County  of 
San  Francisco  is  the  sum  of  $1,200;  and 

WHEREAS ,  the  City  Attorney  of  the  City  and  County  of 
San  Francisco  has  informed  this  Commission  that  said  sum  of  $1, 200 
is  a  reasonable  and  proper  charge  to  be  allocable  to  the  City  and 
County  of  San  Francisco  as  its  pro  rata  share  of  said  overall 
costs  and  expenses ;    and  that  said  sum  of  $1, 200  may  properly  be 
deducted  from  said  settlement  sum  of  $2, 808,  thus  leaving  a  bal- 
ance of  $1, 608  in  favor  of  the  City  and  County  of  San  Francisco; 

NOW,  THEREFORE ,  BE  IT  RESOLVED: 

That  the  City  Attorney  of  the  City  and  County  of 
San  Francisco  is  authorized  and  directed  to  approve  payment  of  said 
sum  of  $1, 200  to  the  Law  Office  of  Joseph  L.  Alioto,  acting  as  such 
liaison  counsel  for  the  various  plaintiffs  and  their  Steering 
Committee  in  the  aforesaid  litigation,  in  satisfaction  and  dis- 
charge of  the  pro  rata  share  of  the  City  and  County  of 
San  Francisco  of  the  overall  costs  and  expenses  incurred  by  said 
law  office  in  relation  to  discovery  and  trial  preparation  as  to 
the  remaining  defendants  in  said  litigation;     and  he  is  further 
directed  to  authorize  the  deduction  of  said  sum  of  $1,200  from  the 
settlement  proceeds  of  $2,808  payable  to  the  City  and  County  of 
San  Francisco,  thus  leaving  a  settlement  balance  of  $1, 608  in  its 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANC  I  SCO 

RESOLUTION        ^  WwyJ.iL 


favor;  and 

2.      That  except  as  herein  modified  and/or  amended, 
said  Resolution  No.  79-9380,  dated  September  28,  1971,  and  the 
terms  and  conditions  thereof,  shall  otherwise  remain  in  full 
force  and  effect. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    '  AUGUST  8    1972  ' 

at  its  meeting  of  i  1  /LJ — 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._ 

WHEREAS,  City  leased  Water  Department  property  in  San  Mateo  County 
shown  on  Water  Department  Drawing  No.  B-1Q18  to  Joseph  %  Welch,  Jr.,  and 
Robert  Smith  for  the  construction  and  operation  of  a  golf  course  and 
related  facilities  for  a  term  of  twenty  (20)  years,  commencing  January 
14,  1964,  and 

WHEREAS,  in  order  to  continue  to  comply  with  the  terms  of  said  lease 
in  the  most  profitable  manner,  lessees  have  requested  Commission's  consent 
to  sublease  portions  of  said  demised  premises  for  the  remainder  of  the 
lease  term,  and 

WHEREAS,  it  is  in  the  best  interests  of  City  that  said  lessees 
comply  with  the  lease  terms  in  the  most  profitable  manner  possible,  therefore 
be  it 

RESOLVED,  That  this  Commission  consents  to  the  subleasing  of  San 
Mateo  County  lands  presently  leased  to  Joseph  W.  Welch,  Jr.,  and  Robert 
E .  Smith,  as  follows: 

1.  A  sublease  (copies    of  which  are  on  file  with  the  Commission's 
Secretary)  by  Joseph  W.  Welch,  Jr.,  and  Robert  E.  Smith,  as  sublessors,  to 
Robert  Venturini,  as  sublessee,  for  golf  range  and  related  purposes  only, 
for  a  term  of  eleven  (11)  years  and  eight  (8)  months  commencing  May  1,1972, 
and  terminating  January  1,  1984. 

2.  A  sublease  (copies  of  which  are  on  file  with  Commission's 
Secretary)  by  Joseph  W.  Welch,  Jr.,  and  Robert  E.  Smith,  as  sublessors, 
to  Champion  Raceways,  Inc.,  a  California  Corporation,  as  sublessee,  for 
bar  purposes  only,  for  a  term  of  eleven  (11)  years  and  eight  (8)  months 
commencing  May  1,  1972,  and  terminating  January  1,  1984,  and  be  it  further 

RESOLVED,  That  consent  by  Commission  to  said  subleases  does  not 
release  Joseph  W.  Welch,  Jr.,  or  Robert  E.  Smith  from  any  liability  to 
City  under  their  present  lease;  and  be  it  further 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No/  j      '^(QQ  fa.... 


RESOLVED,  that  consent  to  that  sublease  granted  to  Leo  F. 
Rodriguez  by  Joseph  W.  Welch,  Jr.,  and  Robert  E.  Smith  on  May  5,  1969, 
pursuant  to  Public  Utilities  Commission  Resolution  No.  69-0601,  adopted 
August  12,  1969,  is  hereby  revoked  due  to  legal  forfeiture  of  said 
sublease  by  Sublessee. 


page  2  - 

1  lierebv  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  8  1972 

at  its  meeting  of  ^  _j  - —  ^-7 


icretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  J^^SS 

■ 


■ 


WHEREAS ,  The  Public  Utilities  Commission  on 
October  12,  1971,  requested  staff  to  study  into  the 
advisability  of  prohibiting  cigarette  advertising 
on  its  Municipal  Railway  properties;  and 

WHEREAS ,  Such  a  study  has  been  conducted 
and  a  legal  opinion  of  the  legality  of  the  advertise- 
ment restriction  has  been  obtained  from  the  City 
Attorney's  Office;  now,  therefore,  be  it 

RESOLVED ,  That  this  Commission  concurs  with 

a         •  ■ 

the  conclusions  contained  in  the  City  Attorney's 
Opinion  dated  July  17,  1972,  that  it  lacks  authority  to 
ban  cigarette  advertising  on  its  Municipal  Railway 

■  ■ 

properties . 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

AUGUST  8  1972 


at  its  meeting  of 


- —  i_  * 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


City  and  County  of  San  Francisco 
RESOLUTION  NO. 


6  — 'O/Co-d 


WHEREAS,  On  September  28,  1970  the  Board  of  Supervisors  passed 
Resolution  No.  584-70  designating  Eddy  Street  one-way  eastbound,  and  Ellis 
Street  one-way  westbound  from  Gough  to  Market  Street;  and 

WHEREAS,  Implementing  this  change  was  held  in  abeyance  pending 
completion  of  BARTD  construction  in  the  Powell-Fifth  Street  area;  and 

WHEREAS,  The  Department  of  Public  Works  has  street  work  nearing 
completion  on  Eddy,  Turk,  and  Anna  Lane,  they  wish  to  install  the  one-way 
streets  for  Eddy  eastbound,  Gough  to  Market,  and  Ellis  westbound,  Market  to 
Gough ;  and 

WHEREAS,  The  Line  84  Shoppers'  Shuttle  presently  operates  via 
Golden  Gate,  Taylor,  Ellis,  Mason,  Market,  Second,  Howard,  Hawthorne  to 
Folsom;  and 

WHEREAS,  The  implementation  of  Eddy  and  Ellis  as  one-way  streets 
will  necessitate  partially  rerouting  the  Line  84  Shoppers'  Shuttle;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  abandonment  of  ser- 
vice eastbound  on  Ellis  Street,  Taylor  to  Mason;  and  be  it 

FURTHER  RESOLVED,  That  the  staff  of  the  Municipal  Railway  be 
authorized  and  directed  to  reroute  Line  No.  84  outbound,  effective  as  soon 
as  practicable,  from  Golden  Gate  and  Taylor  via  Taylor,  Eddy,  Mason,  and 
regular  route. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of       AUGUST  8     1972  § 


Secjr6ta4y  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


City  and  County  of  San  Francisco 
RESOLUTION  NO.  -MSOO 


WHEREAS,  There  have  been  numerous  requests  to  establish  a 
shuttle  bus  operation  linking  City  Hall,  Downtown,  and  the  Hall  of  Justice; 
and 

WHEREAS,  Staff  investigation  has  indicated  a  necessity  for  this 
type  of  service;  and 

WHEREAS,  Line  No.  85  Shoppers'  Shuttle  presently  operates  from 

Grove  and  Van  Ness  via  Grove,  Polk,  Market,  Drumm,  to  California  and 

return  via  California,  Montgomery,  Market,  Geary,  Stockton,  Market,  Hayes, 

Franklin,  Grove,  to  Van  Ness;  and 

WHEREAS,  Line  No.  85  Shoppers'  Shuttle  is  lightly  patronized  and 
the  potential  exists  for 

extending  alternate  trips  to  the  Hall  of  Justice  from  Grove  and  Van  Ness 

via  Grove,  Polk,  Market,  5th  Street,  Howard,  6th  Street,  Brannan,  7th  Street, 

Folsom,  5th  Street,  Market,  Hayes,  Franklin,  Grove,  to  Van  Ness;  and 

WHEREAS,  This  extension  would  constitute  an  improvement 
in  service  to  our  patrons;  now,  therefore,  be  it 

RESOLVED,  That  this  extension  on  Line  No.  85  Shoppers'  Shuttle 

■ 

be  instituted  as  soon  as  practicable  on  weekdays  only;  and,  be  it 

FURTHER  RESOLVED,  That  this  operation  be  for  a  180-day  period. 
At  the  conclusion  of  the  180-day  trial  period,  a  report  shall  be  submitted 
to  the  Commission  giving  patronage  data  and  other  pertinent  information. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of         AUGUST  8  1972  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mrv    «Li~-~  i  5 (Q„ 


RESOLVED,  That  this  Commission  hereby 
requests  the  Board  of  Supervisors  to  amend  the 
San  Francisco  Administrative  Code  for  the  purpose 
of  authorizing  Municipal  Railway  to  prepare  and 
sell  monographs  and  illustrated  printed  material 
dealing  with  the  Sain  Francisco  transit  history 
and  operation,  as  well  as  souvenir  items, 
including  those  converted  from  scrap  and  waste 
materials;  and  to  establish  and  provide  for 
deposit  of  revenues  into  a  Municipal  Railway 
Transit  Information  Fund. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  8  1972 


at  its  meeting  of 


/  _  

■Secretary  and  Assistant  General  Manager 


- 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO  ____^_J__ 


RESOLVED,  That  this  Commission  .hereby 
Approves,  in  accordance  with  Resolution  iTo.  16,527, 
adopted  July  16,  1956,  payment  of  claims  in  cinount 
of  m^^^m^mi^Mm^^  Railway,  month 
of  July,  19 7 2,  ,  per.  Revolving  Fund  Payment  -Requests 
Nos.  5591,  5595,  5603,  5612,  5615. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


J  i  c 


.    i  AUGUST  8 

at  its  meeting  of  . 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._:  J_T  j  ,  »  JO-. 


RE SOLVED,  That  this  Commission  on  the 
recommendation  of  the  general  manager  of  Public 
Utilities,  Department  Managers  and  the  City 
Attorney,  approves  the  Collections,  month  of  July, 
1972,  for  payment  of  damage  claims  which  the 
Municipal  Railway  has  against  miscellaneous  debtors, 
amount  of  $1,777.54,  per  list  of  July  31,  1972,  and 
be  it  further 

RESOLVED,  That  this  Commission  hereby 

approves  compromise  settlements  of  Municipal  Railway 

damage  claims,  month  of  July,  1972 

AMOUNT  COMPROMISE 
DEBTOR  BILLED  SETTLEMENT 

Giulio  Mancini  $91.92  $45.00 

Marvin  Wheeler  67.44  63.94 

Continental  Rental  62. 45  48.45 

TOTAL:  $221.81  $157.39 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST  8  V^2,   

f     Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSIO  I 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.^  


RESOLVED,  That  this  Commission  does  hereby  approve  the  requests  for 
transfer  of  funds  in  the  amount  of  $10,000.00  or  under  and  the  requests  for 
allotments  submitted  to  the  Controller  during  the  fourth  quarter  of  1971-1972, 
as  per  attached  list. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  8    1972  ^ 

at  its  meeting  oj  _______   —  — —  


Secretary  and  Assistant  General  Manager 


t  *  * 


COKFEBMATTGTT  OF  ALLOTMENTS  A2fD  TRANSFERS 
FOURTH  QUARTER  1971-1972 
HECAPITUXATIOK 


Allotments 

Hetch  Hetchy  Water  &  Power  #115,900.00 

Transfers 

P.  U.  C.  -  General  Office  $  k-25.00 

Municipal  Railway  10,000.00 

San  Francisco  Water  Department  19,1^5 »12 

Hefccfe  Hetchy  Water  &  Power  36,091.Ug 

$  63,66l. a 

Total  Allotments  and  Transfers  $U8l,56l.5^  • 


41 


PUBLIC  UTILITIES  COMMISSION 
Allotments  and  Transfers  ~  Under  $10,000.00 
Quarter  Ended  6/30/72   


P,  U.  C.  ~  General  Office 
Transfers 

From 
1.705.200,000 

1.705.200.000 
Municipal  Railway 
Transfers 
1.735.300.000 


Water  Department 


Transfers 


1.7^7.000,000 


1.7^7.000.000 
1.7^6.000.000 


To 


Dated 


Amount 


1.705.111.000       5/5/72       $  300.00 


1. 705 . Ill .000  6/20/72 


1.735.391.000  1/29/72 


9.7^7.512.000  5/2/72 


1.7^7.502.000  5/31/72 


7.71+6.71^.  000     6 /lk /72 


Hetch  Hetchy  Water  and  Power 

Allotments 

1.755.231.000 


1.755.231.002 


k/2l/72 


125.00 


103000.00 


9,000.00 


9,500.00 


645.12 


kf 21/12  360,000.00 


55,900.00 


Reason 

To  cover  estimated  deficit 
for  the  year. 

Same  as  above. 


Temporary  transfer  of  funds 
to  fuel  and  lubricants 
pending  action  on  request 
for  Supplemental  Appropria- 
tion. 


Required  to  provide  in- 
spection for  the  contract 
covering  the  construction 
of  Hunters'  Point  Reservoir, 

To  cover  estimated  deficit 
for  the  year. 

■ 

To  provide  funds  for  the 
final  payment  of  claims. 


To  allot  in  full  Supplemental 
Appropriation  per  File  No. 
201-71-57,  Ord.  No.  8^.-72, 
passed  April  3,  1972. 
Approved'  April  7,  1972. 
Same  as  above. 


PUBLIC  UTILITIES  COMMISSION 
Allotments  and  Transfers  -  Under  $10,000.00 
Quarter  Ended  6/30/72  


Ketch  Hetchy  Water  and  Power 
Transfers 


From 
1.755.BOO.OOO 


To 


Dated 


Amount 


1.755.6UO.OOO 


1;  755  .-853 .000 


0.756.000.000 


1.755.853.000 


1.755.853.000 


0.756.000.000 


0.757.000.000 


1,911.815.755      U/25/72       $  7,000.00 


1.755.120.000  5/2/72 


1.755.200.000       5  A/72 


1.756.76U.000  5/31/72 


1.755.120.000  6/16/72 


1.755.300.000  6/20/72 


0.756.7^.000  6/29/72 


1.757.53^.000  6/29/72 


7,500.00 


> 


2,000.00 


7*389.00 


2,000.00 


9,500.00 


502.  *+2 


200.00 


Reason 

To  cover  estimated  deficit 
in  Accident  Compensation 
for  the  remainder  of  the 
fiscal  year. 

To  provide  funds  to  cover 
estimated  deficit  in  the 
temporary  salary  appropria- 
tion for  the  remainder  of 
the  fiscal  year, 

To  cover  estimated  deficit 
in  Contractual  Services  for 
the  remainder  of  fiscal  year. 

To  provide  additional  funds 
to  cover  bid  cn'Hetch  Hetchy 

ing  Interior  of  Dion.  R. 
Holm  Powerhouse. 

To  provide  funds  to  cover 
revised  estimated  deficit 
in  Temporary  Salary  approp- 
riation for  the  remainder 
of  the  fiscal  year. 

To  cover  estimated  deficit 
in  the  Overhead  Lines 
Materials  and  Supplies 
Account  for  the  remainder  of 
the  fiscal  year. 

To  provide  additional  funds 
to  cover  bid  on  Ketch  Hetchy 
Contract  No.  kbG}  Moccasin 
Dam  Area,  Railway  Lighting. 

To  provide  additional,  funds 
to  cover  Hetch  Hetchy  Con- 
tract No,  k62  (informal) 
Heating  System  at  Tesla 
Port  al  R e  s  i dene  e „ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.. 


WHEREAS,  Charter  Section  8.404,  subsection  (a), 
provides  that  the  Civil  Service  Commission  shall  certify 
to  the  Board  of  Supervisors  the  average  of  the  two  highest 
wage  schedules  for  major  U.  S .  Cities  in  effect  on  July  1st 
for  platform  employees,  and  that  this  certification  must 
be  made  on  or  before  the  first  Monday  of  August,  and 

WHEREAS ,  Charter  Section  8 .404 ,  subsection  (g) 
provides  that  the  Board  of  Supervisors  shall  have  the 
power  and  duty  to  amend  the  salary  ordinance  and  the 
annual  appropriation  ordinance  to  include  the  provisions 
for  paying  wages  up  to  the  level  as  provided  above  not 
later  than  August  2 5 th ,  and  time  being  of  the  essence, 
therefore  be  it 

RESOLVED,  that  this  Commission  authorizes  the  General 
Manager  of  Public  Utilities  to  submit  the  necessary  supple- 
mental appropriation  for  the  Municipal  Railway,  requesting 
the  Mayor  and  Board  of  Supervisors  to  approve  the  supple- 
mental in  the  amount  required  to  pay  the  platform  employees 
the  wages  as  approved  by  the  Board  of  Supervisors . 

■ 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  ,  et. ,  .  AUGUST  8  1972 

at  its  meeting  oj.  


'      Secretary  and  Assistant  General  Manager 


)  ■  J  J 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr.  ^  ^"""'iJ/CtPl. 


RESOLVED,  That  in  the  absence  of  John  D, 
Crowley,  General  Manager  of  Public  Utilities,  the 
Secretary  and  Assistant  General  Manager,  Administrative, 
Public  Utilities,  John  C.  Farreil ,  shall  and  is  hereby 
authorized  and  directed  to  exercise  all  of  the  powers 
and  duties  of  the  General  Manager  of  Public  Utilities; 
and,  be  it  further 

RESOLVED,  That  in  the  absence  of  both  the 
General  Manager  of  Public  Utilities  and  the  Secretary 
and  Assistant  General  Manager,  Administrative,  the 
Assistant  General  Manager- Finance ,  John  M.  Christensen, 
Jr. ,  shall  and  is  hereby  authorized  and  directed  to 
exercise  all  the  powers  and  duties  of  said  General  Manager 
of  Public  Utilities. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    t  AUGUST  8  1972 

its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  72~0240~MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  axe  or  will  he 
available  in  payment  of  claims  against  the  Municipal  Railway: 

Claimant  Date  of  Accident  Settlement 


Non-litigated  Settlements 


MC 

Rose  Allen 

May  7,  1972 

$  2,500. 

00 

MC 

Adrienne  Christen 

August  9,  1971 

1,800. 

00 

TC 

Elsie  Clarin 

March  29,  1972 

995» 

00 

SC 

Christine  Mo  Lee 

January  27,  1972 

750. 

00 

MC 

Jose  Lugo 

March  16,  1972 

901. 

00 

cc 

Melvin  A.  Pedemonte 

May  9,  1972 

1,153c 

40 

Litigated  Settlements  (CA  Office) 

CC 

Ploriene  Balliett  and 
George  Balliett 

December  3,  1967 

48,500. 

00* 

MC 

Freda  Campillo 

September  22,  1969 

2,500. 

00 

SC 

Violet  Co  Rollins,  adminis- 
tratrix of  the  estate  of 
Irene  L.  Cashmaker, 
deceased 

September  22,  1966 

696. 

92 

SC 

John  Dedes  aka 
John  Go  Dedes 

November  17,  1968 

13,700. 

00 

MC 

Mary  Fischer 

August  30,  1967 

1,000. 

00 

MC 

RESOLVED,  That  the  portion  of  Resolution 
72-0226-MR  adopted  7-25-72,  pertaining  to  the 
sum  of  $7,000.00  payable  to  Ralph  Glaser  and 
Kate  Glaser,  be  amended  to  increase  payment 
to  $8,000 . 00,  an  increase  of  $1,000.00. 

1,000. 

00 

TC 

Florence  T.  Goldstein 

February  26,  1971 

550. 

00 

MC 

Jerome  L.  Kushnick 

January  5,  1968 

11,000. 

00* 

TC 

Louise  Q.  Levet 

April  2,  1968 

2,650. 

00 

TC 

Mary  A.  McGarvey 

February  13,  1970 

1,000. 

00 

SC 

Dolores  Rose  Raby 

March  14,  1969 

6,500. 

00 

(continued) 
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72-0240-MR  8-8-72 


Judgments 

June  26,   1970  $     3, 861.80 

($  408 o 00  John) 
($3,425.00  Sandra) 

(includes  $28.80 
costs,  PLUS 
INTEREST  from 
11-30-71  until 
paid  ) 

SC  RESOLVED ,  That  the  portion  of  Resolution 

72-0202-rm  adopted  7-11-72,  pertaining  to  the 
sum  of  111,898.86  payable  to  PACIFIC  PAVEMENTS 
CO.  ,  LTD.  ,  "be  amended  to  decrease  payment  to 
81, 798.86,   a  deduction  of  $100.00.  -100.00 


TC    John  P.  Tuccori  and 
Sandra  Jean  Tuccori 


$  100,958.12 


* Appropriation  No.  2.735.804.999  $59,500.00 

Appropriation  No.  2.735. 804 . 000     $41 , 4S8 . 12 

$100,958.12 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  August  8,  1972. 


Acting  Secretary  and  Assistant  General  Manager 
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THOMAS  J.  BLANCHARD 

CHIEF  DEPUTY  CITY  ATTORNEY 


THOMAS  A.TOOMEY,  JR. 

ASSISTANT  CHIEF  DEPUTY 


DEPUTY  CITY  ATTORNEYS 

GEORGE  E.  BAG  LI  N 
JEROME  COHEN 
GEORGE  P.  AGNOST 
PATRICK  R.  KELLY 
JOHN  J.  TAHENY,  JR. 
McMORRIS  M.  DOW 
PAUL  J.  Dl  NOIA 
ROBERT  A.  KENEALEY 
DONALD  J.  GARIBALDI 
JAMES  J.  STARK 
EDMUND  A.  BACIGALUPI 
RAYMOND  E.  AGOSTI 
MICHAEL  C.  KILLELEA 
JAMES  B.  BRASIL 
DONALD  K .  NEGI 
H.  LEROY  CANNON 


ROBERT R. LAUGHEAD 

CHIEF  VALUATION  AND 
RATE  ENGINEER 


THOMAS  M.  O'CONNOR 
CITY  ATTORNEY 

CITY  HALL 
SAN  FRANCISCO.  CALIFORNIA  94102 
(415) 558-33 15 


July  21,  1972 


Mr.  John  D.  Crowley 

General  Manager  of  Public  Utilities 

Public  Utilities  Commission 

City  Hall 

San  Francisco,  California  94102 


William  f.  bourne 

PUBLIC  UTILITIES  COUNSEL 


WILLIAM  E.  MULLINS 
CHIEF  TRIAL  DEPUTY 


DEPUTY  CITY  ATTORNEYS 

GEORGE  E.  KRUEGER 

WILLIAM  C.TAYLOR 

RAYMOND  D.WILLIAMSON.  JR. 

EDWARD  J.  ROTH  MAN 

JOHN  J.  DOHERTY 

MILTON  H.  MARES 

WILLIAM  A.  BARRETT 

JOHN  SULLIVAN  KENNY 

A.  BALFOUR  CHINN.  JR. 

KENNETH  J.  HARRINGTON 

ROGER W.  HACKLEY 

BURK  E.  DELVENTHAL 

DAVID  I.  KROOPNICK 

PHILIP  J.  MOSCONE 

MARIE  BURKE  LI  A 

ED  W  .  C.  A.  JOHNSON 

RENE  AUGUSTE  CHOUTEAU 

DANIEL  E.  COLLINS  III 


PAUL  B.  HOLM 

ADMINISTRATIVE  ASSISTANT 


Re:    Antitrust  Actions      Itfater  Meters 

City  and  County  of  San  Francisco  v. 
Neptune  Meter  Company,  et  al., 
USDC  ND  California,  No.  50192  Civil  - 
Settlement  -  Hersey  Products,  Inc.  - 

Administrative  Costs  and  Expenses 

■WW—WW www—  owwwM—  — m     mm  www wwwwwww wi— 1 — wwi 


Dear  Mr.  Crowley: 

This  letter  is  supplemental  to  our  communication,  and 
enclosures  therewith,  dated  September  16,  1971,  relative  to  the 
compromise  and  settlement  in  the  water  meter  litigation  reached 
with  the  defendant  Hersey  Products,  Inc.   (formerly  Hersey- Sparling 
Meter  Company) ,  through  the  as  sistance  of  the  Law  Office  of 
Joseph  L.  Alioto  acting  as  liaison  counsel  for  the  various  plain- 
tiffs, including  the  City  and  County  of  San  Francisco,  and  their 
Steering  Committee. 

Since  the  adoption  of  the  Commission's  Resolution  No. 
79-9380,  dated  September  28,  1971,  approving  the  compromise  and 
settlement  of  $2,800  reached  on  behalf  of  the  City  and  County  of 
San  Francisco,  the  Steering  Committee  has  authorized  the  payment 
to  the  Alioto  office,  or  any  other  office  designated  to  act  for 
the  plaintiffs,  of  overall  costs  and  expenses  incurred  with  re- 
spect to  the  rendition  of  assistance  to  the  plaintiffs  for  dis- 
covery and  trial  preparation  as  to  the  remaining  defendants. 
Legal  fees  are  not  involved,  nor  is  any  provision  to  be  made  for 
payment  thereof  to  the  Steering  Committee  for  its  further  assist- 
ance in  the  discovery  and  trial  preparation  work. 


i  5     '  ^  '> 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
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THOMAS  M.  O'CONNOR 
CITY  ATTORNEY 
CITY  HALL 
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This  office  has  been  notified  by  the  Steering  Committee 
that  the  pro  rata  share  of  such  costs  and  expenses  allocable  to 
the  City  and  County  of  San  Francisco  is  the  sum  of  $1,200.  We 
believe  that  this  sum  is  a  fair  and  reasonable  charge  payable  by 
the  City  and  County  as  its  pro  rata  share  of  the  aforesaid  costs 
and  expenses  of  the  Alioto  office,  or  such  other  office,  acting  as 
such  liaison  counsel  for  the  various  plaintiffs,  including  the 
City  and  County  of  San  Francisco,  and  that  the  sum  should  be  paid 
at  this  time.      In  this  connection,  this  office  also  believes  that 
said  sum  of  $1,200  may  properly  be  deducted  from  the  City  and 
County's  share  of  the  Hersey  settlement,  namely  $2,808,  thus  leav- 
ing a  balance  of  $1,608  in  its  favor. 

Therefore,  x^e  are  enclosing  a  form  of  suggested  resolu- 
tion setting  forth  the  facts  relative  to  the  payment  of  such  costs 
and  expenses  for  submission  to  the  Commissioners  at  their  next 
meeting. 

Copies  of  this  letter,  and  of  the  suggested  resolution 
are  enclosed  for  distribution  among  the  Commissioners  for  their 
information. 


Very  truly  yours, 


THOMAS  M.  0 1 CONNOR 
City-,Attorney 


PRK:L  PATRICK  R.  KELLV 

Enc.  Deputy  City  Attorney 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 


THOMAS   M.  O'CONNOR 
CITY  ATTORNEY 
CITY  HALL 


TO:     MR.  GEORGE  CAREY 

Public  Utilities  Commission 

FROM:    MR.  PATRICK  R.  KELLY 
Deputy  City  Attorney 

DATE:    August  1,  1972 

SUBJECT:    Antitrust  Actions  -  Water  Meters 

Settlement  -  Hersey  Products,  Inc. 
Costs  and  Expenses  -  Explan  at  ion 

With  respect  to  the  July  24th  request  of  Mr.  Crowley  as 
to  a  breakdown  and  explanation  of  the  costs  and  expenses  pro  rated 
to  the  City  and  County  of  San  Francisco  in  the  water  meter  Hersey 
Settlement,  the  following  is  submitted  in  explanation  of  the  man- 
ner and  method  by  which  such  proration  was  calculated. 

For  pretrial  activities,  discovery  proceedings  and 
preparation  for  possible  trial  in  the  various  antitrust  matters, 
it  has  been  customary  for  several  years  past  to  have  all  similar 
actions  that  may  be  filed  throughout  the  United  States  consolidated 
or  coordinated  for  prosecution  before  a  designated  United  States 
District  Court  conveniently  located  to  the  various  plaintiffs. 

This  action  is  instituted  through  the  Judicial  Panel  on 
Multidistrict  Litigation,  which  was  formed  by  several  judges  early 
in  the  development  of  the  litigation. 

In  the  course  of  such  consolidated  or  coordinated  pro- 
ceedings, a  steering  committee  is  often  appointed  by  the  various 
plaintiffs  and  defendants,  its  purpose  being  to  have  knowledge  of 
the  actions  of  the  individual  plaintiffs  and  defendants  and  to  act 
on  their  behalf. 


In  this  particular  litigation,  the  steering  committee  on 
behalf  of  the  plaintiffs  was  originally  composed  of  members  of 
various  well  known  law  firms  on  the  Pacific  Coast  -  Blecher 
(Alioto/San  Francisco),  Fine  (Philadelphia),  Busterud  (San  Francisco), 
Shallenberger  (Santa  Ana) ,  O'Connell  (Seattle),  Thomson  (Kansas 
City),  and  Kelly  (San  Francisco). 

Among  the  various  plaintiffs  in  the  litigation  were  the 
Cities  of  San  Diego  and  San  Francisco  (the  original  parties  in- 
stituting the  litigation),  Phoenix,  Tucson,  Portland,  San  Jose, 
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Palo  Alto,  Long  Beach,  Red  Bluff,  Pasadena,  Burlingame,  Santa  Rosa, 
et  al.,  in  addition  to  several  states  and  various  water  and  irriga- 
tion districts. 

In  the  subject  settlement,  Guido  Saveri  (succeeding 
Blecher) ,  acted  as  agent  on  behalf  of  all  plaintiffs  in  the  nego- 
tiations . 

The  overall  settlement  in  favor  of  the  plaintiffs  totalled 
$180,000.      In  the  computations  in  connection  with  the  settlement 
figure,  San  Francisco's  proportionate  share  thereof  was ,  as  ap- 
proved by  the  Court),  1.56%  of  the  $180,000,  for  a  recovery  of 
$2,808. 

No  legal  fees  were  agreed  to  be  paid,  or  paid,  on  account 
of  services  rendered  in  connection  with  this  settlement.  The 
$1,200  to  be  deducted  by  the  Alioto  office  (as  liaison  counsel  for 
the  plaintiffs),  from  the  City's  $2,808  settlement  figure  is  the 
pro  rata  share  (based  on  purchases)  of  the  litigation  costs  and 
expenses  allocated  as  a  fair  and  reasonable  charge  by  the  steering 
committee  to  the  City  and  County  of  San  Francisco.       Such  payment 
will  cover  such  costs  and  expenses  as  may  be  incurred  by  the  steer- 
ing committee,  or  its  agent  or  liaison  counsel,  in  the  pretrial 
discovery  and  preparation  for  trial,  if  any,  with  respect  to  the 
remaining  four  defendants  in  the  actions.      Other  plaintiffs,  like- 
wise, were  assessed  on  the  same  basis  for  their  share  of  the  admin- 
istrative costs  and  out-of-pocket  expenses  incurred,  and  to  be  in- 
curred, if  any,  in  connection  with  the  future  litigation  as  to  the 
remaining  defendants. 

Sufficient  copies  of  this  memo  are  attached  for  distribu- 
tion to  Messrs.  Crowley  and  Frye  and  Christiansen  and  the  Commis- 
sioners. 

PRK:L  Patrick  R.  Kelly 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 

949   PRESIDIO  AVENUE 
SAN   FRANCISCO,  CALIF.  94115 

July  19,  1972 


MEMORANDUM 


TO:  Mr.  J.  D.  Crowley 

General  Manager  of  Public  Utilities 

FROM:         J.  M.  Woods,  General  Manager 

San  Francisco  Municipal  Railway 

SUBJECT:     Re-route  Line  No.  84  Shoppers'  Shuttle 


On  September  28,  1970  the  Board  of  Supervisors  passed  Resolution 
No.  584-70  designating  Eddy  Street  one-way  eastbound  from  Gough  to  Market, 
and  Ellis  one-way  westbound  from  Market  to  Gough.     Implementation  of  this 
change  was  held  in  abeyance  pending  completion  of  BARTD  construction  in 
the  Powell-Fifth  Street  area. 

Presently  the  Line  84  operates  eastbound  via  Golden  Gate,  Taylor, 
Ellis,  Mason,  Market,  and  regular  route. 

It  is  my  recommendation  that  the  Line  84  be  re-routed  eastbound 
via  Golden  Gate,  Taylor,  Eddy,  Mason,  Market,  and  its  regular  route  as 
shown  on  the  attached  sketch. 

As  the  present  route  on  Line  84  became  effective  on  November  21, 
1971,  there  is  no  necessity  for  full  abandonment  procedures  through  the 
Board  of  Supervisors. 

Accordingly,  I  am  attaching  copies  of  the  resolution  for  sub- 
mission to  the  Public  Utilities  Commission  for  their  approval,  effective 
September  3,  1972. 


tet. 


J.M.W. 


Enc. 

cc:    Mo  F.  Ittig 
T.  E.  Dolan 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 

MOTOR  COACH  LINE  NO.  84 
Downtown  Shoppers'  Shuttle 

Present  and  Proposed    Transit  Routings 
To  Conform  To  One-Way  Streets 
North  of  Market 
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Schedule  and  Traffic 
Department 
July  14,  1972 


Scale:  None 


Public  Utilities  Commission 
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RAILWAY 
July  31,  1972 


Subject: 


MEMORANDUM 


TO:  Mr.  J.  D.  Crowley 

General  Manager  of  Public  Utilities 

FROM:         J.  M.  Woods,  General  Manager 

San  Francisco  Municipal  Railway 

SUBJECT:    Shuttle  Bus,  Hall  of  Justice 


As  you  are  aware,  there  has  been  an  extensive  campaign  launched 
by  various  employees  and  organizations  to  bring  to  our  attention  their 
position  that  there  is  a  lack  of  adequate  transportation  between  the  Hall 
of  Justice,  City  Hall,  and  downtown  San  Francisco  for  the  many  persons  who 
are  called  as  jurists,  witnesses  to  the  courts,  and,  also,  for  the  employees 
in  both  the  courts  and  Police  Department. 

My  staff  has  had  several  meetings  with  representative  groups  from 
the  Hall  of  Justice,  received  their  survey,  and  had  extensive  discussions 
on  the  various  aspects  of  this  problem  with  alternate  solutions. 

Passenger  checks  were  taken  on  both  the  Line  No.  84  Shoppers' 
Shuttle,  which  runs  from  Polk  and  Golden  Gate  to  Hawthorne  and  Folsom,  and 
Line  No.  85  Shoppers'  Shuttle,  which  runs  from  Grove  and  Van  Ness  to  Calif- 
ornia and  Drumm. 

Recognizing  that  the  Line  No.  85  Shoppers'  Shuttle  coaches  are 
lightly  patronized  except  for  the  noon  break  with  patrons  using  it  from 
the  Financial  District  to  Downtown,  I  recommend  the  following  service 
changes  (see  attached  sketch)  and  that  it  be  initiated  on  a  180-day  trial 
period. 


1.  That  alternate  trips  be  routed  from  Grove  and  Van  Ness  via 
Grove,  Polk,  Market,  Drumm,  to  California.    Return  via  Calif- 
ornia, Montgomery,  Market,  Geary,  Stockton,  Market,  Hayes, 
Franklin,  Grove,  to  Van  Ness.    This  is  the  present  route. 

2.  That  alternate  trips  be  routed  from  Grove  and  Van  Ness  via 
Grove,  Polk,  Market,  5th  Street,  Howard,  6th  Street,  Br an nan , 
7th  Street,  to  Bryant.    Return  via  7th  Street,  Folsom,  5th 
Street,  Market,  Hayes,  Franklin,  Grove,  to  Van  Ness. 


Mr.  J.  D.  Crowley 
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The  above  can  be  accomplished  with  a  minimal  increase  in  vehicle 
hours  without  serious  disruption  to  our  present  patrons  and  will  provide 
the  necessary  link  between  the  Hall  of  Justice,  City  Hall,  and  Downtown. 

Accordingly,  I  am  attaching  copies  of  the  resolution  for  sub- 
mission to  the  Public  Utilities  Commission  for  their  approval. 


/  / 

Attach. 
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cc:    M.  F.  Ittig 
T.  E.  Dolan 
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ETCH  HE 


General  Manager  of  Public  Utilities 


General  Manager 
SUBJECT °     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 


station  on  June  30,  1972  n  has 


The  failure  of  Autotrans former  Mo„  1  at  Warnerville  S 
greatly  reduced  Hetch  Hetchy's  capacity  to  deliver  electrical  power  to  the  Modesto 
Irrigation  District9  Hetch  Hetchy's  largest  power  customer „    The  auto trans former  was 
seriously  damaged  and  an  emergency  has  been  declared  in  order  to  repair  it  as  soon 
as  possible,,    Although  July  and  August  is  the  period  of  greatest  power  demand 9  emerge 
switching  arrangements  and  maximum  loading  of  the  remaining  transformers  have  enabled 
Hetch  Hetcfoy  to  continue  delivery  of  the  required  amount  of  power  tt 
Irrigation  Districts,  as  well  as  its  other  customers. 

HETCH  HETCHY  OPERATIONS 


Reservoir 
Hetch  Hetchy 
Lake  Lloyd 
Lake  Eleanor 


£i.ty  n 


9 


tor age  in 
re^^Feet^on 
go  1972 


126,393 


Capacity 


344  99< 
182  ,  51 


Per  Cent 


30! 


,21" 


=  1  = 
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Water  Regulation  and  Transmission 

The  average  daily  aqueduct  delivery  to  the  Water  Department  remained  constant  at  an 
average  ©f  approximately  270  mgd  for  the  last  month. 

Power  F roduction 

During  the  month  ©f  July9  Moecasin9  Dion  E0  Holm  and  Robert  CQ  Kirkwood  Powerhouses 
generated  450  990s,  52.074  and  52 „ 265  million  kilowatthours  respectively  for  a  total  ©f 
150.329  million  kilowatthours ^having  a  value  in  excess  of  $l90509000o 

HETCH  HETCHf  ENGINEERING 

Tesla  Portal  Residence  Heating  System,    An  Order  for  Service  or  Work  has  been  issued 
to  Sears  Roebuck  and  Company 9  Traeey9  California  in  the  amount  of  $1,559.00  for  the 
installation  of  an  electric  heating  system  in  the  caretaker's  residence  at  Tesla  Portal. 
Scheduled  completion  date  is  August  15  9  1972. 

Moccasin  Storm  Drainage  System.  Contract  has  been  awarded  to  Mr.  V.  M.  Vukasin  of 
Castro  ¥alley9  California  in  the  amount  of  $57,440.00.  This  work  is  scheduled  for 
completion  by  December  15 9  1972. 

Moccasin  Bam  ~  Replace  Roadway  Lights .    Contract  has  been  awarded  to  Ferrer©  Electric 
Company  of  Merced 9  California  in  the  amount  of  $8 9 955. 00.    The  work  covers  the  instal- 
1 at ion  of  modern  mereury=vapor  lighting  fixtures  t©  secure  adequate  levels  of  illumina- 
tion.   The  work  is  scheduled  for  completion  by  December  19  1972. 

PflgjLJ^£*li^ _ H©Jm_ P owe rh ou s e .    A  contract  has  been  awarded  to  G¥R9  Inc.  of  Bellevue9 
Washington  in  the  amount  of  $29 9 889. 00.    Contract  completion  time  is  150  calendar  days. 
Yerba  Buena  Center.    Contract  has  been  awarded  to  Abbett  Electric  Company  of  San  Fran- 
cisco in  the  amount  of  $37 s 866. 00  for  undergrounding  the  Municipal  Railway  feeders  ©n 
Mission  Street,  between  Second  and  Fourth  Streets.    The  Third  to  Fourth  Street  section 
of  the  work  is  to  be  completed  within  30  days  after  contract  certification.    This  will 
clear  the  way  for  relocation  of  the  Department  of  Public  Works"  sewer  in  this  area. 


)  3  ) 

Trolley  Pol e g  j  _Caji  forni a  Street .    Bids  were  opened  July  31  for  the  replacement  or 
rehabilitation  of  steel  trolley  poles  remaining  on  California  Street  between  Presidio 
Avenuie  and  Seventh  Avenue.    Low  bidder  was  Mahoney  Electric  Company,  Inc.,  3422  -  25th 
Street^  ^an  Francisco,  California  in  the  amount  of  $9,581.00.    Contract  completion 
time  is  150  calendar  days. 

Paint  Moccag to-Ktewark  Transmission  Towers .    Bids  will  be  opened  August  14th  for  painting 
25  steel  towers  on  the  115  KV  Moccasin-Newark  electric  transmission  line  in  accordance 
with  our  annual  maintenance  program.. 

Compressed  Atr  Services »  Moccasin  Shops .    Specifications  have  been  prepared.  Early 
call  for  bids  is  anticipated, 

Foisffitt  Street  Trolley  Coach  Overhead  System.    Specifications  and  drawings  have  been 
completed  for  revising  the  trolley  coach  overhead  electric  system  on  Folsom  Street  to 
conform  with  the  established  one-way  street  pattern.    Tentative  date  for  opening  of 
bids  is  September  5,  1972. 

Municipal  Railway  °  P.  C.  Power  System.    An  addendum  to  the  B@ch.tel  contract  is  being 
processed.    This  will  cover  changes  in  the  power  system  conceptual  design  necessitated 
fey  the  revision  of  the  streetcar  specifications. 

Hpceasin  Reservoir  Spillway  Gates.    Work  continues  on  the  redesign  of  these  gates  to 
meet  the  requirements  of  the  Division  of  Dam  Safety.    At  present  a  model  study  of  a 
raised  spillway  is  being  considered  as  part  of  an  alternative  plan. 

Mqccaaln  Sewage  Treatment  Plant.    The  project  report  has  been  submitted  to  the  State 
Water  Quality  Control  Board  with  a  request  for  an  801  grant  under  the  Clean  Water  Grant 
Program  of  the  state. 

^:grry__and_  Eleanor  Interconnecting  Tunnel  Gate.    Arrangements  are  being  made  to  inspect 
and  photograph  the  existing  gate  during  the  lowest  water  level  of  the  season. 
HoJ-m.  Powerhouse  .Sphere  Valve  ...Seats .    Replacement  valve  seats  have  been  ordered  and 
installation  is  being  scheduled. 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

August  22,  1972 


COMMISSIONERS 
Marvin  E .  Cardoza,  President 

Oliver  M.  Rousseau,  Vice  President 

Joseph  J.  Diviny 

H .  Welton  Flynn 

Louis  A.  Petri 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Farrell 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-152 


Call  to  Order: 


2:30  p.m 


Present:  Commissioners  Marvin  E.  Cardoza,  Oliver  M. 

Rousseau,  H.  Welton  Flynn 7  Louis  A.  Petri 

Absent:  Commissioner  Joseph  J.  Diviny 

The  minutes  of  the  regular  meeting  of  the  Commission  held  August  8, 
1972  were  approved. 

RESOLUTION  On  motion  of  Petri,  seconded  by  Rousseau,  the 

NO.  following  resolution  was  adopted: 

72-0262     H  Award  of  HH  Contract  No.  465  -  Moccasin-Newark 

Transmission  Line,  Paint  Steel  Towers  (Towers 
15N  to  50 3N) ,  to  C.  C.  Knight  Painting  of  El 
Cerrito  -  Amount,  $2  3,250.00 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-026  3    H  Completion  of  HH  Contract  No.  441  -  Additions  to 

Truck  Port  and  Washing  Facilities-Moccasin  - 
Original  amount  of  contract,  $29,999.00 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0264    H  Approving  collections,  transfer  and  abandonment 

of  damage  claims  by  Bureau  of  Light,  Heat  and 
Power  -  Month  of  July  1972 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0265    H  Supplemental  Appropriation  -  $3,817,300 

Operational  Necessities,  1972-73  Fiscal  Year  - 
Hetch  Hetchy  Project 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0266    W  Award  of  WD  Contract  No.  1411  -  Construction  of 

Sawdust  Collection  and  Welding  Fume  Exhaust 
Systems  at  Corporation  Yard  -  Miller  Industrials 
Division  of  Industrial  Clean  Air,  Inc.,  Berkeley 
Amount,  $18,949.50 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


72-153 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1561  -  Laying  of  4-Inch 
and  12 -Inch  Ductile  Iron  Mains  in  Mendel 1  Street 
and  Hudson  Avenue  -  Dalton  Construction  of  Poster 
City  -  Net  Amount,  $29,077.50 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1584  -  Installation  of 
Addition  to  Computer  Room  Air  Conditioning, 
425  Mason  Street,  San  Francisco  -  Colan  Heating 
and  Sheet  Metal  Company,  Inc.,  San  Francisco  - 
Amount,  $13,997.00 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1573  -  Extension  of 
72 -Inch  Wash  Water  Line,  San  Andreas  Filtration 
Plant  -  Power-Anderson,  Inc.,  Mountain  View  - 
Amount,  $30,450.00 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri ,  seconded  by  Flynn ,  the 
following  resolution  was  approved  as  amended: 

Completion  of  WD  Contract  No.  1562  -  Recondition- 
ing Baden  Merced  Pipeline  between  Baden  Pump 
Station  and  San  Pedro  Road  in  San  Mateo  County 
$177,026.70,  as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $1,362,237 
Operational  Necessities,  1972-73  Fiscal  Year  - 
San  Francisco  Water  Department 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Exchange  of  Easements  with  Leslie  Salt  Company  - 
Portion  Ravenswood-Belmont  R/w  for  Access  Road 
in  Alameda  County  -  Estimated  at  $25,000  payment 
to  City  for  difference  in  value 
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Vote i     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  write-off  of  accounts  receivable 
Month  of  June  1972  -  San  Francisco  Water 
Department 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Bid  Call,  WD  Contract  No.   1582  -  Laying  of  4-Inch 
8=Inch  and  16-Inch  Ductile  Iron  Mains  in  Lake 
Merced  Blvd.  and  John  Muir  Drive 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Authorizing  execution  of  170  acre  Walnut  Orchard 
Lease,  Alameda  County  to  Mt.  Diablo  Orchards,  Inc. 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims  -  Month  of  July  1972 
San  Francisco  Water  Department 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1555  -  Laying  of  6-Inch 
and  8-Inch  Ductile  Iron  Mains  in  Steiner,  Pierce, 
and  Other  Streets     -  Dalton  Construction  of  Foster 
City  -  Net  amount,  $47,711.00 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Procurement  of  Municipal  Railway  subway-surface 
rail  cars 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 
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On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0279    M  Amendment  to  Joint  Exercise  of  Powers  Agreement 

between  ilTC,  BART,  and  City   (Mission  Corridor 
Planning  Project) 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0280    M  Approving  attendance,  Annual  Conference,  American 

Transit  Association  -  September  24-28,  1972, 
Seattle,  Washington 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0281    M  Endorsing  the  concept  of  a  new  Metropolitan 

Transportation  Terminal  with  related  air-rights 
development  at  the  Transbay  Terminal  site 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0282     M  San  Francisco's  claim  for  Transit  Aid  funds 

available  under  SB  325 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0262-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  -  Total  amount,  $67,783.54 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


Copies  of  the  above  resolutions  are  on  file  in  the  Office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission . 


****** 


Resolution  No.  72-0265— Supplemental  Appropriation  request  in  amount 
of  $3,817,300  for  the  proper  operation  of  the  Hetch  Hetchy  Project, 
maintenance  of  its  facilities  and  rehabilitation  of  its  plant,  for 
the  Fiscal  Year  1972-73. 
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Oral  L.  Moore,  Hetch  Hetchy  General  Manager,  said  the  items  requested 
were  previously  approved  by  the  Commission,  but  were  deleted  from 
the  budget  request  by  the  Payor's  Office  and  the  Finance  Committee 
of  the  Board  of  Supervisors,    The  single  exception — $2,340,000  for 
the  purchase  of  power  for  resale — was  increased  because  subnormal 
precipitation  during  previous  Winter  months  will  curtail  generation 
by  Hetch  Hetchy  hydroelectric  plants. 

The  Commissioners  wished  to  be  notified  when  the  Hetch  Hetchy  and 
Water  Department  Supplemental  Appropriation  request  items  go  before 
the  Board  of  Supervisors  Finance  Committee  so  they  could  be  present. 

***** 

Resolution  Wo.  72-0271 — Water  Department  Supplemental  Appropriation 
request  in  amount  of  $1,362,237  to  provide  funds  for  operational 
necessities,  Fiscal  Year  1972-73. 

Arthur  H.  Frye,  Jr.,  Water  Department  General  Manager,  explained 
that  these  are  items  which  were  eliminated  from  the  Public  Utilities 
Commission  recommended  1972-73  budget  originally  submitted  to  the 
Mayor,  and  must  Le  restored  to  prevent  compounding  deferred  mainten- 
ance costs;  to  operate  efficiently  and  economically;  and  to  admin- 
ister the  utility  in  a  businesslike  manner.    The  requested  appro- 
priation restores  about  two-thirds  of  the  total  amount  cut  out  by 
the  Mayor  and  the  Finance  Committee.    There  are  no  new  items ? 
the  funds  in  some  are  less  than  the  original  budget  approved  by  the 
Commission,  and  only  two  are  for  more. 


***** 


Water  Department  Calendar  Item  No.  8— approving  compromise  and 
settlement  with  defendant  Owens-Corning  Fiberglas  Corporation  in 
acoustical  ceiling  tile  antitrust  action  Civil  Wo.  44801-GKB, 
USDC,  ND  California,  "City  vs.  Owens-Corning  Fiberglas  Corporation, 
et  al,"  was  taken  off  calendar. 


***** 


Resolution  No.  72-0279 — Procurement  of  Municipal  Railway  subway- 
surface  rail  cars. 

Dr.  John  M.  Christensen,  Jr.,  Assistant  General  Manager,  Finance, 
explained  the  steps  taken  by  staff  since  August  24,  1971,  when, 
by  Resolution  No.  71-0340,  the  Commission  recommended  that  all 
bids  for  Municipal  Railway  subway- surface  rail  cars  received 
July  12,  1971,  be  rejected  because  of  the  high  cost.  The  Commission 
directed  that  specif ications be  simplified  and  that  staff  work 
closely  with  the  U.  S.  Department  of  Transportation  to  obtain 
a  car  that  would  meet  the  City's  needs  at  a  reasonable  price. 

The  Department  of  Transportation,   (DOT)  aware  that  the  Massachusetts 
Bay  Transportation  Authority  (HBTA)  was  also  concerned  with  a 
procurement  of  subway- surface  cars,  approved  the  San  Francisco-MBTA 
suggestion  for  combined  procurement  in  order  to  lower  procurement 
costs  by  spreading  capital  investment  and  overhead  over  a  greater 
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number  of  vehicles.    Following  this  enthusiastic  approval ,  DOT 
directed  that  this  course  be  followed. 

DOT  facilitated  the  mutual  efforts  of  flBTA  and  San  Francisco  Muni- 
cipal Railway  in  developing  specifications  acceptable  to  both 
parties  and  serve  as  a  model  for  other  Transit  authorities.  The 
effort  has  materialized  into  jointly  satisfactory  articulated  transit 
car  specifications,  which  have  been  submitted  to  DOT  for  approval. 

Dr.  Christensen  explained  that  the  procurement  will  be  for  230 
cars— the  first  80  of  which  will  be  delivered  to  San  Francisco,  and 
the  balance  of  150  will  be  destined  for  Boston. 

In  the  bid  and  contract  portion  of  the  specification,  an  agreement 
is  included  which  establishes  the  procedure  under  which  execution 
of  the  combined  procurement  can  be  carried  out  while  still  maintain- 
ing individual  contracting  rights  of  the  two  parties. 

A  Boston- San  Francisco  Committee  (BSFC)  will  be  established  to 
act  for  the  two  contracting  parties  in  assembling  data  and  making 
combined  recommendations  to  each  of  the  contracting  parties.     In  this 
way,  the  rights  of  each  contracting  party  will  be  maintained  and 
the  contractor  will  have  only  one  source  to  deal  with  for  admin- 
istrative and  technical  interpretations. 

iio  action  can  be  taken  without  unanimous  agreement.     In  the  event 
that  one  contracting  party  desires  an  action  which  is  not  mutually 
agreeable,  then  the  cost  of  that  action  is  assumed  by  that  contract- 
ing party. 

Dr.  Christensen  explained  the  contract  procedures  and  agreements. 
A  single  uniform  contract  has  been  developed  which  embodies  all  of 
the  constraints  required  by  the  Urban  Mass  Transportation  Admin- 
istration of  DOT,  HBTA,  and  San  Francisco. 

Dr.  Christensen  stated  it  is  proposed  that  in  addition  to  himself 
as  the  Boston-San  Francisco  Committee  member,  there  will  be  the 
following  three  advisors,  for  the  specified  purposes,  to  assist 
in  the  determination  of  the  successful  bidder  and  in  subsequent 
direction  of  the  project: 

John  M .  Woods 

Technical  and  Engineering  Advisor 
General  Manager,  Ilunicipal  Railway 
City  and  County  of  San  Francisco 

Joseph  Gavin 

Contracting  Officer 

Purchaser  of  Supplies 

City  and  County  of  San  Francisco 

Jerome  Cohen 
Counsel 

City  Attorney's  Office 

City  and  County  of  San  Francisco 

***** 

The  Commission  adopted  Resolution  Wo.  72-0278  which  "approves 
those  certain  forms  on  bids,  contract  proposals,  procedural 
agreements,  and  technical  specifications  for  subway-surface  rail 
cars,  dated  July,  1972,  which  documents  shall  be  used  in  connection 
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with  the  purchasing  of  said  equipment  by  the  San  Francisco  Municipal 
Railway  Improvement  Corporation,  for  leasing  to  the  City;  and 
requests  the  San  Francisco  Kunicipal  Railway  Improvement  Corpora- 
tion to  approve  these  documents,  execute  the  procedural  agreement, 
appoint  John  M.  Christensen,  Jr.,  Assistant  General  Manager, 
Finance,  Public  Utilities  Commission,  as  their  designee  to  the 
Boston-San  Francisco  Committee,  and  provide  the  necessary  funds 
to  execute  a  contract  for  the  procurement?  and,  requests  the 
Purchaser  of  Supplies,  City  and  County  of  San  Francisco  to 
coordinate  his  activities  with  the  Boston-San  Francisco  Committee 
in  carrying  out  the  procurement  of  the  aforesaid  equipment  for 
the  San  Francisco  Municipal  Railway  Improvement  Corporation,  in 
accordance  with  aforesaid  documents." 

***** 

The  Commission  adopted  Resolution  Ho.  72-0279  amending  the  Joint 
Exercise  of  Powers  Agreement  between  the  Metropolitan  Transporta- 
tion Commission,  the  Bay  Area  Rapid  Transit  District,  and  the  City 
and  County  of  San  Francisco,  by  changing  the  City  membership  on 
the  BART/Muni  Coordination  Board  of  the  Mission  Corridor  Project, 
by  replacing  a  representative  from  the  Public  Utilities  Commission 
with  a  member  of  the  Board  of  Supervisors  appointed  by  said  Board. 

***** 

Resolution  Mo.  72-0281 — endorsement  of  State  of  California  Toll 
Bridge  Authority  consultant's  Concept  No.  5  for  the  future  utiliza- 
tion of  the  Transbay  Terminal  in  San  Francisco:     "Construction  of 
a  new  major  Metropolitan  Transportation  Terminal  with  accompany- 
ing high-rise  development  on  the  site  of  the  Transbay  Terminal." 

James  J.  Finn,  Director  of  Transportation,  explained  this  item. 

Two  years  ago  the  State  Division  of  Bay  Toll  Crossings  contracted 
with  a  group  of  consultants  to  determine  future  use  of  the 
Transbay  Terminal  and  advice  to  the  Division  on  the  optimum 
procedures  to  be  followed  in  leasing  or  selling  its  interest 
in  the  property. 

Out  of  20  separate  concepts  for  future  utilization  developed, 
four  were  selected  as  feasible  alternatives.    Concept  No.  5 
of  these  four  was  recommended  by  the  consultants  for  implementa- 
tion on  the  grounds  it  would  provide  the  maximum  economic 
return  to  the  State  and  the  highest  property  tax  return  to  the 
City. 

On  July  7,  1972,  the  Board  of  Supervisors  endorsed  the  concept 
of  a  new  metropolitan  transportation  terminal  with  related 
air-rights  development  at  the  Transbay  Terminal  site.  In 
accordance  with  the  Board's  request,  Mayor  Alioto  established  a 
staff  committee  consisting  of  his  Administrative  Assistant,  a 
representative  of  the  Public  Utilities  and  Planning  Commissions 
and  the  Department  of  Public  Works,  to  provide  input  to  the  State 
and  facilitate  implementation  of  this  proposed  project. 

At  a  meeting  in  his  office  of  the  above  committee  on  August  9, 
1972,  the  Mayor  requested  the  subject  be  placed  before  the  Public 
Utilities  Commission  for  its  consideration. 
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In  adopting  Resolution  no.  72-0281,  the  Commission  concurred  in  the 
staff's  recommendation  that  it  endorse  Concept  Mo.  5  as  being  the 
most  favorable  use  for  the  terminal  site,  and  also  the  recommenda- 
tion that  the  ownership  and  responsibility  for  operation  and 
maintenance  remain  with  the  State  inasmuch  as  the  terminal 
would  continue  to  provide  service  to  the  entire  Bay  Fegion. 


Resolution  No.  72-0282 — authorizing  the  General  Manager  of  Public 
Utilities  to  execute  the  required  documents  and  take  other 
necessary  actions  to  obtain  transit  aid  funds  for  the  benefit 
and  use  of  the  Municipal  Railway  System  as  provided  by  Chapter 
1400,  Statutes  of  1971,  State  of  California,  otherwise  known  as 
SB  325,  or  Mills,  Alquist,  Deddeh  Bill. 

Dr.  Christensen  gave  a  detailed  explanation  of  the  documents 
required  and  procedures  necessary  for  filing  and  support  of  the 
Municipal  Railway's  claim  for  funds  to  be  made  available  under 
SB  325 — the  bill  which  established  a  sales  tax  on  gasoline  and 
fuels  roughly  equivalent  to  1/4%  of  the  general  sales  and  use 
tax.    These  are  to  be  claimed  by  California  counties  up  to  the 
amount  generated  therein  for  use  in  promoting  and  improving 
mass  transportation. 

The  Metropolitan  Transportation  Commission  (F>TC)  was  established 
by  legislation  to  develop  and  administer  an  integrated  transporta- 
tion plan  for  the  nine  Bay  Area  counties.    All  claims  for 
monies  to  be  made  available  under  SB  325  must  be  processed  through 
the  MTC  for  adjudication  and  allocation  to  eligible  claimants 
providing  transportation  within  the  county. 

After  approval  by  the  Public  Utilities  Commission  and  Board  of 
Supervisors,  the  claim  will  be  filed  with  MTC  prior  to  October  1, 
1972.    Dr.  Christensen  said  it  is  expected  that  San  Francisco's 
claim  will  be  approximately  the  maximum  amount  in  which  sales 
taxes  are  generated,  and  the  cash  flow  will  be  approximately  3/4 
of  that  amount  during  this  fiscal  year. 


***** 


***** 


COrfllUNICATIONS: 


None 


***** 


ROLL  CALL: 


All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 


John  C.  Farrell 
Secretary  and  Assistant 
General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby  awards  to  C,C.  Knight 
Painting,  541  Bonnie  Drive,  El  Cerrito,  California  94530  as  the  sole 
regular  and  responsible  bidder,  Hetch  Hetchy  Contract  No*  465,  Moccasin- 
Newark  Transmission  Line,  Paint  Steel  Towers  (Towers  15N  to  530N) ,  in  the 
amount  of  $23,250*00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  2  2  1972 

at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  nir/  0 3 


- 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Contract  HH-*441-»Additions  to  Truck  Port  and  Washing  Facilities  - 
Moccasin  as  satisfactorily  completed8  allows  a  38  day  extension  of  time 
for  unavoidable  delays  caused  by  inability  of  Contractor  to  obtain 
materials  and  approves  final  payment  of  $7,049*76  in  favor  of  the 
Contractors,  Charles  I»  Cunningham, 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    I  AUGUST  2  2  1972 

at  its  meeting  oj._  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.. 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy  Water  and 
Power,  and  the  City  Attorney,  hereby  approves  collections  and  damage  claims 
which  the  Department  has  against  miscellaneous  debtors  made  during  the  month 
of  July  1972: 

Bureau  of  Light,  Heat  and  Power  $  61+5.13 

thru  the  Bureau  of  Delinquent  Revenue  1»^27»39 

maintenance  ,of  its  facilities  and  r@habllitatiflit.fif  its 
Total  Collections  $2,072.52 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of  de- 
linquent accounts  in  the  amount  of  $556.^2  from  the  Bureau  of  Light,  Heat  and 
Power  to  the  Bureau  of  Delinquent  Revenue  for  collection;  and  approves  aban- 
donment under  Bureau  of  Delinquent  Revenue  authorization,  claims  in  the  amount 
of  $1,369.30. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

AUGUST  2  2  1972 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No-.  ■         '-  ■  - 


RESOLVED,  That  this  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors, 
Hetch  Hetchy  Water  and  Power  Supplemental  Appropriation 
of  Funds  for  the  Fiscal  Year  1972-73  in  the  amount  of 
$3,817,300  for  the  proper  operation  of  the  Department, 
maintenance  of  its  facilities  and  rehabilitation  of  its 
plant. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  2  2  1972 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

»-*•.;  g~j>  f  \  f~y 


RESOLUTION  No.  i**"  i,F?wt>0 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  only  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department 
Contract  No.  1411  -  Construction  of 
Sawdust  Collection  and  Welding  Fume 
Exhaust  Systems  at  Corporation  Yard  - 
to  Miller  Industrials  Division  of 
Industrial  Clean  Air,  Inc.  in  the 
amount  of  $18,9^9.50. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST  2  2  1972 


/  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No, 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department  Contract 
No.  1561  -  Laying  of  4-Inch  and  12-Inch 
Ductile  Iron  Mains  In  Mendell  Street 
and  Hudson  Avenue  -  to  Dalton  Construction 
in  the  net  amount  of  $29,077.50,  and  all 
other  bids  for  the  above  described  work 
are  hereby  rejected. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^  UG  H  ST  2  2  1972 

at  its  meeting  of    


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.. 


RESOLVED,  That  this  Commission  hereby 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department 
Contract  No.  1584  -  Installation 
of  Addition  To  Computer  Room  Air 
Conditioning,  425  Mason  Street, 
San  Francisco  -  to  Colan  Heating 
and  Sheet  Metal  Co.,  Inc.  in  the 
lump  sum  amount  of  $13,997.00  and 
all  other  bids  for  the  above  described 
work  are  hereby  rejected. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST  2  2  1972 


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  ^  r<*KJ*^> 


RESOLVED ,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder.,  the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.  1573  -  Extension  of  72-Inch  Wash 
Water  Line,  San  Andreas  Filtration 
Plant  -  to  Power-Anderson,  Inc.  in  the 
amount  of  $30,450.00,  and  all  other 
bids  for  the  above  described  work  are 
hereby  rejected. 


{  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  2  2  1972 


at  its  meeting  of.. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

H>,<pv~..  if!  Zj^tfi 

RESOLUTION  No.'        '       V>;  »  V' 


RESOLVED ,  That  this  Commission  accepts 
the  work  as  satisfactorily  completed?  approves 
Debit  Modification  of  Contract  in  the  amount  of 
$1,974.20;  approves  Final  Payment  in  amount  of 
$17, 254. 67,  in  favor  of  Araeron  Inc. ,  Pipe  Lining 
Division,  under  Water  Department  Contract  No. 
1562,  Reconditioning  Baden  Merced  Pipeline  between 
Baden  Pump  Station  and  San  Pedro  Road,  in  San 
Mateo  County. 


f  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  2  2  1972 


at  its  meeting  of 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


78-0271 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  a  Supplemental 
Appropriation  of  funds  for  the  San  Francisco  Water  Department 
for  the  fiscal  year  1972-73  in  the  amount  of  $1,362,237  for 
the  proper  operation  of  the  department,  maintenance  of  its 
facilities  and  rehabilitation  of  its  plant. 

■ 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

AUGUST  2  2  1972 

at  its  meeting  of.  ^  


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  ^ 


RESOLVED ,  That  this  Commission 
hereby  requests  the  Director  of  Property 
to  prepare  the  necessary  ordinance  for 
adoption  by  the  Board  of  Supervisors 
covering  the  exchange  with  Leslie  Salt 
Company  of  a  100-foot  right  of  way  ease- 
ment known  as  the  Ravenswood-Belmont 
right  of  way  located  West  of  Willow  Road 
in  Redwood  City,  San  Mateo  County,  in 
exchange  for  a  30-foot  roadway  easement 
along  the  alignment  of  an  existing  levee 
road  from  State  Route  84,  East  of  Dumbarton 
Bridge  to  the  City's  Bay  Division  Pipeline 
No.  1  and  No.  2  in  Alameda  County  per 
San  Francisco  Water  Department  Drawing 
No.  C-1037  and  subject  to  a  consideration 
to  be  determined  by  the  Director  of  Property. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  

AUGUST  2  2  1972 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nng  U  fW  »  ^ 


RESOLVED,  That  this  Commission,  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  the  Water  Department 
General  Manager  and  Chief  Engineer,  and  the  City  Attorney,  hereby 
approves  the  write-off  of  uncollectible  accounts  receivable  which 
are  more  than  ninety  days  past  due,  month  of  June  1972 ,  in  the  amount 
of  $5, 984e48  per  San  Francisco  Water  Department  list  of  June  30,  1972? 
and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  write-off 
against  Reserve  for  Uncollectible  Accounts  Receivable,  San  Francisco 
Water  Department,  the  sum  of  $2, 574.39,  representing  the  uncollectible 
Consumers'  Accounts  Receivable,  San  Francisco  Water  Department,  cover- 
ing Bankrupt,  Deceased  Estates,  Board  of  Trade  and  Receivership  accounts 
for  the  year  July  1,1971  to  June  30,  1972,  per  list  dated  June  30,  1972. 


[  hereby  certify  that  the  foregoing  resolution  ivas  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  AU  GUST  2  2  1972  ■ 

—      .  y 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  n6./?>'"^'U*/V  * 


RESOLVED,    That  this  Commission  approves 
the  plans  and  specifications,  and  hereby 
authorizes  Bid  Call  as  follows: 

WD  Contract  No.  1582— Laying  of  4-Inch,  8-Inch, 
and  16-Inch  Ductile  Iron  Mains  in  Lake  Merced 
Blvd.  and  John  Muir  Drive 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  2  2  1972 

at  its  meeting  of   ^   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  t«?Hg»f^ 


RESOLVED,  that  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  the  General  Manager, 
Public  Utilities  Commission,  to  execute  that  certain  walnut 
orchard  lease,  copies  of  which  are  on  file  with  Commission's 
Secretary,  of  170  acres,  more  or  less,  located  in  Alameda 
County,  as  shown  on  San  Francisco  Water  Department  Drawing  No. 
C-1038,  to  Mt.  Diablo  Orchards,  Inc.,  for  a  term  of  ten  years, 
commencing  March  1,  1972  and  terminating  December  31,  1981, 
and  as  rental  therefor  Lessee  is  to  deliver  the  walnut  crop 
annually  to  the  Diamond  Walnut  Growers,  Inc.,  or  other  desig- 
nated buyer  or  buyers,  and  City  is  to  be  credited  with  ten 
percent  (10%)  of  the  total  amount  thereof  for  the  first  four 
years  of  said  lease,  and  twenty  percent  (20%)  of  the  total 
amount  thereof  for  the  remaining  six  years,  provided  however, 
in  the  event  the  total  walnut  crop  yield  for  the  fifth,  sixth 
and  seventh  year  averages  one  ton  per  acre  or  greater,  the 
City  is  to  be  credited  with  twenty-five  percent  (25%)  of  the 
total  amount  of  the  walnut  crop  for  the  eighth,  ninth  and 
tenth  year  of  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a*  its  meeting  of  AUG  I, I. ST  2  2  1972 


Secretary  and  Assistant  General  Manager 


cities  commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.    '  ', 


RESOLVED,  That  this  Commission  hereby  approves,  in  accordance  with 
the  provisions  of  Resolution  No.  16527  adopted  July  16,  1956,  payment  of  damage 
claims  totaling  $75.80  settled  during  the  month  of  July,  1972  by  the  San  Francisco 
Water  Department  and  detailed  on  Revolving  Fund  Voucher  No.  2786. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

« m -«.ng of.  AUGUST  2  2  1972  t 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

yy  <rp    f\:  *%  w 

RESOLUTION  No.  '    -  : 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department  Contract 
No.  1555  -  Laying  of  6-Inch  and  8-Inch 
Ductile  Iron  Mains  in  Steiner ,  Pierce 
and  Other  Streets  -  to  Dalton  Construction, 
in  the  net  amount  of  $47,711.00,  and  all 
other  bids  for  the  above  described  work 
are  hereby  rejected. 


; 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


AUGUST  2  2  1972 


at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No£l2!  ' w  ^  "  ■ 

WHEREAS  r  By  Resolution  No.  71-0050,  dated 
February  9,  1971,  this  Commission  determined  that  public 
convenience  and  necessity  demanded  the  present  fleet  of 
old  transit  cars  be  replaced  by  new  and  modern  equipment 
and  that  the  proposal  of  the  San  Francisco  Municipal 
Railway  Improvement  Corporation,  a  non-profit  corporation, 
to  purchase  and  lease  vehicles  to  the  City,  should  be 
approved  and  accepted;  and 

WHEREAS ,  By  Resolution  No.  71-0340,  dated 
August  24,  1971,  this  Commission  recommended  that  all 
bids  for  subway  surface  rail  cars  received  July  12,  1971, 
be  rejected  because  of  cost  and  directed  that  new 
specifications,  as  requested  by  the  United  States 
Department  of  Transportation,  be  developed,  and  the 
Purchaser  of  Supplies  be  requested  to  re-advertise  for 
bids ;  and 

WHEREAS,  The  United  States  Department  of 
Transportation  facilitated  the  mutual  efforts  of  the 
Massachusetts  Bay  Transportation  Authority  and  this 
Commission  in  developing  a  specification  which  would 
be  adaptable  to  both  parties  and  serve  as  a  model  for 
other  transit  authorities ;  and 

WHEREAS,  This  effort  has  now  materialized  in 
an  articulated  transit  car  specification  which  has  been 
agreed  upon  by  the  Massachusetts  Bay  Transportation 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


Authority  and  the  San  Francisco  Municipal  Railway  as 
fulfilling  their  needs  for  modern  and  efficient 
transit  equipment  and  this  specification  has  been 
submitted  to  the  United  States  Department  of  Transportation 
for  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  has  considered 
and  hereby  adopts  and  approves  those  certain  forms  on 
bids,  contract  proposals,  procedural  agreements,  and 
technical  specifications  for  subway  surface  rail  cars , 
dated  July  1972 ,  which  documents  shall  be  used  in 
connection  with  the  purchasing  of  said  equipment  by  the 
San  Francisco  Municipal  Railway  Improvement  Corporation, 

for  leasing  to  the  City;  and,  be  it  further 

i 

RESOLVED,  That  this  Commission  hereby  requests 
the  San  Francisco  Municipal  Railway  Improvement  Corporation 
to  approve  these  documents,  execute  the  procedural 
agreement,  appoint  John  M.  Christensen,  Jr.,  Assistant 

General  Manager,  Finance,  Public  Utilities  Commission, 

■ 

as  their  designee  to  the  Boston-San  Francisco  Committee, 
and  provide  the  necessary  funds  to  execute  a  contract 
for  the  procurement ;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests 
the  Purchaser  of  Supplies ,  City  and  County  of  San  Francisco 
to  coordinate  his  activities  with  the  Boston-San  Francisco 
Committee  in  carrying  out  the  procurement  of  the 
aforesaid  equipment  for  the  San  Francisco  Municipal 
Railway  Improvement  Corporation,  in  accordance  with 
aforesaid  documents . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    *    ,  AUGUST  2  2  1972 

at  its  meeting  of   ^  '   ^    * 

''■->< A.. 


Secretary  and  Assistant  General  Manager 


CJTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N©„_ 


WHEREAS ,  A  Joint  Exercise  of  Powers  Agreement  between 
the  Metropolitan  Transportation  Commission  (hereafter  "MTC") , 
the  Bay  Area  Rapid  Transit  District  (hereafter  "BART") ,  and 
the  City  and  County  of  San  Francisco  (hereafter  "city") ,  was 
executed  on  June  30 ,  1971;  and 

WHEREAS ,  This  agreement  established  the  San  Francisco 
Municipal  Rail way /BART  Coordinated  Transit  Planning  Project, 
sometimes  referred  to  as  the  Mission  Corridor  Project;  and 

WHEREAS  f  This  agreement  established  a  BART/MUNI 
Coordination  Board  as  a  Board  of  Control  for  the  aforesaid 
project  composed  of  two  representatives  from  MTC,  two 
representatives  from  BART,  and  two  representatives  from  City; 
and 

WHEREAS ,  MTC,  BART,  and  City  now  desire  to  amend  the 
means  of  selecting  the  City  representative  to  said  BART /MUNI 
Coordination  Board;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the 
Board  of  Supervisors  to  amend  said  Joint  Exercise  of  Powers 
Agreement  as  follows:    Article  2B,  entitled  "BART/MUNI  Coordination 
Board".    A  Board  which  shall  consist  of  six  (6)  members,  two  (2) 
of  which  members  and  their  alternates  shall  be  appointed  by  MTC; 
two  (2)  of  which  members  and  their  alternates  shall  be  appointed 
by  BART;  and  two  (2)  members  representing  City,  one  of  which 
shall  be  a  member  of  the  Board  of  Supervisors  of  City  appointed 
by  said  Board  of  Supervisors,  and  whose  alternate  shall  also  be 
appointed  by  said  Board  of  Supervisors,  and  the  other  of  which 
shall  be  appointed  by  the  President  of  the  Public  Utilities 
Commission  of  City,  which  latter  appointee  may  designate  an 
alternate.     Of  the  two  members  appointed  by  MTC,  one  member 
shall  be  the  MTC  representative  appointed  by  the  Mayor  of  City. 
Of  the  two  members  appointed  by  BART,  one  member  shall  be  a 
City  appointee  to  BART;  and,  be  it  further 

RESOLVED,  That  Resolution  No.  72-0127,  adopted  by 
this  Commission  on  April  25,  1972,  is  hereby  rescinded. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  ZZ  1972 

at  its  meeting  of  A  L 


'Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO,__  


RESOLVED,  That  this  Commission  hereby  authorizes 
the  attendance  of  two  members  of  the  Public  Utilities  Com- 
mission and  Municipal  Railway  staffs,  as  designated  by  the 
General  Manager  of  Public  Utilities,  at  the  Annual  Confer- 

■  . 

ence  of  the  American  Transit  Association,  September  24  -28, 
1972,  in  Seattle,  Washington. 

- 

-    :  - 

t 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N*fC<     O^O  S 


WHEREAS,  The  State  of  California  owns  and  operates 
the  Transbay  Transit  Terminal  with  direct  ramp  connections  to 
the  San  Francisco  -  Oakland  Bay  Bridge;  and 

WHEREAS,   It  is  highly  desirable  and  truly  in  the 
public  interest  to  improve  and  upgrade  the  quality  of  pass 
transit  service  in  the  Bay  Area  including  inter  and  intra-city 
bus  service?  and 

WHEREAS ,  The  development,  operation  and  maintenance 
by  the  State  of  California  of  a  Metropolitan  Transportation 
Terminal  with  modern,  efficient  bus  facilities  at  the  site  of  . 
the  present  terminal  would  be  a  major  element  in  the  improvement 
and  upgrading  of  mass  transit  service;  and 

WHEREAS ,  The  present  terminal  building  appears  to  be 
unsuitable  for  efficient  and  economic  use  for  this  purpose; 
now,  therefore  be  it 

RESOLVED,  That  this  Public  Utilities  Commission  hereby 
endorses  the  concept  of  a  new  Metropolitan  Transportation  Terminal 
with  related  air-rights  development  at  the  Transbay  Terminal 
site;   and,  be  it  further 

RESOLVED ,  That  the  General  Manager  of  Public  Utilities 
is  hereby  directed  to  cooperate  with  other  city  departments, 
agencies  of  the  State  of  California  and  such  other  agencies 
and  members  of  the  general  public  in  order  to  facilitate  the 
implementation  of  the  proposed  project. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST  2  2  1972    ^ 


'ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSIOM 

CITY  AND  COUNTY  OF  SAN  FRANCJSCO 
RESOLUTION  No.^ 


,./IE^EAS,  Chapter  1400,  Statutes  of  1971  of  the  State  of 
California  provides  for  and  makes  available  transit  aid 
funds  to  operating  transit  systems;  and 
VHEKEAS,  the  Municipal  Transit  System  of  the  Public 
Utilities  Commission  of  the  City  and  County  of  San 
Prancisco  is  a  qualified  applicant  for  such  funds  as 
provided  by  section  99202  of  the  Public  Utilities  Code 
of  the  State  of  California;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  utilities  to  execute  the  required 
documents  and  take  such  other  actions  as  may  be  necessary 
to  obtain  the  aforementioned  transit  aid  funds  for  the 
benefit  and  use  of  the  Municipal  Transit  System  of  the 


■ 

l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  2  2  1972 

at  its  meeting  of  — —  f-i  r?  — >  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  72-Q262-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager.,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

SC    Helen  Adelman 

TC    Numeriana  P.  Cueto 

MC    Lee  H.  Pretland 

MC    Bernard  M.  Litt 

TC    Romalda  Osta 

SC    Eula  Mae  Singletary 


Date  of  Accident 

February  15,  1972 
January  10,  1971 
January  28,  1972 
April  7,  1972 
April  25,  1972 
January  27,  1972 


RESOLVED,  That  the  portion  of  Resolution 
72-0226-MR  adopted  7-25-72,  pertaining  to  the 
sum  of  $886 . 72  payable  to  William  Stathes,  be 
amended  to  decrease  payment  to  $874° 22,  a 
reduction  of  $12.50;  and  that  the  payee  be 
changed  to  read  "William  Stathes  and  Farmers 
Insurance  Group" . 


Litigated  Settlements  (CA  Office) 

TC    Thelma  Burgess 

SC    Dorothy  Cabral  and 
Helen  Smith  aka 
Helen  F.  Smith 


MC    Frank  Coloma 

MC    Robert  Doty 

MC    Mertie  Lee  Farr,  now 
an  adult 

MC    Beatrice  Gardiner 

SC    William  Hansen  and 
Sharon  Hansen 

CC    Patrick  Hoo 

MC    Francis  V.  Nixon 


September  22,  1968 

February  12,  1968 
($8,000* 00  Cabral, 
with  $2,695  lien) 
($1,800.00  Smith) 

August  5,  1969 

October  3,  1968 

September  24,  1968 

December  21,  1969 

April  29,  1971 
($4,000,00  Sharon) 
($    750.00  William) 

October  16,  1971 

April  1,  1971 


Settlement 

$  1,450.00 
900.00 
950.00 
741.04 
900.00 
995-00 


-12.50 

1,360.00 
9,800.00 


2 , 000 . 00 
6,500.00 


1,000.00 


13,750.00 
4,750.00 

1,650.00 
7,250.00 

(continued) 


-  1  - 


72-0262-MR 


8-22-72 


MC    Rosa  E.  Ordonez 

TC    Mar dine  Parker,  guardian 
ad  litem  of  Danny  Porker, 
a  minor 

MC    Amanda  Pikker  aka 
Amanda  E.  Pikker 


MC  Gracie  Sinegal 

MC  Rosalind  Walton 

TC  Kirkland  Washington 

MC  Pauline  Williams 


July  11,  1967 
May  19,  1967 


February  14,  1968 
(co-defendant  to 
pay  ®4, 000 . 00) 

June  18,  1971 

April  5,  1967 

March  4,  1968 

December  19,  1970 
(co-defendant  to 
pay  $3 ,250,00) 


4,500.00 
750.00 

1,000.00 

900 . 00 
3,000.00 
1,900.00 
1,750.00 


9  67,783.54 


Appropriation  No.  2.735-804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  August  22,  1972. 


Secretary  and  Assistant  General  Manager 

-  2  - 


MARVIN  E.  CARDCZA 
PRESIDENT 

OLIVER  M.  ROUSSEAU 
VICE  PRESIDENT 

JOSEPH  J.  DIVIISIY 
H.  WELTOIM  FLYMN 
LOUIS  A,  PETRI 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L.    AUOTO.  Mayor 

28  7  CITY  H  4  L'- 
SAN    FRANCISCO.   CALIFORNIA  94102 
558-4985 


SUBJECT: 


August  lh,  1972 

Hetch  Hetchy  Water  and  Power 
Supplemental  Appropriation 
Operational  Necessities 
$3,817,300 


? -'A 

3  £i         W  S 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTI  LITIES 

JOHN  C.  FARRELL 
SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 


Honorable  Joseph  L.  Alioto 
Mayor  of  San  Francisco 

Honorable  Nathan  B.  Cooper 
Controller  of  San  Francisco 

Honorable  Board  of  Supervisors 
City  and  County  of  San  Francisco 

Gentlemen: 


Transmitted  herewith  is  Form  0-10,  "Request  for  Supplemental  Appropria- 
tion" in  the  amount  of  $3,817,300  from  Account  1990  -  Unappropriated  Balance  of 
Funds  -  to  the  credit  of  appropriations  as  follows: 

2.755.231.001  -  Purchase  of  Power  for  Resale  $2,3^,000 

2.755.231.002  -  Service  Charge  for  Transmission 

and  Distribution  35,200 

2.755.^00.000  -  Equipment  1^,200 

2.755.900.000  -  Services  of  Other  Departments  7,000 
2.756.703.000  -  Various  Buildings  -  Repair  and  Paint 

Exteriors  66,000 

2.756.70U.OOO  -  Holm  Powerhouse  Penstock  Protection  120,000 

2.756.710.000  -  O'Shaughnessy  Dam,  Rehab.  Switchboard  6,600 
2.756.715.000  -  Install  Underground  DC  Feeders  in 

Underground  Districts  1,035,000 

2.756.716.000  -  Paint  and  Repair  Trolley  Poles  30,300 

2.757.502.000  -  Moccasin  Spillway,  Extension  of  Apron  158,000 
2.757.50^.000  -  Install  Concrete  Floor  in  Vehicle 

Storage  Building  at  South  Fork 

Maintenance  Yard  5,000 


$3,817,300 
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2.755.231.001  -  Purchase  of  Power  for  Resale  -  $2,3'-' ^000 

This  increase  is  made  necessary  by  the  need  to  curtail  power  production 
at  hydroelectric  plants  during  the  fiscal  year  as  a  result  of  this  year's  subnormal 
runoffs  on  our  mountain  watersheds.    This  is  the  estimated  amount  of  power  that 
must  be  purchased  to  meet  the  requirements  of  the  City  for  its  own  municipal  purposes 
and  to  firm  up  power  sales  to  other  customers.    Without  this  appropriation,  Hetch 
Hetchy  will  soon  be  in  default  of  its  contractual  obligations  and  a  substantial 
part  of  the  annual  power  revenue  of  §±k  million  will  be  in  jeopardy. 

2.755.231.002  -  Service  Charge  for  Transmission  and  Distribution  -  $35,200 

This  appropriation  is  for  payment  under  contract  with  Pacific  Gas  and 
Electric  Co.  for  the  use  of  its  facilities  for  transmitting  and  delivering  power  to 
Ketch  Hetchy  customers.    It  is  estimated  that  the  charge  will  be  $2,355,200  for 
fiscal  year  1972-73. 

This  increase  is  due  to  the  continuing  increase  in  municipal  loads  in  the 
City  and  at  the  San  Francisco  International  Airport. 

2. 75 5. ^00. 000  -  Equipment  -  $1^,200 

H23  -  Two  Class  "A"  Automobiles  -  $7,200 

(1)  To  replace  a  1965  Ford  Sedan  HI#li|-9;  mileage  as  of  June  30,  1972  - 
765000  miles. 

(2)  To  replace  a  1966  Ford  Sedan  ffi^'153;  mileage  as  of  June  30,  1972  - 
105,000  miles. 

For  use  in  the  San  Joaquin  Valley  and  the  Sierra,    These  vehicles  have 
had  hard  usage  and  are  no  longer  safe  to  drive  ?.s  well  as  being  beyond  economiccl 
repair.    Because  of  use  in  rough  terrain  and  extreme  temperatures ,  equipment  should 
include  police  package,  power  brakes,  power  steering'  and  air-conditioner. 

U23  -  Two  Tracks,  l/2  Ton  Pickup  -  $7 ?  000 

(l)    To  replace  a  1963  Chevrolet  l/2  ton  pickup  REjj-363,  mileage  as  of 
March  1,  1972  -  47,957  miles. 


-  30,5^9  miles. 

These  vehicles  were  involved  in  accidents  on  the  project;  H-T-368  on  March 
9,  1972,'  and  HK  -#379  on  June  15,  1972.    Both  trucks  are  total  losses  and  beyond 
ec onomic al  r epair . 

The  loss  of  these  trucks  has  resulted  in  a  delay  of  materiel,  deliveries  to 
both  line  and  labor  crews  at  various  installacions  on  the  project. 


(2)    To  replace  a  1970  Chevrolet,  1/2  ton  pickup  HH#37S;  as  of  May  31,  1972 
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2.755.900.000-  Services  of  Other  Departments  -  $7,000 

954  -  Electronic  Data  Processing  -  $7,000 

To  provide  for  the  necessary  services  of  the  Computer  Center  for  the 
fiscal  year  1972-1973. 

The  Computer  Center,  located  in  the  Water  Department  building,  425  Mason 
Street,  is  providing  EDP  services,  including  timeroll  processing,  cost  distribution, 
material  and  supplies,  inventory  control  and  statement  of  fixed  assets.    This  re- 
quest will  provide  the  same  amount  of  funds  as  were  provided  in  the  1971-1972  Bud- 
get. 

2.756.703.000  -  Various  Buildings  -  Repair  and  Paint  Exteriors  -  $66,000 

Fifty-eight  buildings  along  the  Hetch  Hetchy  system  are  in  various  stages 
of  deterioration  because  of  need  *for  waterproofing,  protective  coatings,  painting 
and  other  exterior  maintenance  which  has  been  deleted  during  the  budgetary  process 
the  past  few  years.    The  eventual  repair  or  replacement  will  be  far  more  expensive 
if  this  essential  work  is  deferred  any  longer. 

2.756.704.000  -  Holm  Powerhouse  Penstock  Protection  -  $120,000 

Certain  repairs  were  made  to  the  Cherry  Penstock  pipe  which  conveys 
water  to  Dion  R.  Holm  Powerhouse  in  the  fiscal  year  1970-71.     In  performing  this 
work,  other  conditions  requiring  repair  became  apparent.    The  need  for  additional 
protection  to  safeguard  against  future  damage  from  falling  rocks  also  became  appar- 
ent.    Such  damage  could  necessitate  the  shutting  down  of  this  powerhouse,  the  larg- 
est in  the  Hetch  Hetchy  system,  causing  tremendous  loss  of  revenue  to  the  City. 

2.756.710.000  -  0* Shaughnessy  Dam  -  Rehabilitate  Sx^itchboard  -  $6,600 

This  covers  the  replacement  of  the  old  DC  switchboard  existing  at  the 
subject  location,  which  is  obsolete  and  unsafe  according  to  modern  standards.  The 
present  switchboard  has  electrically  live  buses  and  switches  which,  if  touched  by 
an  employee,  could  cause  a  lethal  shock.     The  State  of  California,  Division  of  Dam 
Safety,  has  requested  immediate  replacement.    All  live- front  components  will  be 
removed  and  a  new  dead- front  switchboard  will  be  installed  to  eliminate  this  hazard 
and  ensure  compliance  with  present-day  electrical  safety  criteria. 

2.756.715.000  -  Replace  Overhead  D.C.  Feeders  for  Municipal  Railway  in  Yerba 
Buena  Center  and  Western  Addition  A- 2  Redevelopment  Areas  and  adjacent  areas  - 
$1,035,000.  '  -         —   ■  - 

In  order  to  comply  with  existing  ordinances  for  underground  districts 
and  to  meet  the  schedule  of  the  Redevelopment  Agency,  it  is  necessary  that  we 
proceed  immediately  to  replace  existing  overhead  D.C.  Feeders  in  these  areas.  This 
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work  is  part  of  the  total  work  planned  under  the  Municipal  Railway  Power  Improve- 
ment program  to  be  financed  one- third  by  Hetch  Hetchy  and  two- thirds  by  the  Federal 
Government . 

2.756.716.000  -  Paint  and  Repair  Trolley  Poles  -  $30,300 

The  requested  amount  is  to  cover  the  painting  of  275  steel  poles,  as 
well  as  strengthen  or  replace  dangerously  weak  and  corroded  poles  before  injuries 
or  power  outages  occur,  including  structural  reinforcing  of  approximately  27  poles 
by  means  of  ground  sleeves  and  the  replacement  of  approximately  13  poles  with  new 
steel  poles.     This  will  enable  Hetch  Hetchy  Water  and  Power  to  continue  with  a 
program  of  systematic  maintenance  of  Municipal  Railway's  trolley  pole  facilities 
to  secure  maximum  service  life. 

2.757.502.000  -  Moccasin  Spillway  -  Extension  of  Apron  -  $158,000 

When  the  Moccasin  Spillway  was  constructed  originally  in  1924,  the  spill- 
way apron  at  the  downstream  toe  of  Moccasin  Dam  was  not  included,  since  use  of  the 
spillway  was  infrequent. 

With  the  completion  of  Don  Pedro  Dam  in  1971,  and  the  consequent  removal 
of  Red  Mountain  Bar  spillway,  great  quantities  of  water  are  being  spilled  at  Mocca- 
sin.   Wigh  increased  discharges,  it  is  necessary  to  dissipate  the  energy  of  the 
rushing  water  to  prevent  erosion.     It  is  proposed  to  construct  concrete  blocks 
within  the  new  spillway  apron,  and  spillway  walls  will  be  extended.     The  installa- 
tion of  the  apron  will  prevent  scouring  of  the  streambed  beyond  the  end  of  the 
apron,  thereby  eliminating  undermining  of  the  entire  concrete  structure  and  the 
toe  of  Moccasin  Dam.     Damage  to  this  vital  link  in  Hetch  Hetchy  system  could  create 
a  dangerous  condition  requiring  extensive  repair  work  and  affecting  revenue- produc- 
ing operations. 

2.757.504.000  -  Install  Concrete  Floor  in  Vehicle  Storage  Building  at  the  South 
Fork  Maintenance  Yard  -  $5,000 

This  maintenance  building  has  a  dirt  floor  and  this  fund  will  be  used 
to  construct  a  concrete  floor  in  the  building.     This  concrete  floor  is  needed  to 
provide  a  clean  and  dry  place  for  employees  to  work  on  equipment  in  the  winter 
time.     Snow  and  rain  make  the  existing  dirt  floor  .a  muddy,  unsanitary  working 
surface  unsuitable  for  the  maintenance  and  minor  repairs  that  must  be  made  at  this 
location. 

It  is  therefore  requested  that  this  Supplemental  Appropriation  in  the 
amount  of  $3,782,300  be  approved. 

Very  truly  yours, 


General  Manager  of 
Public  Utilities 


Enc . 


MARVIN  E.  CARDOZA 
PRESIDENT 

OLIVER  M.  ROUSSEAU 
VICE  PRESIDENT 

JOSEPH  J.  DIVINY 
H.  WELTON  FLYNN 
LOUIS  A.  PETRI 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L.   ALIOTO,  Mayor 

287  CITY  HALL 
SAN    FRANCISCO,   CALIFORNIA  94102 
558-4986 


SUBJECT: 


August  15,  1972 


San  Francisco  Water  Department 
Supplement  al  Appr opr i  at  i  on 
Operational  Necessities 
$1,362,237 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

JOHN  C.  FARRELL 
SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 


Honorable  Joseph  L.  Alioto 
Mayor  of  San  Francisco 

Honorable  Nathan  B.  Cooper 
Controller  of  San  Francisco 

Honorable  Board  of  Supervisors 
City  and  County  of  San  Francisco 

Gentlemen: 

Transmitted  herewith  is  Form  0-10,  "Request  for  Supplemental  Appropria- 
tion" in  the  amount  of  $1,362,237  from  Account  No.  1990  -  "Unappropriated  Balance 
of  Funds"  to  the  credit  of  appropriations  as  follows: 


2.7^5.111.000  Overtime  $  3,692 

2.7^5.112.000  Holiday  Pay  2,576 

2.7^5.113.000  Extended  Work  Week  6,587 

2.7^5.120.000  Temporary  Salaries  7,000 

2.7^5.200.000  Contractual  Services  101,072 

2.7^5.300.000  Materials  and  Supplies  150,000 

2 .  7^5 .  h00 . 000  Equipment  lk6 ,  *l-50 

2. 7^5. 95*+. 000  Electronic  Data  Processing  2^,920 

2.7^6.701.000  Renew  Water  Services  100,000 

2.7^6.702.000  Relocate  and  Realign  Water  Mains  80,000 

2.7^6.703.000  Relocate  and  Realign  Water  Services  35,000 

2.7^6. 70k. 000  Replace  Water  Mains  56,1+00 

2.7^6.715.000  Rehabilitate  Roof,  Potrero  Heights 

Reservoir  12,000 

2.7^7.501.000  Water  Main  Extensions  95,0^0 

2.7^7.50^.000  Pipeline  Electrolysis  20,000 

2.7^7.507.000  Watershed  Lands  Erosion  Control  10,000 

2. 7U7. 508.000  Install  Drain  and  Air  Valves  16,500 

2. 7^7.509.000  Construct  Fences  10,000 

2.7^7.510.000  Motorize  Large  Valves  35,000 

2.7^7.511.000  Central  Control  System  U50,000 


$1,362,237 


MUNICIPAL  RAILWAY 


HETCH    HETCHY  PROJECT 


DEPARTMENT 
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The  San  Francisco  Water  Department  Budget  as  approved  by  the  Board  of 
Supervisors  for  the  fiscal  year  1972-1973  is  inadequate  for  the  proper  operation 
of  the  Water  Department,  maintenance  of  its  facilities,  and  rehabilitation  of 
its  plant.    A  balanced  budget  was  approved  by  the  Public  Utilities  Commission  and 
submitted  to  the  Mayor.    The  elimination  and  reduction  of  requested  budget  items 
will  have  a  serious  effect  on  the  efficiency  of  the  Water  Department's  operation. 

The  Public  Utilities  Commission  joins  me  in  the  policy  that  it  is 
essential  that  the  San  Francisco  Water  Department  maintain  sufficient  staff,  a 
thoroughly  adequate  plant,  and  all  operating  equipment  necessary  to  provide  an 
uninterrupted  supply  of  high  quality  water  at  the  lowest  possible  cost. 

It  is  significant  to  note  that  the  items  eliminated  from  the  P.  U.  C. 
recommended  budget  will  increase  the  present  unappropriated  revenues  by  more 
than  $1,000,000.    The  items  eliminated  or  reduced  must  be  restored  to  the  Water 
Department  budget  to  prevent  compounding  deferred  maintenance  costs;  to  operate 
efficiently  and  economically;  and  to  administer  the  utility  in  a  business-like 
manner . 

This  multi-million  dollar  utility  business  is  owned  and  operated  by 
the  taxpayers  of  San  Francisco.    The  deficiencies  in  this  budget  must  be 
corrected  to  assure  the  continued  efficient  operation  of  this  utility  and  to 
assure  the  high  level  of  water  service  and  water  quality.    I  am  certain  that 
you  join  the  Public  Utilities  Commission  in  the  policy  that  these  standards 
should  be  maintained. 

It  is  therefore  requested  that  this  Supplemental  Appropriation  in 
the  amount  of  $1,362,237  be  approved  for  the  needs  of  the  Water  Department 
during  fiscal  year  1972-1973.    A  detailed  explanation  of  the  individual  items 
is  attached. 

Very  truly  yours, 

General  Manager  of 
Public  Utilities 


End. 


The  Water  Department  is  a  2^-hour  a  day,  365  days  a  year  operation.  These 
funds  are  necessary  for  payment  to  salaried  personnel  who  are  called  out  at 
night,  on  weekends,  and  on  days  off  to  perform  emergency  work,  to  investigate 
reports  of  trouble,  and  to  protect  City  property.    The  requested  increase  of 
2-l/2f0  over  last  year  is  to  provide  the  same  level  of  service  and  is  necessitated 
by  salary  increases  and  salary  increments  received  during  the  year  by  salaried 
employees.    Examples  of  the  type  of  work  which  requires  overtime  include  the 
following  but  are  not  restricted  to: 

Essential  supervisory  control  of  per  diem  craftsmen  while  performing 
emergency  and  planned  overtime  water  main  and  service  work. 

Essential  liaison  with  other  public  and  private  utilities;  Muni 
Railway*  police;  fire  departments;  and  other  entities  and  individu- 
als to  co-ordinate  Water  Department  activities  under  emergency  over- 
time conditions  such  as  water  main  breaks,  street  cave-ins,  multi- 
alarm  fires,  valdalism,  etc.    Operation  of  the  Sunol  Filter  Plant. 

Investigation  of  reports-  of  trouble  to  protect  City  property. 

Work  in  connection  with  harvesting  the  walnut  crop. 

Emergency  overtime  in  connection  with  operations  of  the  chlorination 
and  fluoridation  plants. 

Shutoffs,  turn-ons,  at  other  than  normal  work  hours. 
Overtime  necessary  for  annual  inventory  work. 

Investigation  of  water  service  complaints  after  regular  work  hours. 

Additional  patrolling  of  watershed  lands  during  hunting  and  fishing 
seasons. 

Inspection  of  contract  work  at  other  than  regular  working  hours. 

Preparation  of  payrolls  in  order  to  meet  deadlines  on  certain  pay 
days . 

Sterilizing  water  mains  repaired  in  overtime  hours. 

2.7^5.112.000  -  Holiday  Pay  -  ?2,576 

The  Water  Department  is  a  2U-hour  a  day,  3^5  days  a  year  operation.  Essen- 
tial operations  such  as  the  filtration  plant,  large  pumping  stations,  radio  and 
telephone  control  centers  must  be  manned  continuously;  and  surveillance  of  water- 
shed properties  to  prevent  trespass  and  vandalism  is  necessary  every  day  of  the 
year.    Also  where  monthly  employees  have  a  holiday  but  the  per  diem,  employees  do 
not,  it  is  necessary  to  work  those  salaried  employees  directly  in  charge  of  the 
operation  of  the  working  per  diem  sections ,    This  appropriation  request  provides 
only  for  the  minimum  personnel  to  man  essential  operations  on  holidays.  The 
incre3.se  is  due  solely  to  one  additional  holiday  falling  on  a  per  diem  workday 
which  will  require  those  monthly  employees  directly  in  charge  of  the  operation  of 
the  working  per  diem  sections  to  work  one  additional  day  during  the  fiscal  year. 


2.7^5.113.000  -  Extended  Work  Week  -  -?6,!?87 


Class 


Division 


No.  of 
Positions 


No.  of 

Days 


Amount 


1708 
21+70 
271^ 
7270 
7316 
7^26 
7^70 
7^70 
7^70 


Peninsula 
Alameda 


Commercial 
Peninsula 
Commercial 
Commercial 


Purification 


City  Distribution 
Purification 


1 
1 
1 
1 
3 
1 
1 
11 
6 


3 

h9 
53 
50 
^9 
^9 
h9 


53 

26-1/2 


$  2,552 
2,023 
Ikk 
3,lh6 

12,k2& 
2,183 
2,859 
31,^51 
17,155 


There  are  presently  25  employees  authorized  to  work  six  days  a  week. 

An  increase  of  $2,859  is  requested  to  provide  funds  for  one  Watershed  Keeper 
in  the  Alameda  Division  to  work  the  regular  schedule  of  six  days  a  week.  This 
is  a  position  that  was  created  by  reclassification  in  the  First  General  Amendment 
to  the  Salary  Ordinance,  effective  July  1,  1971. 

The  balance  of  the  increase,  $3,728,  is  required  "because  there  is  one  addi- 
tional Saturday  in  the  Fiscal  Year  of  1972-1973- 

2.7^5.120.000  -  Temporary  Salaries  -  $7,000 

Temporary  employees  must  be  hired  for  operation  of  the  Department.  These 
employees  are  used  for  vacation  relief,  salaried  sick  relief  and  seasonal  work. 

Many  water  utility  functions  such  as  meter  reading,  pump  station  operations, 
facility  surveillance,  field  work  supervision  and  planning,  consumers'  requests 
and  complaints,  payrolls,  etc.  must  be  carried  out  on  every  work  day  of  the  year. 
These  funds  are  to  provide  continuity  of  operations  in  165  positions. 

Funds  are  also  required  to  provide  temporary  replacements  for  those  employees 
on  sick  leave  with  pay  who  must  be  replaced  to  provide  continuity  of  operations. 

Certain  work  is  seasonal  in  nature  and  is  accomplished  with  temporary  em- 
ployments.    Some  examples     are:     rewriting  and  addressing  water  service  field 
sheets;  meter  counts  for  annual  report;  balancing  and  listing  consumers'  deposits; 
upward  surge  of  high  water  bill  complaints  in  the  summer;  special  reports  required 
for  legislative  bodies  and  others;  surveillance  of  properties  during  summer  and 
hunting  seasons;  preparation  of  annual  budget;  annual  closing  of  records;  annual 
inventory;  special  meter  testing  programs,  etc. 

This  $7,000  increase,  if  granted,  will  still  represent  a  $14,000  decrease 
from  the  1971-1972  expenditures  for  temporary  salaries. 


^  *>  h  %  ^ 


2. 7^5. 200. 000  -  Contractual  Services  -  $101,072 


OE 

DESCRIPTION 

AMOUNT 

206  ' 

Travel  Expense 

3,250 

207 

Transportation  to  regular  assignments  out  of  town 

6,372 

215 

Maintenance  and  repair  of  Streets 

25,000 

218 

Maintenance  and  repair  of  office  equipment 

2,500 

231 

Light,  heat  and  power 

^3,8^0 

233 

Postage 

5,000 

238 

Janitorial  and  window  washing  service 

1,110 

251 

Subsistence  and  Care  of  persons 

1,000 

269 

Other  professional  services 

5,000 

269 

Leak  detection  survey 

8,000 

TRAVEL  EXPENSE  -  $3,250 

The  actual  expenditures  required  to  attend  the  following  conferences  and 
for  routine  travel,  have  substantially  exceeded  the  funds  provided  in  the  "budgets 
of  the  past  three  years,  and  have  been  borne  by  the  individuals  attending.  It 
is  not  reasonable  to  require  employees  of  the  City  to  expend  personal  funds  to 
attend  meetings  for  the  benefit  of  the  City. 

Routine  Travel  -  $500 

Expenses  of  employees  who  are  required  to  travel  and  remain  out-of-town 
on  routine  duties  in  connection  with  the  operations  of  the  Department. 

Official  Travel  ~  $3,000 

Expenses  in  connection  with  attendance  at  the  following  business  and  pro- 
fessional meetings: 

No.  of  Date  of 

Description                                          Rep.  Meeting  Location 

California  Section,  AIWA  Fall  Meeting            2  11-72  Palm  Springs 

National  AWWA  Conference                                 2  .       7-72  Las  Vegas 

National  ASCE  Conference                                  2  To  be  Announced 

National  Assn.  Corrosion 
Engineers  Conference  1  To  be  Announced 

California  Municipal  Utilities 

Association  2  3-73  Oxnard 

Special  Unscheduled  Symposiums 

This  additional  request  will  bring  the  total  request  for  travel  expense  to 
$3,500.    Budgeted  amounts  for  the  past  three  fiscal  years  were  $2,500. 


-  3  - 


TRANSPORTATION  ALLOWANCE  -  $6,372 


Payments  to  employees  who  live  in  San  Francisco  "but  who  work  outside  the 
City  limits  as  required  by  Section  16.95  of  the  Administrative  Code. 

Division  Avg.  No.  Employees  Fare  Days  Amount 

Peninsula  1*0  $1.05'  225  $  9,^50 

Alameda  ik  3.15  225  9,922 

The  total  required,  $195,372,  represents  an  increase  of  $8,372  consisting  of 
$990  for  a  rate  increase  in  the  fare  from  San  Francisco  to  Millbrae  and  $7,332 
for  the  fourteen  Alameda  employees  who  were  granted  the  allowance  by  supplemental 
appropriation,  file  No.  80-69-3,  approved  February  17,  19&9,  f°r  which  funds  were 
deleted  from  the  I969-I97O,  1970-1971,  and  1971-1972  budgets. 

MAINTENANCE  AND  REPAIR  OF  STREETS  AND  SIDEWALKS  -  $25,000 

Estimated  cost  for  the  paving  of  Streets  and  sidewalks  in  connection  with 
normal  and  emergency  maintenance  and  repair  operations.    Expenditure  during  fiscal 
year  1970-1971  amounted  to  $137,018.    Expenditures  for  fiscal  year  1971-1972  were 
$1^9,700.    This  increase,  if  allowed,  will  provide  $150,000  for  fiscal  year  1972- 
1973. 

MAINTENANCE  AND  REPAIR  OF  OFFICE  EQUIPMENT  -  $2,500 

Estimated  cost  of  repair  and  maintenance  service  agreements  for  San  Franciscc 
Water  Department  office  equipment  under  Purchaser's  contract.    Expenditures  during 
the  current  fiscal  year  will  amount  to  $7,350.     This  request  will  increase  the 
allowance  to  $7,500  for  fiscal  year  1972-1973. 

LIGHT,  HEAT  &  POWER  -  $l|-3,8UO, 

The  amount  requested  is  based  on  estimates  provided  by  the  Bureau  of  Light . 
Heat  and  Power,  x«7hich  includes  gas  and  electricity  for  the  Department.  The 
increase  is  based  on  the  operation  of  the  new  San  Andreas  Filter  Plant  through  the 
entire  fiscal  year. 

POSTAGE  -  $5,000 

This  request  will  increase  the  allowance  to  $86,000  for  fiscal  year  1972-1973* 
This  increase  is  necessary  to  compensate  for  the  increase  in  postage  rates  from 
6^  to  8^  per  first  class  letter  during  fiscal  year  1970-1971.    Funds  requested  for 
this  increase  were  deleted  from  the  1971-1972  budget.    Expenditures  during  fiscal 
year  1971-1972  amounted  to  $88, 27U. 

JANITORIAL  AND  WINDOW  WASHING  SERVICE  -  $1,110 

This  request  will  increase  the  allowance  to  $7,110  for  fiscal  year  1972-1973- 
The  cost  of  the  current  Purchaser's  proposal:',  83606  and  8363O,  amount  to  $6,600. 
The  increase  of  $510  is  required  for  window  cleaning  at  the  San  Andreas  Water 
Filtration  Plant  and  is  based  on  the  current  proposal  for  window  cleaning  at  the 
Sunol  Filtration  Plant. 
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SUBSISTENCE  MP  CARE  OF  PERSONS  -  $1,000 


This  additional  request  will  bring  the  total  request  to  $1,500.  Budgeted 
amount  for  fiscal  year  1971-1972  was  $1,^00. 

The  number  of  conferences  is  increasing  at  which  the  Commission  and  members  of 
the  Utilities  Staff  meet  with  officials  and  representatives  of  various  cities ,countie 
organizations j  and  the  Press  in  connection  with  matters  of  mutual  interest  and 
concern.     This  appropriation  is  used  whenever  these  conferences  involve  a  meeting 
extending  through  a  meal  time. 

OTHER  PROFESSIONAL  SERVICES  -  $5,000 

Professional  services  required  for  services  of  the  United  States  Geological 
Survey  for  stream  gauging s  on  the  Alameda  Creek  system,  including  percolation 
calculations,  as  required  by  agreement  with  Alameda  County  Water  District;  special 
investigations  on  large  claims;  unforeseen  damage  to  Water  Department  facilities 
requiring  professional  services  not  otherwise  available;  or  other  professional  aid 
on  operating  problems  of  a  specialized  nature. 

This  request  is  also  required  to  provide  miscellaneous  engineering  serivces 
in  fields  in  which  the  Water  Department  has  no  staff,  such  as  acoustical  and  safety 
engineering  (to  meet  State  safety  requirements  and  anti-noise  ordinances)  and 
corrosion  engineering  to  protect  pipelines. 

It  is  estimated  that  these  services  will  cost  the  Department  $11,000  for  the 
1972-1973  fiscal  year. 

LEAK  DETECTION  SURVEY  -  $8,000 

This  is  a  continuing  program  which  has  located  leaks,  the  repair  of  which  has 
saved  a  total  of  8.0  million  gallons  of  water  per  day  to  date.    The  total  water 
saved  by  this  work  to  date  hag  a  value  of  $530,000  per  year.  . 

In  addition ,  City  avoids  liability  for  damage  that  could  be  caused  if  these 
leaks  were  not  detected  and  portions  of  the  water  entered  basements  and  backyards 
or  undermined  streets  and  structures.    The  study  also  includes  the  determination 
of  the  carrying  capacity  of  selected  distribution  mains  which  information  makes 
possible  the  programming  and  economical  design  of  necessary  replacements  and  addi- 
tions -  all  of  which  are  required  to  provide  adequate  water  service  to  San  Francisco 
consumers . 

The  increase  of  $8,000  is  necessitated  by  a  rise  in  current  engineering  fees 
over  the  past  four  years  and  not  by  a  proposed  expansion  of  the  program. 


MATERIALS  AND  SUPPLIES  -  $150,000 


The  budget  estimate  for  chemicals  is  based  on  a  dry  year;  past  usage;  price 
quotes  from  suppliers;  and  the  placing  of  the  new  San  Andreas  Water  Filtration  and 
Treatment  Plant  in  operation.    Price  increases  range  from  5$  for  chlorine  to  105$ 
for  liquid  Hydrofluosilicic  Acid.    This  latter  large  increase  is  brought  about 
through  the  closing  down  of  only  Bay  Area  Hydrofluosilicic  Acid  plant  by  pollution 
authories.     This  chemical  is  now  being  trucked  from  British  Columbia  and  Garfield, 
Utah. 

The  requested  budget  estimate  of  $500,000  is  a  minimum  figure  based  on  the 
hope  for  favorable  year  of  minimal  chemical  usage. 

Chlorine  -  $135,3^5 

During  FY  1971-72  usage  of  chlorine  amounted  to  $122,762.    Discussions  with 
suppliers  indicate  a  5$  price  increase  effective  late  Fall  1972.     This  is  due  to 
increased  costs  and  freight.    There  will  also  be  at" least  a  5$  increase  in  usage 
due  i'o  increased  water  deliveries . 

Copper  Sulfate  -  $30,000 

This  amount  is  based  on  past  usage,  but  dose  not  include  any  possible  price 
increases  caused  by  South  American  expropriation  of  copper  mines  and  environment 
requirements  in  the  United  States.    Usage  FY71-72  $30,000. 

Lime  -  $66,500 

The  new  purchase  contract  for  lime  calls  for  a  12$  increase  in  cost.  The 
treatment  of  Hetch  Hetchy  water  will  require  19^+5  tons  of  lime  and  the  Sunol  Valley 
Water  Filtration  Plant  will  use  ikO  tons.     Lime  costs  $31.90/ton  surcharge  per 
load.    Usage  during  FY71-72  was  $52,865. 

Sodium  Silicofluoride  and  Hydrofluosilicic  Acid  -  $9^,000 

The  usage  of  this  chemicals  was  abnormally  low  during  FY  1971-72  due  to 
delayed  construction  of  the  Crystal  Springs  By-Pass  Fluoridation  Plant.    FY  1972- 
1973  will  see  normal  usage  and  a  105$  increase  in  cost  of  this  commodity  delivered 
at  the  plant.    Usage  will  be  Sodium  Silicofluoride  215  tons  at  $215/tcn  and  790 
tons  Hydro fluo si lie  Acid  at  $86/ton. 

Alum  -  $753 000 

Becasue  of  the  extremely  dry  year  of  1971-72  very  little  alum  was  used  during 
this  rainy  season.    During  FY  I969-I97O  $113,652  was  expended,  but  this  was  a 
bad  year  with  much  turbid  water  in  the  system.    With  the  addition  of  the  San 
A.ndreas  Filtration  Plant  and  the  low  water  in  the  San  Andreas  Reservoir  anticip- 
ated usage  is  approximately  $75,000. 

Miscellaneous  Chemicals  -  $5,000 

This  item  includes  the  normal  supplies  of  chemicals  used  in  running  a  bacteric 
logical  and  chemical  laboratory;  general  water  department  usage  such  as  cleaning 
solvents  and  water  treatment  chemicals  that  are  used  but  not  enumerated  elsewhere. 


Polyelectrolite  -  $60,000 

The  usage  of  this  water  clarifier  agent  has  been  most  successfull  in  produc- 
ing a  high  quality  water  during  FY  1971-72  there  has  been  used  $1+7>000  worth  of 
polyelectrolites  of  various  types  although  the  San  Andreas  Plant  operated  only  one 
month  of  the  year. 

Activated  Carbon  -  $6,000 

For  use  in  the  new  San  Andreas  Plant  for  removal  of  bad  tastes  and  odors  in 
the  treated  water.    Initial  charge. 

Sodium  Hydroxide  -  $30,000 

This  is  a  chemical  used  to  correct  the  acid-base  relationship  of  filtered 
water  and  will  be  used  by  the  Department  for  the  first  time  in  the  San  Andreas 
Filtration  Plant. 

This  request  will  bring  the  total  budget  amount  for  fiscal  year  1972-1973  to 
$500,000  for  chemicals. 
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2.7^.^00.000  -  Equipment  -  $1^6,^50 

REPLACEMENT  EQUIPMENT 


OE 

i+23 
U23 


kS7 


Item 

9  Class  "A"  Automobiles 
2  Class  "A"  Station  Wagons 
21  Trucks 


NEW  EQUIPMENT 


Microfilm  Equipment 


Total 

9  Class  "A"  Automobiles  -  $28,700 


Amount 
$  28,700 

6,000 

10^,200 


7,550 
$1U6,U50 


Actual 

Estimated 

Mileage 

Mileage 

Model 

Make 

W.  D.  No. 

3-31-72 

6-30-72 

Cost 

1963 

Plymouth  Sedan 

1323 

102,137 

106,000 

$2,800 

1965 

Ford  Sedan 

13^ 

89,390 

92,000 

2,800 

1965 

Ford  Sedan 

13^5 

75,720 

80,000 

2,800 

1965 

Ford  Sedan 

77,868 

82,000 

2,800 

196k 

Chrysler  Sedan 

1565 

107,63^ 

110 ,000 

3,500 

196k 

Chrysler  Sedan 

1760 

131,970 

137,000 

3,500 

196U 

Chrysler  Sedan 

1761 

1^3,698 

lU6,000 

3,500 

1965 

Ford  Sedan 

182k 

92,800 

96,000 

3,500 

1965 

Ford  Sedan 

1827 

101,580 

108,000 

3,500 

Special  Equipment 

1.  Heavy  Duty  Alternator 

2.  Police  Package 

3.  Chrome  Protective  Strips 

k.  Internally  Controlled  Side-View  Mirror 

5.  Limited  Slip  Differential  (Vehicles  1760,  176l,  I82U,  1827) 

6.  Air  Conditioning  Units  (Vehicles  1565,  1760,  176l,  lQ2k,  1827) 

7.  AM  Radio  (Vehicles  1565,  1760,  1761,  I82U,  1827) 

The  heavy  duty  alternator  and  battery  are  included  tc  reduce  "down- time"  for 
these  vehicles.    The  police  package  and  chrome  protective  strips  are  included  to 
reduce  wear  on  these  vehicles.    Internally  controlled  side-view  mirrors  are  needed 
as  a  safety  precaution  to  provide  the  driver  with  a  safe  method  of  adjusting  the 
side-view  mirror  when  driving  under  inclement  conditions.    The  limited  slip 
differential  is  a  necessary  feature  on  the  vehicles  for  the  Peninsula  and  Alameda 
Divisions  to  reduce  the  probability  of  becoming  mired  in  the  mud  while  on  the 
unpaved  service  and  watershed  roads  of  both  the  Peninsula  Division  and  the  Alameda 
Division.    The  vehicles  for  which  the  air  conditioning  vnits  and  AM  radios  are 
requested  will  be  used  by  the  Division  Managers  of  the  Department  who  transport 
City  officials  to  various  Water  Department  installations  on  the  Alameda  and  Penin- 
sula watershed  areas.    Temperatures  during  the  summer  months  often  exceed  100 
degrees  in  these  areas. 
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2  Class  "A"  Station  Wagons  -  f,6,000 
Model  Make  W.  D.  No.    3-31-72  6-30-72  Cost 


Actual  Estimated 
Mileage  Mileage 


1963        Dodge  Station  Wgn.    1335  69,35*+  7^,000  $3,000 

1963        Dodge  Station  Wgn.    1336  83,531  88,000  3,000 

Special  Equipment 

1.  Heavy  Duty  Alternator  and  Battery 

2.  Police  Package 

3.  Chrome  Protective  Strips 

k.    Internally  controlled  Side-view  Mirror 

The  heavy  duty  alternator  and  battery  are  included  to  reduce  "down -time"  on 
this  vehicle.    The  police  package  and  chrome  protective  strips  are  included  to 
reduce  wear  on  this  vehicle.    An  internally  controlled  side-view  mirror  is  needed 
as  a  safety  precaution  to  provide  the  driver  with  a  safe  method  of  adjusting  the 
side-view  mirror  when  driving  under  inclement  conditions. 


nicks  - 

$10^,200 

Actual 
Mileage 

Estimated 
Mileage 

Model 

Make                W.  D.  No. 

3-31-72 

6-30-72 

Cost 

1965 

Plymouth  Stn.  Wgn. 

1215 

l6U,8lO 

167,000 

$  2,700 

1962 

Rambler  Sedan 

ikhk 

5^,012 

56,000 

2,800 

1965 

Ford  Sedan 

1571 

75,6^2 

79,000 

2,700 

1958 

Internat 1 1 .  2 -ton 

^529 

7^53 

76,000 

3,500 

1959 

Intern at' 1.  2 -ton 

^532 

^,668 

i+7,000 
56,000 

3,500 

1958 

Internat 1 1 .  2 -ton 

i+533 

53,986 

5,000 

1958 

Int  ernat  * 1 .  2 -t  on 

^535 

65,723 

67,000 

^,000 

1959 

Int ernat ' 1 .  2 -t on 

1+539 

50,073 

52,000 

U,ooc 

1959 

Int ernat' 1.  2 -ton 

hjkl 

65,285 

67,000 

^,000 

1959 

Internat  * 1 .  2-ton 

^550 

i+U,879 

^,000 

5,000 

1958 

Int  ernat 1 1 .  2 -t  on 

^555 

^8,393 

50 ,000 

5,000 

1962 

Internat '1.  5-ton 

^563 

95,195 

99,000 

15,000 

196k 

Ford  3/Vton 

2613 

71+,20U 

77,000 

3,500 

1966 

Ford  3/U-ton 

277*+ 

97,702 

100 ,000 

3,000 

1967 

Ford  3/Vton 

2783 

Ik3,k00 

150,000 

3,000 

1958 

Int  ernat 1 1 .  2-§-  t  on 

U728 

61,583 

63,000 

6,000 

I960 

Internat' 1.  8-ton 

U729 

156,128 

160,000 

15,000 

1961 

Internat '1.  5-ton 

1+738 

150,659 

155,000 

8,000 

1965 

Ford  Sedan 

1825 

127,835 

135,000 

2,800 

1966 

Ford  1/2 -ton 

2828 

159,330 

165,000 

2,700 

1966 

Ford  3/Vton 

2829 

112,856 

116,000 

3,000 

Vehicles  1215,  1571  and  1825  are  presently  in  use  by  various  employees  in 
the  Alameda,  Peninsula  and  City  Distribution  Divisions.    They  are  used  for  patroll 
ing  the  watershed  area  and/or  for  transportation  to  construction  sites.    Due  to 
poor  road  condition  sites  a  truck  is  more  efficient  and  more  durable  for  use  by 
these  employees. 


Vehicle  ihhh  is  presently  in  use  by  one  of  our  District  Water  Servicemen. 

The  necessity  for  carrying  meters,  meter  covers  and  other  materials  plus  necessary 
tools  make  a  truck  more  suitable  and  durable  for  the  accomplishment  of  these 
duties.    A  small  pickup  truck  with  a  locked  cover  on  the  bed  will  expedite  the 
work  and  increase  efficiency. 

All  of  the  above -requested  vehicles  have  far  exceeded  the  Purchaser's 
guideline  for  replacement  of  vehicles.     If  these  vehicles  are  not  replaced,  it 
will  be  necessary  to  hire  a  minimum  of  2-7513  Automotive  Machinists  and  1-7^10 
Automotive  Serviceman  at  a  cost  of  $39? 590  and  to  purchase  approximately  $20,000 
in  automotive  parts  to  maintain  these  vehicles  for  an  additional  year. 

Microfilm  Equipment  -  $7,550 

Microfilm  equipment  amounting  to  $13,500  T7as  authorized  for  purchase  in 
the  1970 -1971  Water  Department  budget  for  the  purpose  of  microfilming  Engineering 
Division  drawings.     It  is  proposed  to  integrate  three  additional  pieces  of  micro- 
film equipment  into  this  system  during  fiscal  year  1972-1973.    One  of  the  pieces 
to  be  added  to  the  system  this  year  is  a  Kardveyer  Electro-Mechanical  Unit. 
This  will  provide  automatic  push  button  access  to  Engineering  drawings  and  tracing 
on  aperture  cards  in  storage  within  the  unit.    This  indexed  master  file  will  be 
utilized  by  all  office  personnel. 

The  other  two  pieces  of  equipment  to  be  purchased  are  a  Microfilm  Cartridge 
Camera  and  a  Microfilm  Reader  Printer.    This  is  a  complete  system  designed  to 
reduce  letter  size  documents  to  l6  mm  in  one  compact  cartridge.    The  camera  can  be 
operated  by  push  button  and  requires  no  special  training  for  its  use.    The  Depart- 
ment has  several  filing  cabinets  filled  with  land  use  permits,  leases,  studies, 
reports  and  correspondence  and  volumes  of  construction  specifications.    All  of 
these  items  can  be  stored  in  the  16  mm  cartridges,  which  will  materially  reduce 
the  presently  required  storage  space,  and  provide  for  prompt  retrieval  of  the 
desired  information.    This  system  will  also  preserve  vital  records. 

The  Microfilm  Reader -Printer  is  the  companion  piece  for  the  above  camera. 
It  needs  no  special  training  to  operate  and  can  produce  a  hard  copy  of  the  micro- 
filmed document  in  six  seconds. 

2.7^5.95^.000  -  Electronic  Data  Processing  -  $2^,920 

The  Public  Utilities  Computer  Center  budget,  $598,100,        submitted  to  the 
Mayor's  Office,  is  the  minimum  budget  to  continue  our  ongoing  projects.    The  bud- 
get increase  reflects  equipment  and  personnel  to  maintain  our  current  level  of 
production. 

With  the  addition  of  the  Municipal  Railway  Platform  Payroll,  Shops  Payrolls 
and  Sewer  Service  Charge,  it  is  necessary  to  run  our  Center  on  a  2h -hour -a- day, 
7-day-week  basis.    The  proposed  budget  is  necessary  to  support  this  operational 
requirement . 

Any  reduction  in  funds  will  curtail  systems  that  are  deemed  vital  to  the 
Public  Utilities'  Departments. 

The  Computer  Center  has  not  budgeted  for  new  projects  at  this  time.  The 
systems  previously  mentioned  are  currently  being  implemented  and  will  be  in  full 
effect  by  June  1972. 

A  budget  reduction  would  leave  the  Center  in  a  position  of  being  unable  to 
adequately  support  these  systems. 
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2.7^6.701.000  -  RENEW  WATER  SERVICES  -  $100,000 

This  program  is  an  absolute  necessity  to  provide  adequate  service  to  consum- 
ers in  the  City.     The  replacement  of  undersized  and  corroded  services  permits  the 
consumer  to  receive  an  adequate  supply  of  water  and  results  in  increased  revenues. 
Additionally,  the  elimination  of  leakage  saves  water  and  reduces  liability  claims. 

There  are  approximately  150,000  water  service  connections  within  the  City 
and  County  of  San  Francisco.    These  services  have  been  installed  between  i860  and 
the  present  time.     Changing  technology  during  the  period  has  dictated  the  use  of 
different  materials.    For  example,  services  installed  until  about  1915  were  of  lead 
pipe,  generally  smaller  in  diameter  than  later  services.    Galvanized  iron  pipe, 
usually  3/^-inch  size;,  was  then  introduced,  but  during  World  War  II  it  was  neces- 
sary to  use  an  iron  pipe  of  an  inferior  grade.    After  19^-6  and  until  I966  copper 
pipe  was  available  and  was  the  usual  installation.    A  sever  shortage  of  copper  in 
I966  caused  the  Department  to  turn  to  high  grade  plastic  pipe,  which  is  now  the 
standard  material  for  all  services  up  to  and  including  1-inch. 

In  1959  the  Department  made  a  detailed  study,  and  it  was  determined  that 
nearly  120,000  of  the  existing  services  were  in  various  stages  of  deterioration. 

The  comprehensive  program  initiated  in  fiscal  year  I966-I967  provides  for  the 
renewal  of  7,000  water  services  each  year;  approximately  U,500  of  these  services  to 
be  renewed  by  contractural  means  and  approximately  2,500  to  be  renewed  by  the 
Department's  own  forces.     The  funds  requested  this  year  will  ensure  the  renewal  of 
selected  services.    The  selection  will  be  based  on  age,  inadequacy,  and  deteriora- 
tion of  the  services  as  evidenced  by  leaks,  size  of  service,  consumer  complaints, 
or  inadequate  supply. 

The  Budget  as  submitted,  $1,500,000,  represented  a  decrease  of  $13,000  from 
the  1971-1972  Budget.     This  reduction  was  a  result  of  more  effecient  use  of  person- 
nel and  equipment.    Any  further  reduction  in  this  appropriation  would  necessitate 
curtailment  of  this  vital  project. 

2.7^6.702.000  -  RELOCATE  AND  REALIGN  WATER  MAINS  -  $80,000 

These  funds  are  required  for  adjustment  or  relocation  of  existing  rater  lines 
that  interfere  with  Department  of  Public  Works  contracts  usually  related  to  street, 
highway  or  sewerage  construction  or  reconstruction. 

The  Water  Department  has  the  same  responsibilities  as  the  P.  G.  &  E.  and 
other  private  utilities  relative  to  the  relocation  of  street  facilities.    Any  inter- 
ference by  water  pipe  lines  with  Department  of  Public  Works  construction  must 
either  be  removed  by  the  Water  Department  or  the  Department  of  Public  Works  must 
be  reimbursed  for  the  cost  of  working  around  the  interference. 

During  the  fiscal  year  1971-1972  the  appropriated  funds  were  insufficient  and 
a  request  for  additional  funds  in  amount  of  $2*40,000  was  initiated  for  the  Geary- 
Masonic  Underpass  and  relocation  of  a  UU-inch  main  in  Fremont. 
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2.7^6.703-000  -  RELOCATE  AND  REALIGN  WATER  SERVICES  -  $33,000 

The  Water  Department  has  the  same  responsibilitys  for  relocating  water  services 
that  interfere  with  Department  of  Public  Works  construction  as  for  water  mains,  as 
is  explained  in  the  above  item. 

2.7^6.70^.000  -  REPLACE  WATER  MAINS  -  §56,kOO 

There  are  over  1,200  miles  of  water  mains  under  the  streets  of  San  Francisco. 
Some  of  these  mains  are  over  100  years  old.    During  the  life  of  these  water  mains 
they  have,  in  many  instances,  become  internally  encrusted  or  corroded,  and  their 
ability  to  carry  water  has  been  seriously  diminished,  with  the  result  that  some  of 
the  older  areas  of  the  City,  such  as  the  Mission  District  and  northerly  Downtown 
areas,  Western  Addition,  etc.,  do  not  en. joy  a  sufficient  amount  of  water,  whether 
for  domestic  use  or  for  fire  fighting  purposes. 

Also,  the  changing  district  patterns  require  from  time  to  time  the  replace- 
ment of  smaller  mains  with  larger  ones  because  of  the  water  use  increases  in  areas 
such  as  the  Golden  Gateway. 

It  is  estimated  that  the  Water  Department  will  replace  about  11,650-feet  of 
old  and  inadequate  1-inch  to  U-inch  mains  with  approximately  7,060-feet  of  U-inch 
mains;  3jl^0-feet  of  6-inch  mains;  ^00-feet  of  8-inch  mains;  and  1,050-feet  of 
12-inch  mains;  and  also  replace  l,U00-feet  of  old  12-inch  main  with  a  new  12-inch 
main. 

Listed  below  are  the  planned  main  replacements  based  on  Departmental  need  and 
the  ability  to  perform  the  work  with  the  funds  requested  during  the  year.    HoweTe:«.  , 
unforeseen  circumstances  may  require  that  work  be  performed  at  locations  other 
than  those  listed  below.    Any  further  reductions  in  this  appropriation  would  defer 
these  critically  needed  main  replacements: 

Length  Size  (inch) _ 

Location  .  (Lin.  Ft.)  Existing  Proposed 


Church  -  Market  to  l6th  Street 

1>050 

2 

12 

Mendell  -  Fairfax  to  Hudson 

300 

12 

12 

Hudson  -  Mendell  to  Keith 

1,100 

12 

12 

Stockton  -  North  Point  to  Beach 

300 

2 

6 

Mason  -  North  Point  to  Beach 

320. 

2 

6 

Campton  -  Stockton  to  Grant 

360 

3-1-1/2 

h 

Richardson  -  Chestnut  to  Lombard 

500 

2 

6 

Pixley  -  Portion  of  Webster 

230 

2 

k 

Franklin  -  Washington  to  Clay 

320 

2 

2 

Clay  -  Franklin  to  Van  Ness 

250 

2 

h 

Lyon  -  Pacific  to  Broadway 

k20 

1-1/2 

6 

Temescal  -  Golden  Gate  to  Turk 

300 

2 

6 

Lily  -  Portion  of  Laguna 

230 

2 

k 

Lily  -  Portion  of  Buchanan 

330 

2 

k 

Treat  -  17th  St.  to  Harrison 

koo 

2 

8 

Channel  -  Portion  of  kth  Street 

7kO 

1-1/2 

k 

DeHaro  -  l6th  St.  to  17th  Street 

koo 

1 

k 

LeConte  -  Portion  of  Jennings 

250 

2 

k 

College  -  Portion  of  Mission 

30-0 

2 

k 

Mission  -  Portion  of  Bosworth 

650 

2 

k 

Ruth  -  Mission  to  Alemany 

350 

1-1/2 

k 

2.7^6.70^.000  -  REPLACE  WATER  MAINS  -  (CONT'D. 


Size 


(Inch) 


Location 


Length 
(Lin.  Ft.) 


Existing  Proposed 


Leo  -  Mission  to  Alemany 
Rosella  -  Portion  of  Onondaga 
Hollywood  -  Portion  of  Pope 
Kirkham  -  l6th  Ave.  to  15th  Ave. 
Kirkham  -  20th  Ave.  to  19th  Ave. 
Quintera  -  l8th  Ave.  to  l6th  Ave. 
Grand  View  -  Portion  of  Romain 
Harrison  -  Norwich  to  Precita 
Laidley  -  30th  St.  to  Noe 
Heron  -  l8th  St.  to  Berwick 


300 
200 
250 
U00 

koo 

600 
300 
550 
650 
300 


1-1/2 


h 
k 
k 
6 
k 
6 
6 
k 
k 
k 


2 
2 
2 
2 


2 
2 

3 
2 


3-2 


2.7^6.715.000  -  REHABILITATE  ROOF,  POTRERO  HEIGHTS  RESERVOIR  -  $12,000 

The  reservoir  roof  at  Potrero  Heights  Reservoir  has  deteriorated  due  to  age, 
dampness,  and  dry  rot.     The  damaged  portions  of  the  roof,  consisting  of  girders 
and  sheathing,  and  roofing,  will  be  repaired  and  replaced  as  necessary.  This 
rehabilitation  is  required  to  protect  the  quality  of  the  water  stored' in  the  reser- 
voir. 


- 13  - 


2. 7h7*  501-000  -  WATER  MAIN  EXTENSIONS  -  $95  ^-O 


This  is  a  continuing  program  for  the  installation  of  mains  and  appurtenances 
in  the  distribution  system  for  the  purpose  of  providing  adequate  water  supplies  to 
present  or  prospective  consumers  and/or  to  eliminate  dead-ends  as  a  means  of  im- 
proving water  quality.    It  is  extimated  that  it  wall  cost  $^5150O0  for  a  work 
program  during  1972-1973  to  install    5,800  feet  of  8-inch  main,  5,500  feet  of  12- 
inch  main  and  35500  feet  of  l6-inch  main. 

Listed  below  are  the  locations  of  installations  including  length  and  size  of 
main.    However,  unknown  or  unpredictable  circumstances  may  require  that  work  be 
performed  at  locations  other  than  those  listed.    Any  further  reductions  in  this 
appropriation  would  defer  these  critically  needed  new  mains: 


Length 

Size 

Locations 

(Feet) 

(inches) 

Mendall  -  Jerrold  to  LaSalle 

550 

12 

LaSalle  -  Mendell  to  Lane 

650 

12 

3rd  St.  -  Howard  to  Market 

1,200 

12 

Mission  -  Main  to  Steuart 

700 

12 

Drumm  -  Washington  to  Jackson 

350 

12 

Jackson  -  Davis  to  Drumm 

koo 

12 

Ellis  -  Taylor  to  Van  Ness 

5,800 

8 

Church ' -  Herman  to  Market 

1,100 

12 

Church  -  loth  St.  to  17th  St. 

600 

12 

Jackson  -  Larkin  to  Taylor 

2,000 

16 

Taylor  -  Jackson  to  Sacramento 

1,000 

16 

Sacramento  -  Taylor  to  Mason 

500 

16 

2.7^7.50^.000  -  PIPELINE  ELECTROLYSIS  -  $20,000 


This  is  a  continuing  project  of  investigating  conditions  and  where  necessary, 
installing  cathodic  and  related  protective  devices  to  control  and  minimize  corros- 
ion of  pipelines  due  to  electrolysis.     The  $20,000  increase  in  this  appropriation 
is  for  the  design  and  installation  of  a  Cathodic  Protection  System  on  the  remain- 
ing 8-mile  length  of  Bay  Division  Pipeline  $  3,  Section  B.     The  first  stage  of  this 
project  commenced  February  18,  1972,  Controller's  Contract  No. 3^3. 

2.7^7.507.000  -  WATERSHED  LANDS  EROSION  CONTROL  -  $10,000 

These  funds  are  needed  to  continue  the  program  of  erosion  control  to  protect 
water  quality  and  property,  such  as  restoration  and  control  of  slide  areas,  re- 
forestation and  construction  of  check  dams  and  settling  ponds. 

2.7^7.508.000  -  INSTALL  DRAIN  AND  AIR  VALVES  -  $l6,500 

In  earring  out  the  main  flushing  program  to  improve  water  quality,  there  are 
locations  where  it  is  necessary  to  install  additional  drain  and  air  valves  to  prop- 
erly flush  the  water  mains.    It  is  planned  to  install  necessary  drain  and  air 
valves  at  appropriate  locations  as  needed. 
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2.7^7.^09.000  -  CONSTRUCT  FENCES  -  $10,000 

This  is  a  continuing  program  of  constructing  protective  fences  as  required 
by  the  location  and  degree  of  protection  required.     It  is  planned  to  fence  areas 
around  Water  Department  installations  where  adjacent  activities  increase  the 
probability  of  vandalism.     The  large  unencumbered  balance  which  was  carried  over 
from  the  1970-1971  fiscal  year  has  been  reduced  to  the  point  that  funds  will  be 
needed  to  continue  this  program  in  the  1972-1973  fiscal  year. 

2.7^7.510.000  -  MOTORIZE  LAEGE  VALVES  -  $35,000 

This  is  a  continuing  program  for  the  installation  of  motors,  drives  and 
electrical  supply  lines  in  order  that  the  larger  line  valves  may  be  quickly  operated 
by  one  man.    The  present  hand  operation  of  large  valves  is  time  consuming  and  requ- 
ires services  of  a  crew  each  time  a  change  is  necessary.    The  large  unencumbered 
balance  which  was  carried  over  from  the  1970-1971  fiscal  year  has  been  reduced  to 
the  point  that  funds  will  be  needed  to  continue  this  program  in  the  1972-1973 
fiscal  year. 

2. 7^7. 511. 000  -  CENTRAL  CONTROL  SYSTEM  -  $U50,000 

A  preliminary  report  of  the  survey  of  the  Department's  water  system  operations 
made  by  a  firm  of  consulting  engineers  has  recommended  a  Central  Control  and  In- 
formation System  which  will  provide  prompt  notice  of  changes  in  flow  or  pressures 
in  the  pipe  system  and  level  changes  in  reservoirs  so  that  timely  changes  or 
emergency  shutdowns  can  be  accomplished.    Operating  efficiency  will  be  improved, 
thus  enabling  the  Department  to  provide  service  to  consumers.     The  report  further 
indicated  the  practicability  of  installing  the  system  in  stages.     The  first  phase 
in  the  City  has  been  funded  and  is  presently  being  implemented. 

The  amount  of  $U50,000,  when  combined  with  available  appropriated  funds,  will 
provide  for  the  implementation  of  the  second  phase  of  this  program.    The  major 
installations  under  this  stage  will  be  control  facilities  at  University  Mound, 
College  Hill,  Hunters  Point  and  Potrero  Heights  Reservoirs;  Alamany  Pump  station; 
McLaren  Park,  Mount  Davidson,. La  Grande ,  Bernal  Heights,  and  Potrero  Pump  Station 
and  tanks;  and  meters  on  San  Andreas  No.  2,  Crystal  Springs  No.  1,  and  Crystal 
Springs  No.  2  Pipelines.    Also  included  will  be  pressure  sensing  and  recording 
facilities  at  several  locations.    This  phase  will  essentially  complete  the  system 
within  the  City. 
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MEMORANDUM 


August  16,  1972 


• 

TO:  Members,  Public  Utilities  Commission 

Hon.  Marvin  E .  Cardoza ,  President 

Hon.  Oliver  M.  Rousseau,  Vice  President 

Hon.  Joseph  J.  Diviny 

Hon.  H.  We It on  Flynn 

Hon.  Louis  A.  Petri 


FROM 


John  D.  Crowley 
General  ?*anager 


SUBJECT  s 


Procurement  of  Transit  Cars 


On  February  9,  1971,  you  undertook  the  initial  steps  to 
replace  the  current  PCC  cars  with  modern  articulated 
vehicles  that  would  operate  in  our  new  subways.  This 
was  done  in  consonance  with  the  total  program  of 
modernising  our  equipment  under  the  federally  funded 
project,  Transit  Equipment  Program  (TEP)  CAL-UTG-22. 
Our  share  of  the  cost  of  this  project  is  being  provided 
by  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  (SFMRIC) .     The  procurement  contemplated 
78  ultra  modern  new  cars  with  a  seating  capacity  of  72. 

Bids  were  received  on  July  12,  1971  which  ranged  from 
$494,000  upwards  per  car.     These  bids  were  in  excess  by 
more  than  50%  of  the  engi  neers    e  stimate ,  which  resulted 
in  the  General  Manager,  Public  Utilities  Commission, 
recommending  rejection  of  all  bids.     You  confirmed  this 
rejection  in  Resolution  Ho.  71-0340,  dated  August  24, 
1971,  and  further  directed  that  the  specifications  he 
simplified  and  that  we  work  closely  with  the  U,  &\ 
Department  of  Transportation  to  obtain  a  car  that  would 
meet  our  needs  but  at  a  lower  price. 

The  U.  S -  department  of  Transportation,  aware  that  the 
Massachusetts  Bay  Transportation  Authority  (MBTA)  was 
also  concerned  with  a  procurement  of  subway  surface 
cars,  brought  the  two  cities  together  for  the  purpose 
of  a  combined  procurement  which  would  lower  the  pro- 
curement cost  by  spreading  capital  investment  and 
overhead  over  a  greater  number  of  vehicles.  !*ork 


■ 
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began  in  October  to  develop  a  combined  specification 
which  would  meet  the  technical  needs  of  each  city 
and  would  provide  a  means  under  which  a  combined 
procurement  by  two  separate  political  entities  could 
be  undertaken*     At  the  same  time,  it  was  necessary  to 
revise  downward  the  technical  complexity  of  the 
transit  car  which  had  appeared  in  our  original  specifi- 
cations in  the  Spring  of  1971.     This  effort  has  now 
culminated  in  a  document  which  encompasses  not  only  a 
modus  operandi  under  which  two  political  entities 
at  opposite  sides  of  the  country  can  make  a  combined 
procurement,  but  also  has  developed  a  technical  specifi- 
cation that  satisfies  the  needs  of  these  two  cities 
for  modern  subway  surface  vehicles  and  establishes  a 
standard  for  subsequent  procurements  by  other  cities. 

In  the  bid  and  contraet  portion  of  the  specification, 
an  agreement  is  included  which  establishes  the  pro- 
cedure under  which  execution  of  the  combined  procurement 
can  foe  carried  out  while  still  maintaining  individual 
contracting  rights  of  the  two  parties.     This  relationship 
is  somewhat  further  complicated  by  the  injection  of  the 
SFMRIC  as  the  contracting  party  for  San  Francisco.  A 
Boston- San  Francisco  Committee  (BSFC)  will  be  established 
to  act  for  the  two  contracting  parties  in  assembling  data 
and  making  combined  recommendations  to  each  of  the 
contracting  parties.     In  this  way,  the  rights  of  each 
contracting  party  are  maintained.    The  contractor  has 
only  one  source  to  deal  with  for  administrative  and 
technical  interpretations  and  no  mutual  action  can  be 
taken  without  unanimous  agreement.     In  the  event  that 
one  contracting  party  desires  an  action  which  is  not 
mutually  agreeable,  then  the  cost  of  that  action  is 
assumed  by  that  contracting  party.     The  contractor  will 
look  to  the  contracting  parties  individually  for  all 
legal  and  financial  actions  anticipated  under  the 
separate  contracts,     h  single  uniform  contract  has 
been  developed  which  embodies  all  of  the  constraints 
required  by  the  Urban  Mass  Transportation  Administration 
(UMTA) ,  MBTA  and  San  Francisco.     This  simplified 
approach  will  not  preclude,  however,  separate  execution 
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of  individual  contracts  by  each  contracting  party.  It 
is  suggested  that  the  Commission  recommend  to  the 
SFMRIC  that  its  designee  to  the  BSFC  be  John  M. 
Chris tensen,  Jr.,  Assistant  General  Manager,  Finance. 
It  is  my  intention  to  nominate  to  the  SFMRIC  as  his 
alternates  and  for  the  specific  purposes  shown,  the 
following  individuals ; 


The  technical  specifications  have  been  agreed  upon  as 
providing  a  major  improvement  in  the  subway  surface 
equipment  available.     Because  of  the  need  to  meet 
turning  constraints  of  the  Boston  Subway  System,  it 
was  necessary  to  reduce  the  overall  dimensions  of  the 
car*     This  has  resulted  in  the  loss  of  four  seats  and 
additional  standing  capacity  over  our  original  vehicle. 
As  a  result,  additional  cars  will  be  required  to  recover 
some  of  the  carrying  capacity,     We  have  requested  tTtfTA 
to  increase  our  number  of  vehicles  from  7R  to  AO  and 
they  have  concurred.     The  bid  proposal  also  ca.3  Is  for 
an  option  that  will  permit  delivery  of  additional 
vehicles  after  trial  and  judgment  on  rider ship 
demand- -of  the  37  vehicles  in  this  option ,  12  are 
designated  for  San  Francisco. 

Extensive  meetings  and  liaison  have  beer  carried  out 
with  prospective  contractors  so  that  the  specifications 
now  provided  have  been  indicated  to  foe  economically  and 


John  M.  VJoods 

Technical  and  Engineering  Advisor 
General  Manager,  Municipal  Railway 
City  and  County  of  San  Francisco 


Joseph  Gavin 
Contracting  Officer 
Purchaser  of  Supplies 
City  and  County  of  San  Francisco 


Jerome  Cohen 
Counsel 

City  Attorney's  Office 
City  and  County  of  San  Francisco 


_ 
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technically  attainable*     Only  the  market  place  will 
determine  what  this  cost  will  ultimately  be ,  but  it  is 
anticipated  that  the  price  per  car  will  be  in  a  range 
that  will  be  acceptable  to  all  parties.     It  is  further 
anticipated  that  several  responsible  bidders  will  be 
making  an  effort  to  obtain  this  business*    A  sixty-day 
period  is  provided  for  preparation  of  bids  and  thirty 
days  for  evaluation  and  award.    Therefore,  an  award 
could  be  expected  within  ninety  days  after  the  issuance 
of  the  invitations  for  bid. 

It  in  reeoi  tended  that  you  approve  the  attached 
resolution  which  embodies  the  actions  outlined  above. 

- 

bids  for  subway  sur^^&_^^2^^y^^^^^- 
be  rejected  because  of  cq/^^^^  that/ 


Attachment 

**w«*«»r  supplies  be  requested  to  re-advertise  for 


■ 

ansit  car  s 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  ■ 


WHEREAS ,  By  Resolution  No.  71-0050,  dated 
February  9,  1971,  this  Commission  determined  that  public 
convenience  and  necessity  demanded  the  present  fleet  of 
old  transit  cars  be  replaced  by  new  and  modern  equipment 
and  that  the  proposal  of  the  San  Francisco  Municipal 
Railway  Improvement  Corporation,  a  non-profit  corporation, 
to  purchase  and  lease  vehicles  to  the  City,  should  be 
approved  and  accepted;  and 

WHEREAS,  By  Resolution  No.  71-0340,  dated 
August  24,  1971,  this  Commission  recommended  that  all 
bids  for  subway  surface  rail  cars  received  July  12,  1971, 
be  rejected  because  of  cost  and  directed  that  new 
specifications,  as  requested  by  the  United  States 
Department  of  Transportation,  be  developed,  and  the 
Purchaser  of  Supplies  be  requested  to  re-advertise  for 
bids ;  and 

WHEREAS,  The  United  States  Department  of 
Transportation  facilitated  the  mutual  efforts  of  the 
Massachusetts  Bay  Transportation  Authority  and  this 
Commission  in  developing  a  specification  which  would 
be  adaptable  to  both  parties  and  serve  as  a  model  for 
other  transit  authorities;  and 

WHEREAS,  This  effort  has  now  materialized  in 
an  articulated  transit  car  specification  which  has  been 
agreed  upon  by  the  Massachusetts  Bay  Transportation 


?  3 

Authority  and  the  San  Francisco  Municipal  Railway  as 
fulfilling  their  needs  for  modern  and  efficient 
transit  equipment  and  this  specification  has  been 
submitted  to  the  United  States  Department  of  Transportation 
for  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  has  considered 
and  hereby  adopts  and  approves  those  certain  forms  on 
bids,  contract  proposals,  procedural  agreements,  and 
technical  specifications  for  subway  surface  rail  cars, 
dated  July  1972,  which  documents  shall  be  used  in 
connection  with  the  purchasing  of  said  equipment  by  the 
San  Francisco  Municipal  Railway  Improvement  Corporation, 
for  leasing  to  the  City;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests 
the  San  Francisco  Municipal  Railway  Improvement  Corporation 
to  approve  these  documents,  execute  the  procedural 
agreement,  appoint  John  M.  Christensen,  Jr.,  Assistant 
General  Manager,  Finance,  Public  Utilities  Commission, 
as  their  designee  to  the  Boston-San  Francisco  Committee, 
and  provide  the  necessary  funds  to  execute  a  contract 
for  the  procurement;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests 
the  Purchaser  of  Supplies,  City  and  County  of  San  Francisco 
to  coordinate  his  activities  with  the  Boston-San  Francisco 
Committee  in  carrying  out  the  procurement  of  the 
aforesaid  equipment  for  the  San  Francisco  Municipal 
Railway  Improvement  Corporation,  in  accordance  with 
aforesaid  documents . 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


*  •  * 
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Agreement  made  this  day  of  ,   197 2 ,  1 

by  and  between  the  Massachusetts  Bay  Transportation  Authority,   a  body  2 

i 

corporate  and  politic,   and  a  political  subdivision  of  the  Commonwealth  3 

of  Massachusetts,  established  under  the  provisions  of  Chapter  563  of  4 
the  Acts  of  1964,  (MBTA) ,  and  the  San  Francisco  Municipal  Railway  5 
Improvement  Corporation,  (SFMRIC) ,  a  non-profit  corporation  organized  6 
and  existing  under  and  vby  virtue  of  the  laws  of  the  State  of  California.  7 

RECITALS  8 

1.  MBTA  and  SFMRIC  (hereinafter  referred  to  as  "party (ies )" )  desire  9  ; 
to  form  a  Committee  (hereinafter  called  "BSFC"  or  "BSF  Committee")  to  10 
jointly  solicit  competitive  bids  for  two  hundred  thirty  (230)  Light  Rail  11 
Vehicles  (Cars),  one  hundred  fifty  (150)  of  such  Cars  to  be  used  by  MBTA  12 
and  eighty  (80)  of  such  Cars  to  be  used  by  SFMRIC,  with  an  option  to  13 
purchase  up  to  thirty-seven  (37)  additional  Cars,  twenty-five  (25)  Cars  14 
for  MBTA  and  twelve  (12)  Cars  for  SFMRIC,  such  solicitation  to  be  ef-  15 
fected  in  the  BSF  Committee  Information  for  Bidders  and  Invitation  to  16 
Bid,  Proposal,  Contracts,  Performance  Bond,  and  Technical  Specifications  17 
(the  'Contract  Documents").  18 

2.  The  Contract  Documents  shall  call  for  the  execution  of  separate  19 
Contracts  by  the  successful  bidder  with  the  MBTA  and  SFMRIC  providing,  20 
in  part,   for  the  construction,   testing,  delivery,   and  payment  for  Cars  21 

"    for  the  MBTA  and  SFMRIC,   respectively,   subject  to  approval  of  local  22 

B-l 
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funds  and  approval  of  financial  assistance  from  the  Federal  Department  23 

of  Transportation,  Urban  Mass  Transportation  Administration   (UMTA) .  24 

J.  ^ 

3.         The  MBTA  and  SFMRIC  wish  to  specify  the  relationship  that  shall  25 

exist  between  them  and  the  Car  Contractor   (the  "Contractor")  until  all  26 

of  the  Cars  shall  have  been  accepted  and  paid  for  and  all  obligations  27 

hereunder  have  been  fulfilled.  28 

WITNESSETH:  29 

NOW,  THEREFORE,   in  consideration  of  the  mutual  covenants  con-  30 

tained  herein,  and  intending  to  be  legally  bound,  the  MBTA  and  SFMRIC  31 
agree  as  follows: 

1.     The  BSF  Committee:  32 

"    1         "  w 

c 

The  BSF  Committee,   consisting  of  two   (2)  members,   is  hereby  formed.  33 

Each  party  shall  appoint  one   (1)  member  thereof.     The  Chairman  of  the  34 

BSF  Committee  will  be  the  MBTA  designee  to  the  Committee.     All  actions  35 

by  the  Committee  must  be  approved  by  both  designees.  36 

Except  for  purely  administrative  matters  affecting  one  contract  37 

only,   all  orders,  decisions,   interpretations,   and  other  matters  refer-  38 

ring  to  the  Contract  shall  be  made  through  the  BSF  Committee,  whose  39 

official  spokesman  shall  be  the  Chairman.  40 

The  Committee  will  jointly  accept  the  bid  proposals  from  the  Car  41 

Manufacturers  and  recommend  an  award  to  the  lowest  responsible  and  re-  42 

sponsive  bidder  of  the  total  amount  of  the  two  hundred  thirty   (230)   Cars  43 

and  the  option  of  up  to  thirty-seven   (37)   additional  Cars.  44 
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"Any  dispute  in  regard  to  the  Contract  provisions  of  the  proposal  45 

that  cannot  be  resolved  by  the  BSF  Committee  will  be  referred  to  the  46 

Department  of  Transportation,  which"  will  be  requested  to  resolve  such  47 

differences.                                                   ;  48 

2.  Award  of  Contract:  49 

The  MBTA  and  SFMRIC  shall  concur  in  the  determination  of  the  sue-  50 

cessful  bidder  for  the  -construction,   testing,  delivery,   acceptance  of,  51 

and  payment  for  the  Cars  pursuant  to  the  Contract  Documents.     Following  52 

such  determination  and  approval  by  UMTA,  MBTA,   and  SFMRIC,   each  party  53 

shall  promptly  execute  a  separate  Contract   (collectively  referred  to  54 

as  the  "Contracts")  with  the  Contractor,   the  form  of  Contracts  to  be  55 

set  forth  in  the  Contract  portion  of  the  Contract  Documents.  56 

3.  Defaults:  57 

In  an  instance  where  the  lowest  responsible  bidder  has  defaulted  58 

and  the  BSF  Committee  has  claimed  the  Bid  Proposal  Certified  Check  or  59 

Cashier's  Check,   the  money  will  be  apportioned  to  each  Party,  based  on  60 

the  proportion  of  Car  deliveries  to  the  total  procurement.                          *•  61 

4.  Project  Engineers:  62 

After  award,   the  Engineers  for  the  project   (the  Engineers  as  re-  63 

f erred  to  in  the  Contract  Documents)   shall  be  agents  of  the  MBTA  or  64 

SFMRIC,-  separately,  who  will  be  designated  by  each  Party  for  the  purpose  65 

of  performing  the  duties  of  the  Engineer  with  respect  to  their  Cars.  66 

Without  limitation  of  the  foregoing,   the  Engineers  shall  be  responsible  67 


B-3 


f 


  ■■  —  "2.  % 

*  S  *   ,  5  *  i 

for  securing  the  necessary  approvals  of  Engineering  Drawings  from  the  68 

I 

BSF  Coirunittee  within  the  time  limit  set  in  the  Contract  Documents.  69 

If  there  are  any  changes  in,  design,  material,  delivery,  or  other  70 

items  that  will  affect  the  cost  of  the  Cars,   the  Engineers  will  forward  71 

their  recommendations  to  the  BSF  Committee.  72 

If  the  Engineers  of  each  Party  cannot  reach  agreement  on  changes  73 

that  will  affect  the  Cars,   an  independent  consulting  engineer   (accept-  74 

able  to  both  Parties)  will  be  retained  to  resolve  the  differences;   and  7  5 

his  decision  will  be  final  and  binding  on  the  Parties.  '  76 

- 

The  cost  of  the  consulting  engineer  will  be  borne  equally  by  the  77 

Parties.  78 

5.  Resident  Engineers:  79  ! 

The  MBTA  and  SFMRIC  shall  employ  a  Resident  Engineer  to  provide  80  ; 

inspection,   supervision,   and  coordination  at  the  site  of  manufacture  of  81  \ 

i 

their  Cars.     The  cost  of  the  Resident  Engineer  shall  be  the  responsi-  82 

bility  of  each  Party  while  the  Engineer  is  engaged  in  activities  relat-  83 

ing  solely  to  that  Party's  Cars.  84 

e 

6.  Inspections :  85 

The  cost  of  inspections  shall  be  borne  by  the  Parties  making  them.  86 

7.  Change  Orders;  87 

Any  change  in  the  Contract  Documents  will  be  processed  through  88 

the  BSF  Committee.     The  Contractor  will  receive  written  notice  in  89 

accordance  with  the  Contracts,   and  the  cost  thereof  shall  be  apportioned  90 
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in  relation  to  the  number  of  Cars  of  each  Party  affected  by  said  change.     91  1 

I 
! 

Any  change  desired  by  only  one  Party,  irrespective  of  the  number  of  Cars  92  j 
involved,   shall  be  the  financial  responsibility  of  that  Party  only.     No  93 

j 

change  ord^er  which  adversely  affects  any ;  Party  (whether  by  additional  94 
expense,  foreseeable  delay  in  delivery,  physical  or  performance  config-  95 
uration,  or  otherwise)  shall  be  effected  without  written  consent  of  the  96 
Party (ies)  affected.  If  a  technical  change  is  proposed  by  any  one  Party  97 
on  its  behalf,  which  affects  the  cost,  configuration,  performance,  or  98 
delivery  of  the  other  Party's  Cars,  that  Party  must  be  prepared  to  make'  99 
appropriate  adjustments  to  the  other  Party  before  written  approval  will  100 

•  1 

be  given  by  the  BSF  Committee.  101 

8.     Duty;   Indemnification:  102  ' 

Each  party  shall  have  no  responsibility  to  the  other  except  as  103  : 

specified  in  this  Agreement.     Members  of  the  BSF  Committee  shall  not  be  104 

i 

liable  hereunder  for  any  mistake  of  judgment  or  in  any  event  whatsoever  10  5  i 

except  for  damages  caused  by  bad  faith,  willful  misfeasance,  or  gross  106 

negligence  in  the  performance  of  their  duties,  or  reckless  disregard  of  107 

its  obligations  hereunder.     Each  Party  shall  indemnify 'the  other  Party  108 

and  hold  it  harmless  against  any  and  all  losses,   costs,   claims  and  109 

o 

liabilities  which  the  Party  may  suffer  or  incur  arising  out  of  this  110 
Agreement  or  relating  to  the  Cars,  insofar  as  such  losses,  costs,  claims,  111 
or  liabilities  relate  to  its  Cars.  112 


9.     Modifications  in  Writing:  113 
No  modification  or  change  in  any  term  or  condition  of  this  Agree-  114 
ment  shall  be  effective  unless  made  in  writing  -signed  by  the  Parties.  115 


10,     Board  Voted  Authority: 

Attached  and  made  a  part  of  this  Agreement  are  Board  Votes  from 
the  MBTA  and  SFMRIC  authorizing  the-  Parties  to  carry  out  the  terms  of 
this  Agreement  and  designating  the  individual  representing  their  Party 
as  the  -BSF  Committee  member. 


11.     Period  of  Agreement: 

This  Agreement  shall  be  in  full  force  and  effect  until  the 
guarantee  periods,   as  set  forth  in  the  Contract  Documents,  have  ex- 
pired. 

IN  WITNESS  WHEREOF,   the  Parties  hereto  have  executed  this  Agree- 
ment as  of  the  date  and  year  first  above  mentioned. 


(SEAL) 


MASSACHUSETTS  BAY  TRANSPORTATION  AUTHORITY 


Attest: 


BY: 


(SEAL) 
Attest: 


SAN  FRANCISCO  MUNICIPAL  RAILWAY  IMPROVEMENT 
CORPORATION 


BY: 


Approved  as  to  form: 


General  Counsel 
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MEMORANDUM 


August  17,  1972 


TO:  Mr.  John  D.  Crowley 

General  Manager 

FROM:  John  M.  Chris tensen,  Jr. 

Assistant  General  Manager,  Finance 

SUBJECT:       San  Francisco's  Claim  for  Funds  Available 
Under  SB  325. 


The  attached  documents  meet  what  is  believed  to  be 
all  of  the  requirements  for  support  of  the  Municipal 
Railway's  claim  for  funds  to  be  made  available  under 
SB  325.     We  have  been  informed  by  MTC  that  if 
sufficient  data  is  not  available  after  their  review, 
they  will  advise  us  of  additional  needs.     The  procedures 
are  so  unfamiliar  at  this  point  that  definitive 
responses  are  difficult  to  obtain. 

Administrative  lag  through  the  Board  of  Supervisors 
should  not  prevent  filing  of  this  claim  prior  to 
October  1,  which  is  the  deadline  established  by  MTC. 
It  is  our  intention,  after  approval  by  the  Public 
Utilities  Commission,  to  informally  furnish  a  copy 
to  MTC  so  that  preliminary  work  can  be  undertaken. 

It  is  recommended  that  you  forward  the  attached  memo 
and  documents  to  the  Public  Utilities  Commission  for 
their  approval. 


Attachments 


MEMORANDUM 


August  17,  1972 


TO:  Members,  Public  Utilities  Commission 

Hon.  Marvin  E.  Cardoza ,  President 
Hon.  Oliver  M.  Rousseau,  Vice  President 
Hon.  Joseph  J.  Diviny 
Hon.  H.  Wei ton,  Flynn 
Hon.  Louis  A.  Petri 

FROM:  John  D.  Crowley 

General  Manager 

SUBJECT:       San  Francisco's  Claim  for  Funds  Available 
Under  SB  325. 


The  State  of  California  adopted  the  Transportation 
Development  Act  of  1971,  otherwise  known  as  SB  325 
or  Mills,  Alquist,  Deddeh  Bill.   This  bill  established 
a  sales  tax  on  gasoline  and  fuels  which  was  roughly 
equivalent  to  1/4%  of  the  general  sales  and  use  tax. 
The  1/4%  of  the  sales  and  use  tax  could  then  be  claimed 
by  California  counties  to  be  used  in  promoting  and 
improving  mass  transportation.    A  provision  is  made 
in  the  Act  for  those  rural  counties  in  which  mass 
transportation  is  inappropriate  to  apply  their  funds 
up  to  50%  toward  county  road  improvements.     In  the 
case  of  the  City  and  County  of  San  Francisco,  all  of 
the  funds  are  to  be  applied  to  mass  transportation. 
The  monies  accumulated  through  the  sales  tax  must  be 
spent  within  the  borders  of  the  source  counties. 

The  Metropolitan  Transportation  Commission  (MTC)  was 
established  by  legislation  to  develop  and  administer 
an  integrated  transportation  plan  for  the  nine  Bay 
Area  counties.     All  claims  for  monies  to  be  made 
available  under  SB  325  must  be  processed  through  the 
MTC  for  adjudication  and  allocation.    Adjudication  is 
required  because  there  may  be  overlapping  claimant 
jurisdiction  within  the  county  boundaries .     In  the 
case  of  San  Francisco,  there  are  four  claimants  for 
the  funds  to  be  made  available:     San  Francisco 
Municipal  Railway,  Golden  Gate  Bridge  and  Highway 
District,  Alameda-Contra  Costa  Transit  District, 
and  the  Bay  Area  Rapid  Transit  District.     MTC  procedures 
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2  Members,  Public  Utilities  Commission 
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require  that  rival  claimants  coordinate  their  claims 
prior  to  submission  and  attempt  to  reach  agreement  on 
funds  to  be  allocated  to  each  within  levels  available 
to  the  county. 

The  State  procedures  for  implementation  of  the  Act  are 
outlined  in  the  California  Administrative  Code,  Article 
21.     This  requires  the  provision  of  extensive  data  to 
supplement  and  justify  the  claim  being  filed.  The 
MTC  has  adopted  the  requirements  outlined  in  Article  21. 
This  information  has  now  been  compiled  and  is  presented 
for  your  consideration  and  approval  to  initiate  filing 
of  our  claim  for  the  funds  anticipated  to  be  available 
during  the  fiscal  year  1972-73.     The  Controller  has 
determined  from  the  State  Board  of  Equalization  the 
latest  estimate  of  funds  which  may  be  available  during 
this  fiscal  year.     Our  claim  is  for  this  amount  or  a 
greater  figure,  if  such  should  materialize.     You  will 
note  that  coordination  statements  are  required  to 
indicate  agreements  between  rival  claimants.  These 
discussions  have  been  held  and  the  results  are  shown  at 
the  appropriate  appendix. 

After  approval  by  the  Public  Utilities  Commission  and 
the  Board  of  Supervisors,  the  claim  will  be  filed  with 
MTC  prior  to  October  1,  1972.     MTC  has  stated  that  the 
claims  will  be  given  immediate  attention  and  efforts 
made  to  allocate  first  quarter  funds  during  October. 
Our  claim,  therefore,  will  be  in  the  maximum  amount 
in  which  sales  taxes  are  generated  and  the  cash  flow  will 
be  approximately  3/4  of  that  amount  during  this  fiscal 
year. 

Since  this  is  the  first  year  for  implementation  of  the 
Act  and  because  actions  were  begun  late  in  the  annual 
cycle,  new  concepts  are  being  developed  out  of  phase. 
Normally  the  cycle  will  call  for  your  consideration  of 
this  claim  during  January  for  the  ensuing  fiscal  year. 
The  procedural  steps  will  then  permit  necessary  reviews, 
approvals,  and  allocations  prior  to  the  beginning  of 
the  fiscal  year  to  be  covered. 

It  is  recommended  that  you  approve  the  attached  documents 
in  support  of  the  Muni  Railway's  claim  for  funds  anticipated 
to  be  available  to  the  City  and  County  of  San  Francisco 
under  the  Transportation  Development  Act  of  1971. 


1 
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Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    L.    ALiOTO.  Mayor 


SAN    FRANCISCO.    CALIFORNIA  34102 


MARVIN  E.  CAR  DO  2  A 
PRESIDENT 


JOHN!  D.  GROWLS  < 

G  E  f  J  E  R  A  L  AG  E  R  OF 

PUBLIC  UTi  L  TIES 


OLIVER  M.  ROUSSEAU 
VICE  PRESIDENT 


August  16,  1972 


JOHN  C.  FAR  R  E  _  _ 
SECRET Afl  f  A  N D 
ASSISTANT 
GENERAL  MANAGER 


JOSEPH  J.  DIVTN  r 
H.  W ELTON  F.LYNN 
LOUIS  A.  PETRI 


TO:     MEMBERS ,   PUBLIC  UTILITIES  COMMISSION 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Wei ton  Flynn 
Louis  A.  Petri 

FROM:     John  D.  Crowley,  General  Manager 

SUBJECT:       Trans bay  Terminal 


Enclosed  is  a  memorandum  prepared  by  James  J.  Finn,  Director 
of  Transportation,  recommending  endorsement  of  a  concept  for 
the  future  utilization  of  the  Transbay  Terminal. 

The  Division  of  Bay  Toll  Crossings  has  completed  two  phases 
of  a  study  for  such  future  use.     On  September  12,  1972,  they 
are  requesting  authority  from  the  State  Toll  Bridge  Authority 
to  proceed  with  phase  three  -  Disposition. 

E.  R.  Foley,  Chief  Engineer,  Division  of  Bay  Toll  Crossings, 
and  the  consultants  are  recommending  tearing  down  the  existing 
structure,  erecting  a  new  one,  and  leasing  air-rights  for  an 
office-hotel  complex.     This  seems  feasible  from  their  report. 

The  project  will  not  commence  until  after  BART  starts  operations. 
City's  position  will  be  that  since  a  Metropolitan  Transportation 
Terminal  would  benefit  the  region,  it  should  be  continued  to  be 
operated  and  maintained  by  the  Division  of  Bay  Toll  Crossings 
or  some  other  similar  state  or  regional  agency. 

The  Board  of  Supervisors  has  endorsed  the  concept  and  Mayor  Alioto 
has  requested  the  Public  Utilities  Commission  to  advise  him  on 
the  project. 
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It  is  recommended  that  you  approve  the  concept  and  so  advise 
the  Mayor.     Mr.  Finn  will  then  continue  to  work  with  city 
departments  and  others  to  provide  input  from  this  Commission's 
point  of  view  in  order  to  facilitate  the  project. 


JDC: JJFrmg 
Enclosure 


i 

ii 
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MEMORANDUM 


August  14,  1972 


TO:  John  D.  Crowley 
FROM:  James  J,  Finn 
SUBJECT:     Trans bay  Terminal 


In  July,  1970  the  Division  of  Bay  Toll  Crossings  entered 
into  a  contract  with  the  Metrecon  Division  of  Larry  Smith 
and  Company  -  economists,  Livingston  and  Blaney  -  planners 
and  McCue,  Boone,  Tomsick  -  architects  for  studying  the 
future  utilization  of  the  Transbay  Terminal  and  advising 
the  Division  on  the  optimum  procedures  to  be  followed  in 
leasing  or  selling  its  interest  in  the  property. 

The  consultants  have  now  finished  Phase  I  -  Conceptual 
Planning  -  and  Phase  II  -  In-Depth  Analysis  of  the  study. 

Phase  I  resulted  in  the  development  of  twenty  separate 
future  utilisation  concepts.     These  were  established  and 
reviewed  on  the  full  range  of  economic,  planning,  community 
and  physical  factors. 

Out  of  the  twenty  concepts  four  were  selected  as  feasible 
alternatives.     These  four  were: 

—    Utilization  Concept  2  -  The  existing  ramp  system 

remains  as  is,  the  interior  of  the  Transbay  Terminal 
building  is  modified  and  salable  land  is  developed 
for  new  uses.     Under  this  concept,  the  majority  of 
the  salable  land  is  located  in  front  of  the  existing 
Terminal  building  complex  where  a  site  for  high-rise, 
high-density  development  is  created  through  demolition 
of  the  existing  streetcar  ramps  and  the  Terminal  lobby 
element.     A  public  transportation  element  and  parking 
facilities  are  assumed  to  remain.     This  concept  is 
considered  to  represent  a  minimum  development  program 
for  the  site. 
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Utilization  Concept  5  -  The  existing  ramp  system  is 
left  intact,  the  existing  Terminal  building  complex 
is  demolished  and  a  new  multi-purpose  high-rise  and 
low-rise  development  is  constructed  which  is  assumed 
to  include  a  transportation  function  and  parking 
facilities  related  to  the  existing  ramp  system. 
This  utilization  concept  allows  major  portions  of 
the  site   (primarily  the ' three  large  parcels  north 
of  Natoma  Street)   to  be  made  available  for  new  high- 
density  development  while  the  existing  ramp  system 
connections  with  the  San  Francisco  Bay  Bridge  are 
maintained,  thus  allowing  continuation  of  public 
transportation  and  parking. 

Utilization  Concept  10  -  The  East  Ramp  and  the 

Terminal  building  complex  are  demolished,  with 

development  on  the  salable  land  for  high-density 

and  low-density  multi-use  projects.     Under  this 

concept  additional  land  areas  are  made  available 

for  development  with  the  maintenance  of  a  direct 

connection  with  the  San  Francisco-Oakland  Bay  Bridge 

via  the  West  Ramp.     This  ramp  is  considered  to  be  capable 

of  providing  direct  automobile  access  for  parking 

facilities  located  in  the  project  but  not  for  a  public 

transportation  terminal. 


Utilization  Concept  20  -  The  existing  ramp  system  and 
the  Terminal  building  complex  are  demolished,  with  new 
development  occurring  on  the  salable  land  created. 
Under  this  utilization  concept  no  direct  link  is 
maintained  with  the  San  Francisco  Bay  Bridge  for 
either  public  transportation  or  private  automobile 
usage.     Parking  facilities  are  assumed  to  be  developed 
in  conjunction  with  this  complex  related  to  the 
existing  street  system. 


Concept  5  has  been  recommended  by  the  consultants  for  implementation 
on  the  grounds  it  would  provide  the  maximum  economic  return  to 
the  State  and  the  highest  property  tax  return  to  the  City. 
(See  enclosed  Summary  and  Tables  2  and  3.)     The  total  value  of  the 
project  is  estimated  at  $132,740,000,  including  a  land  value  of 
$14,620,00  0.     Public  sector  commitments  are  estimated  at  approximately 
$18,000,000,  consisting  of  a  Bus  Terminal  -  $9,000,000,  Parking 
Structure   (1500  spaces  X  $4,700)   -  $7,050,000,  Land  for  Parking 
Structure   (65,200*  X  25/sq.  ft.) 


3 


On  July  1,  1912,  the  Board  of  Supervisors  endorsed  the  concept 
of  a  Uew'  Metropolitan  Transportation  Terminal  with  related 
air-rights  development  at  the  Transbay  Terminal  site*  In 
accordance  with  the  Board's  request  Mayor  Alioto  established  a 
staff  committee  consisting  of  his  Administrative  Assistant,  a 
representative  of  the  Public  Utilities  and  Planning  Commissions 
and  the  Department  of  Public  Works  to  provide  input  to  the  State 
and  facilitate  implementation  of  this  proposed  project. 

At  a  meeting  in  his  office  of  the  above  committee  on  August  9, 
1972  r  the  Mayor  requested  the  subject  be  placed  before  the 
Public  Utilities  Commission  for  its  consideration. 

J.t  is  recommended  that  the  Public  Utilities  Commission  endorse 
Concept  5  as  being  the  most  favorable  use  for  the  terminal  site. 
Furthermore,  it  is  recommended  that  the  Commission  also  recommend 
that  the  ownership  and  responsibility  for  operation  and  maintenance 
xemain  with  the  State  inasmuch  as  the  terminal  would  continue  to 
provide  service  to  the  entire  Bay  Region. 

The  Division  of  Bay  Toll  Crossings  will  be  asking  for  permission 
to  proceed  with  Phase  III  -  Disposition,  of  the  California  Toll 
Bridge  Authority,  at  its  meeting  of  September  12,'  1972.  Mayor 
Alioto  will  forward  the  enclosed  letter  to  the  Authority  when 
approval  of  the  Public  Utilities  Commission  has  been  received. 

Enclosed  for  your  information  are  copies  of  the  Summary  and  Tables 
of  Phase  II  of  the  study,  a  proposed  Public  Utilities  Commission 
Resolution,  a  copy  of  the  Board  of  Supervisors  Resolution  413-72, 
and  a  draft  of  Mayor  Alioto' s  letter. 


cc:     Mayor  Joseph  L.  Alioto 

Members,  Public  Utilities  Commission 
John  M.  Christensen,  Jr.%' 
John  M.  Woods 
Allan  B.  Jacobs 
S.  Myron  Tatar ian 

E.  R.  Foley,  Division  of  Bay  Toll  Crossings 
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SUMMARY  TABLE  k 
TRANS  BAY  TERMINAL 
NON-QUANTIFIABLE  LOCAL  COMMUNITY  BENEFITS 


CONCEPT 
2 


CONCEPT 
5 


CONCEPT 
10 


CONCEPT 
20 


Prov i des  Trans  i  t 
Termi  nal 


MODERATE  SUBSTANTIAL 


MINIMAL 


MINIMAL 


Provides  Parking 


MINIMAL 


MODERATE  SUBSTANTIAL 


MINIMAL 


Relieves  Development  Pressures 

on  Areas  Less  Suitable  for  High-Rise 

Development  *  MINIMAL        SUBSTANTIAL    SUBSTANTIAL  SUBSTANTIAL 


Maximizes  Benefits  from 

Exi s  t  i  ng  Pub  1 i  c 

Investment  **  MODERATE 


SUBSTANTIAL  MINIMAL 


MINIMAL 


*  Based  on  Consultant  and  local  agency  conclusions  related  to  factors 
such  as  conflicts  with  existing  development,  access,  urban  design, 
amenity  levels  and  availability  of  public  and  private  services. 

**  Existing  public  investments   include  local  street  capacities,  BART 
public  utilities  and  facilities. 
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SUMMARY  TABLE  5 
TRANS BAY  TERMINAL 
IMPLEMENTATION  COMPLEXITY 


CONCEPT 
2 


Requires  high  share  of 
avai lable  market 


support. 


MINIMAL 


CONCEPT 
5 


MODERATE 


Requires  developer  and/or 
financial  partner  with  unusual 
degree  of  expertise  and  financial 
capacity.  MINIMAL  SUBSTANTIAL 


Requires  cooperation/action/ 
approvals  by  other  public 
agencies.  MINIMAL 

Requires  new  legislation, 
procedures,  entrepreneurial 
efforts  on  the  part  of  the 
Di v i s ion  of  Bay  Tol 1 
Crossings.  MINIMAL 


CONCEPT 
10 


MODERATE 


CONCEPT 
20 


MODERATE 


MODERATE 


SUBSTANT I AL    SUBSTANT I AL 


MINIMAL 


MODERATE 


SUBSTANTIAL  MODERATE 


MINIMAL 
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DRAFT 


The  Honorable  Frank  J.  Walton 
Chairman 

California  Toll  Bridge  Authority 
1120  N  Street 

Sacramento,  California  95814 
Dear  Chairman  Walton: 

Members  of  my  staff  have  reported  quite  favorably  on  your 
consultant's  proposal  to  construct  a  new  major  Metropolitan 
Transportation  Terminal  with  accompanying  high-rise  development 
on  the  site  of  the  Transbay  Transit  Terminal  in  San  Francisco. 

By  resolution  the  Board  of  Supervisors  of  the  City  and  County 
of  San  Francisco  has  endorsed  the  concept  of  a  new  Metropolitan 
Transportation  Terminal  with  related  air-rights  development  at 
this  site.     Further,  they  have  requested  me  to  appoint  a  staff 
committee  from  within  the  various  City  Departments  to  assist 
the  State  with  required  City  input  to  the  project,  and  in 
facilitating  its  implementation.     This  committee  will  keep  both 
my  office  and  the  Board  of  Supervisors  fully  informed  of  progress 
made  in  effecting  this  scheme. 

I  would  like  to  extend  a  most  favorable  endorsement  from  the 
Mayor's  office  to  the  timely  and  successful  completion  of  this 
project.     It  will  provide  needed  transit  facilities  for  the 
Bay  Area  and  substantial  benefits  to  the  community  at  large. 
We  appreciate  your  interest  in  assessing  the  desires  of  the 
community  prior  to  reaching  a  decision. 

Very  truly  yours , 


Joseph  L.  Alioto 


MONTHLY  REPORT  FOR  JULY  1972 


SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager  of  Public  Utilities 

FROM;      General  Manager  and  Chief  Engineer 

Water  Supply: 

1.     Rainfall:     No  significant  amount. 

2*     Hetch  Hetchy  water  import:     An  average  of  273-3 
million  gallons  per  day  (MGD)  for  the  month  of 
July. 

3.  Sunol  Valley  Filtration  Plant  treated  20 . 3  MGD . 

4.  Consumption  (MGD  average): 

July  1972    ~    321.1)     0  . 

July  1971    -    311.4)     3.1  per  cent  more 

12  months  preceding 

August  1,  1972    -    255.8)     _  . 

August  1,  1971    -    243.4)     5a  Per  cent  more 

5.  Storage  (million  gallons)  as  of  August  14,  1972 
Alameda  Div. 

197|    "    32s^8)    26#0  per  cent  less 
Peninsula  Div. 

1972    -    18,190)  n 

1971    -    18,238)     °'3  per  cent  less 

Total 

~     t^'nvrl     16 oS  per  cent  less 
1971    -  ^l,0oo) 
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Operations  and  Maintenance 
BARTD 


Church  Street  Station 

The  contract  specifications  for  this  station 
were  received  and  are  being  reviewed  by  our 
Engineering  staff.     The  bids  will  be  opened  on 
August  21,  1972. 

Outer  Market  Street 

All  Water  Department  utility  work  was 
completed  from  Duboce  Avenue  to  17th  Street. 
Work  was  in  conjunction  with  the  re-routing  of 
Municipal  Railway  lines  in  this  area. 

Andrew  S.  Hallidie  Plaza 

A  trench  has  been  excavated  for  a  12-inch 
steel  main  crossing  Eddy  Street. 

Balancing  Reservoir  and  Pumping  Plant  ~  Pulgas  Temple 
Area 


Bids  were  received  during  the  month  for  the  construc- 
tion of  the  Balancing  Reservoir  and  Pumping  Plant. 
Stolte,  Inc.  was  the  low  bidder  in  the  amount  of  $4,614,810* 
Scheduled  construction  time  for  the  project  is  2  years. 

Sewer  Service  Charge 

The  Finance  Committee  of  the  Board  of  Supervisors 
is  still  conducting  hearings  relative  to  amending  the 
Sewer  Service  Charge  Ordinance.     Representatives  of  the 
Water  Department  have  been  in  attendance  at  all  of  the 
hearings.     Any  change  from  the  present  formula  will 
require  additional  programming  and  computer  equipment. 

Bay  Area  Counties  Water  and  Eny:'. ronme ntal  Committee 

Mr.  Frye  and  Mr„  Medbery  met  with  members  of  the 
Bay  Area  Counties  Water  and  Environmental  Committee  on 
July  28 3  at  Pilarcitos,  at  which  time  Mr.  Frye 
described  the  San  Francisco  Water  System  and  discussed 
some  problems  facing  this  Department. 

Finance  Committee,  Board  of  Supervisors 

On  August  9,  Mr.  Frye  and  Mr.  Bardoff  appeared 
before  the  Finance  Committee,  Board  of  Supervisors 
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to  discuss  our  Supplemental  Appropriation,  including 
$230,000  for  temporary  pipeline  relocation  and 
replacement  necessitated  by  the  Yerba  Buena  Develop- 
ment in  Howard  Street  between  3rd  and  4th  Streets, 
and  $20,000  for  the  repair  of  Pilarcitos  Flume, 

The  Finance  Committee  approved  both  items  but 
held  the  Yerba  Buena  Project  pending  assurance  that 
these  funds  would  be  reimbursed  from  the  Yerba  Buena 
Bond  Funds.    Mr.  Mellon  has  furnished  this  assurance 
to  the  Chairman  of  the  Finance  Committee. 

Regional  Services  Committee 

Mr,  Frye,  Mr.  Medbery,  and  other  Department 
representatives  attended  the  Regional  Services  Committee 
meeting  on  the  evening  of  August  10  at  Pilarcitos,  at 
which  principal  department  heads  of  the  Bay  Counties 
were  guests. 


Water  Sales: 


Total  Collections 


July  July 

1972  1971  Decrease 

$  2,610,164  $  2,715,940  $105,776 

Net  Paying  Sales 

Fiscal  Year  Fiscal  Year 

1972-73  to  1971-72  to 

July  31  July  31  Increase 

$  2,498,410  $  2,478,586                           $  19,824 

Leases  and  Permits 

Rents  for  the  month  of  June  included: 

Santa  Clara  Sand  and  Gravel  $  6,940 

Crystal  Springs  Golf  Course  62100 

Continuing  Programs: 

Safety 

Vehicular  Inspections 


Routine  10, 000-mile  inspections  were  conducted 
on  16  vehicles. 


Vehicular  Accident  Rate 


During  the  month  of  July  there  were  seven 
accidents  in  two  of  which  the  Department  driver 
was  at  fault.    There  are  a  total  of  19  accidents 
for  the  calendar  year* 

Industrial  Accident  Rate 

There  were  9  lost  time  injuries  in  July  for 
a  total  of  21  for  the  calendar  year. 

Service  Renewals: 

July 
1972 


Replacement  of  old, 
corroded,  or  undersized 

piping  206 
Meter  Repairs 

July 
1972 

CDD  -  all  sizes  334 
Peninsula  (inspected  and 

repaired  as  needed)  12 
Contract  Program 

1,  1-1/2,  and  2-inch  0 
Flushing 

Area  flushing  was  performed  in  the  University  Mound 
Pressure  Zone  in  the  Visitacion  Valley  and  Bayview 
Districts,  bounded  roughly  by  Geneva  Avenue  to  Army 
Street  and  Pasadena  to  Fitch  Street. 

June  Fiscal 
1972  Year 

Mains  (all  sizes) 

in  linear  feet  182,400  182, 400 


Fiscal 
Year 


206 

Fiscal 

Year 

384 
12 

0 


Number  of  individual 
flushings  to  correct 
objectionable  condition 


16 


16 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

SPECIAL  MEETING 
Room  2  82,  City  Hall 
3;00  p.m. 

September  6,  1972 


COMMISSIONERS 
Marvin  E,  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  We It on  Flynn 
Louis  A.  Petri 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Far re 11 


SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-161 


Call  to  Order: 


3:00  p.m. 


Present : 


Commissioners  Marvin  E.  Cardoza,  Oliver  M. 
Rousseau,  H.  Welton  Flynn,  Louis  A,  Petri 


Absent : 


Commissioner  Joseph  J.  Diviny 


Purpose  of  Meeting:  To  consider  staff  recommendations  affecting 

schedule  changes  on  certain  Municipal  Railway 
lines . 


Commission  President  Cardoza  called  the  meeting  to  order.  He 
explained  the  purpose  of  the  meeting  and  requested  Mr.  John  C. 
Farrell,  Secretary  and  Assistant  General  Manager  to  report  on 
steps  taken  by  the  Commission  staff  to  meet  the  legal  requirements 
of  public  notice  for  the  special  meeting. 

Mr.  Farrell  stated  that  this  special  meeting  has  been  called  by  the 
President  of  the  Commission  Mr.  Marvin  E.  Cardoza,  and  explained  the 
purpose  of  the  meeting.     He  also  stated  that  the  schedule  changes 
were  announced  by  Municipal  Railway  management  in  a  general  sign-up 
of  transit  operators  for  new  working  schedules  which  were  to  be 
effective  September  3,  1972. 

The  schedule  changes  are  on  lines  which  were  affected  by  previous 
actions  of  the  Commission  and  the  Board  of  Supervisors ,  including 
the  substitution  of  trolley  coaches  for  diesel  coaches  on  the  Sutter- 
Post  corridor  lines  1,  3  and  4. 

Mr.  Farrell  stated  that  notices  for  this  special  meeting  have  been 
mailed  to  the  Commissioners  and  the  news  media  by  Special  Delivery 
and  by  Certified  Mail,  and  have  been  sent  to  other  interested 
parties,  and  the  current  mailing  list  of  about  150  persons  and  organ- 
izations . 

Mr.  John  M.  Woods,  General  Manager  of  Municipal  Railway,  explained 
the  details  of  the  schedule  changes  for  each  line  for  weekdays, 
Saturdays,  and  Sundays;  and  also  Owl  Service  of  same. 

Mr.  Woods  said  schedules  have  been  unchanged  for  many  years.  Recent- 
ly it  has  become  difficult  to  get  vehicles  out  because  of  equipment 
shortage  resulting  in  gaps  in  service. 

Commissioner  H.  Welton  Flynn  asked  Mr.  Woods  if,  out  of  the  66  lines, 
were  17  lines  affected  by  adjustments,  and  Mr.  Woods  stated  that  this 
was  correct,  leaving  the  other  49  lines  unaffected.     This  figure 
includes  the  cable  car  lines . 

Commissioner  Flynn  asked  if  everyone  wishing  to  speak  had  filled 
out  a  card  and  how  many  cards  we  had  before  getting  started. 

Mr.  John  C.  Farrell,  Secretary  of  the  Commission,  replied  that  he 
had  eleven  signed  cards. 

Commissioner  Flynn  requested  the  audience  be  polled  as  to  number 
present.  Mr.  Woods  counted  the  audience  and  found  the  figure  as 
being  45  people  present  excluding  press  and  city  employees. 

President  Cardoza  opened  the  meeting  to  comments  from  those  in 
attendance  who  wished  to  speak,  limiting  each  speaker  to  three 
minutes . 
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SPEAKERS  in  opposition  of  Municipal  Railway  Service  Adjustments; 


REPRESENTING 


Dennis  L.  Kent,  615  Union  St.,  #52 
Joseph  Granatier,  207  Arleta  Avenue 
Gary  Marsh,  249  Corbett  Avenue 

Alexander  Ricca,  1207  DeHaro  Street 
Austin  E.  Howard,  2 2 10-2 8th  Avenue 

Harry  Siitonen,  3884-22nd  Street 
John  Squire,  25  Taylor  Street 

R.  S.  Baird,  1095  Market  Street 

Tom  Brown,  45  Henry  Street 

Walter  J.  O'Donnell,  55-5th  Street 


Myself 
Myself 

San  Francisco  Tomorrow 


Parkside  District  Improve- 
ment Club 

San  Francisco  Socialists 

Transport  Workers  Union, 
Local  2 50 A 

Neighborhood  Legal  Assis- 
tance Foundation 

Bay  Guardian 

Self  Help  for  the  Aging 


SPEAKER  advocating  Municipal  Railway  Service  Adjustments 

REPRESENTING 


Michael  B.  Wilmar,  275  Liberty  St.,  #6  Myself 


The  first  speaker,  Dennis  Kent,  suggested  the  Public  Utilities 
Commission  form  a  citizens1  advisory  committee  on  the  Municipal 
Railway,  having  as  its  goal  the  expansion  of  Muni  service.  Some 
of  the  other  speakers  picked  up  the  idea,  suggesting  such  a 
committee  could  keep  the  public  informed  and  study  such  matters 
as  increasing  Muni  efficiency  by  separating  bus  and  streetcar 
lanes  from  other  traffic — as  also  urged  by  Gary  Marsh  of  San 
Francisco  Tomorrow  later  in  the  meeting. 

Only  one  speaker,  Michael  Wilmar,  advocated  the  Muni  cutbacks. 
He  reasoned  that  "jurisdiction  of  the  Muni  should  be  taken  away 
from  the  PUC,  and  further  cuts  in  service  would  aid  this  process." 
The  PUC,  Michael  Wilmar  said,  is  "the  only  public  body  I  know  of 
that  favors  cutting  public  transportation . " 

Mr.  John  C.  Farrell  read  into  the  record  the  following  communica- 
tions received  opposing  the  Municipal  Railway  Service  Adjustments: 

Tom  Rickert,  Coordinator  for  SPEAK 

Mrs.  Ethel  Laub,  Secty.,  Richmond  Environment  Action,  360-18th 
Avenue,  San  Francisco 
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A  letter  received  from  Tony  G.  Boyd  of  Taraval-Parkside  Merchants 
Association,  Inc.,  of  1116  Taraval  Street,  San  Francisco,  was  read 
into  the  record  by  John  C.  Farrell,  which  was  in  opposition  to  Muni 
cutbacks  affecting  the  "L"  streetcar  line. 

Another  letter  was  also  received  from  Joseph  Balanesi,  Jr.,  of 
the  Parkside  District  Improvement  Club,  Inc.,  of  38th  Avenue  and 
Taraval  Street,  San  Francisco,  in  opposition  to  Muni  cutbacks 
regarding  the  "L"  line. 

Discussion  with  the  Commission  and  Mr.  Woods  with  Mr.  R.  S.  Baird 
as  to  copy  of  the  traffic  checks  being  made  public  document,  whereby 
Mr.  Woods  stated  the  public  may  look  at  them  at  any  time. 

Question  was  brought  up  as  to  what  impact  BART  would  have  on 
Municipal  Railways  operation  in  the  Mission  Corridor.     This  matter 
is  being  studied  by  DeLeuw  Cather  &  Company,  Engineers  and  Planners. 

Mr.  Woods  discussed  with  the  Commission  the  anticipated  cutbacks 
would  reduce  Municipal  Railway  service  by  68,000  hours  per  year 
(Or  two  and  a  half  per  cent  of  the  total)   and  reduce  service  on 
six  bus  lines  and  all  streetcar  lines*    Mr.  Woods  estimated  these 
cuts  would  save  the  Municipal  Railway  $800,000.     This  amount  was 
questioned  by  Commissioner  Flynn,  who  suggested  the  savings  does 
not  reflect  the  loss  in  revenue  Municipal  Railway  would  experience 
from  the  reduced  service. 

Commissioner  Flynh  stated  he  has  not  seen  any  traffic  counts. 
Mr.  Woods  then  explained  historically  that  Municipal  Railway  never 
submitted  prbposed  traffic  counts  to  any  Commission  in  the  past 
but  were  done  administratively  for  scheduling  purposes. 

Mr.  O'Donnell,  Self  Kelp  for  the  Aging,  raised  a  question  as  to  amount 
of  gas  tax  money  coming  from  Senate  Bill  325  which  was  up  to  the 
Board  of  Supervisors  this  same  afternoon. 

Mr.  John  Farrell  stated  that  this  matter  is  before  the  Finance 
Committee  today  and  that  a  total  of  approximately  $6  million  in 
funds  is  estimated  this  fiscal  year  for  the  Bay  Area  Counties. 

Mr.  John  Squire,  President  of  the  Transport  Workers  Union,  suggested 
that  in  order  to  give  real  transportation  service  to  the  public, 
that  the  Commission  should  pass  a  resolution  rejecting  schedule 
changes  now  and  in  the  future.     Also,  that  a  special  resolution  be 
passed  to  adopt  free  transportation  which  would  be  real  service  to 
the  people. 

Commissioner  Flynn  motioned  that  the  matter  before  the  Commission 
be  taken  under  submission  and  be  calendared  for  rehearing  at  a 
later  date.     Commissioner  Petri  seconded  the  motion. 

President  Cardoza  stated  that  roll  call  be  taken  and  that  the 
matter  be  rescheduled  as  soon  as  possible. 


****** 


ROLL  CALL: 

All  Commissioners  passed. 
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****** 


THEREUPON  THE  MEETING  ADJOURNED. 


John  C.  Farrell 
Secretary  and  Assistant 
General  Manager 
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MARVIN  E.  CARDOZA 
PRESIDENT 

OLIVER  M.  ROUSSEAU 
VICE  PRESIDENT 

JOSEPH  J.  DIVINY 
H.  WELTON  FLYNN 
LOUIS  A.  PETRI 


Public  Utilities  Commission 

city  and  county  of  san  francisco 

JOSEPH    L.   ALIOTO.  Mayor 

287  CITY  HALL 
SAN   FRANCISCO,   CALIFORNIA  94102 
558-4986 


NOTICE  OF  SPECIAL  MEETING 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 

JOHN  C.  FARRELL 
SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 


The  San  Francisco  Public  Utilities  Commission  will 
consider  staff  recommendations  affecting  schedules  on 
certain  Municipal  Railway  lines  at  a  special  meeting 
on  Wednesday,  September  6,  19  72. 

The  meeting  will  be  held  at  3- 00  p.m.  in  Room  282,  City 
Hall,  San  Francisco. 

Approvals  requested  include  schedule  changes  required 
to  implement  actions  approved  by  the  Public  Utilities 
Commission  and  the  Board  of  Supervisors  with  respect  to 
reinstating  electric  trolley  coach  service  in  the 
Sutter-Post  transit  corridor  with  the  1  CALIFORNIA, 
3  JACKSON,  and  4  SUTTER  lines?  abandonment  of  the  after- 
midnight   ("owl")  portion  of  service  on  the  13  ELLSWORTH 
line?  and  combining  the  13  ELLSWORTH  and  27  NOE  lines 
nights  and  weekends . 

Additionally,  it  has  been  proposed  to  alter  scheduled 
headways  on  the  five  streetcar  lines  to  reflect  changed 
service  demands  as  determined  by  recent  traffic  checks, 
as  follows? 

J  CHURCH,   K  INGLE SIDE ,  L  TARAVAL,  M  OCEAN  VIEW, 
and  N  JUDAH. 

Minor  changes  in  the  scheduling  of  vehicles  on  some 
electric  trolley  coach  lines  will  be  occasioned  by  the 
changing  of  school  hours  at  Galileo  High  School.  It 
will  no  longer  be  necessary  to  "borrow"  operators  from 
the  following  lines  for  school  trip  runs  along  the 
47  POTRERO  line  route: 

6  MASONIC,   7  HAIGHT,   8  MARKET,   9  RICHLAND, 
12  MISSION-OCEAN,   14  MISSION,  and  47  POTRERO. 


MUNICIPAL  RAILWAY 


HETCH    HETCHY  PROJECT 


WATER  DEPARTMENT 
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The  22  FILLMORE  line  will  reflect  scheduled  headway 
changes  as  approved  earlier  this  year  following 
Federal  arbitration  hearings  involving  the  Municipal 
Railway  and  Local  2 50 -A  of  the  Transport  Workers 
Union. 

Scheduled  headway  changes  have  also  been  proposed 
for  the  2  CLEMENT  motor  coach  line. 


yjohn  Co  Farrell 
'Secretary  and  Assistant 
General  Manager 


August  31,  1972 


MEMORANDUM 


September  1,  1972 


TO:        Members,  Public  Utilities  Commission 
Marvin  E.  Cardoza ,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Welton  Flynn 
Louis  A.  Petri 

FROM:     John  C.  Farrell,  Acting  General  Manager  of 
Public  Utilities 

SUBJECT:        Municipal  Railway  schedule  changes 


In  Audust  1972,  management  of  the  Municipal  Railway 
announced  a  general  signup  of  transit  operators  for  new 
working  schedules  effective  September  3,  1972.  Included 
in  the  general  signup  tables  were  schedule  changes  in  the 
following  operations : 

Schedule  changes  required  to  implement  actions  by  the 
Public  Utilities  Commission  and  the  Board  of  Supervisors 
with  respect  to  reinstating  electric  trolley  coach 
service  in  the  Sutter-Post  transit  corridor  with  the 
1  California,   3  Jackson,  and  4  Sutter  lines?  abandonment 
of  the  after  midnight  portion  of  service  on  the  13 
Ellsworth  line;  and  combining  the  13  Ellsworth  and  27 
noe  lines  nights  and  weekends. 

Additionally,  it  has  been  proposed  to  alter  scheduled 
headways  on  the  five  streetcar  lines  to  reflect  changed 
service  demands  as  determined  by  recent  traffic  checks 
as  follows: 

J  Church,  k  Ingleside,  L  Taraval ,  M  Ocean  View, 
and  N  Judah. 
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Minor  changes  in  the  scheduling  of  vehicles  on  some 
electric  trolley  coach  lines  wili  be  occasioned  by  the 
changing  of  school  hours  at  Galileo  High  School.  It 
will  no  longer  be  necessary  to  "borrow"  operators  from 
the  following  lines  for  school  trip  runs  along  the 
47  Potrero  line  route: 

6  Masonic,  7  Haight,  8  Market,  9  Richland, 
12  Mission-Ocean,  14  Mission,  and  47  Potrero. 

The  22  Fillmore  line  will  reflect  scheduled  headway 
changes  as  approved  earlier  this  year  following  arbitra- 
tion hearings  involving  the  Municipal  Railway  and  Local 
250-A  of  the  Transport  Workers  Union. 

Scheduled  headway  changes  have  also  been  proposed  for  the 
2  Clement  motor  coach  line. 

The  attached  tables  list  schedule  changes  as  recommended 
by  the  Municipal  Railway. 

On  August  22,  1972,  the  Public  Utilities  Commission,  et 
alr  were  named  as  defendants  in  a  complaint  for  injunction 
relief  and  a  petition  for  writ  of  mandate.     The  plaintiffs 
in  the  case  are  the  Self-Kelp  for  the  Aging  and  Tenants 
Action  Group. 

The  essence  of  the  complaint  is  that  the  plaintiffs  are 
requesting  the  court  to  issue  a  peremptory  writ  of  mandate 
ordering  the  Public  Utilities  Commission  to  review  the 
proposed  schedule  changes  and  ordering  the  Commission, 
if  it  approves  the  changes ,  to  recommend  them  to  the 
Board  of  Supervisors,  upon  the  basis  that  such  changes 
would  constitute  discontinuance  and/or  abandonments  of 
service  within  the  meaning  of  the  Charter,  thus  demanding 
action  upon  such  by  the  Board  of  Supervisors . 
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During  this  period,  however,  Marvin  E.  Cardoza , 
President  of  the  Public  Utilities  Commission ,  stated  that 
the  members  of  the  Commission  wished  to  review  the 
proposed  changes  and  directed  that  a  special  meeting  be 
scheduled  for  that  purpose. 

Subsequently,  a  court  hearing  on  this  matter  was  scheduled 
for  Friday,  September  1,  but  has  been  postponed  one  week 
on  the  advice  of  Public  Utilities  Counsel  pending  the 
outcome  of  the  Public  Utilities  Commission  review. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


WHEREAS ,  The  Public  Utilities  Commission  by 
Resolution  No.  72-0202  dated  July  11,  1972,  has  approved 
the  trolley  coach  substitution  for  diesel  motor  coaches 
on  lines  1  California,  3  Jackson,  and  4  Sutter?  and 

WHEREAS,  The  Public  Utilities  Commission  by 
Resolution  No.  72-0203  dated  July  11,  1972,  has  approved 
various  route  changes  on  lines  15  Third/Kearny  and  42  Third/ 
Evans  ?  and 

WHEREAS ,  The  Public  Utilities  Commission  by 
Resolution  Mo.  72-0205  dated  July  11,  1972,  has  approved 
abandonments  of  service  on  certain  streets  on  line  13 
Ellsworth  and  consolidation  of  transit  lines  in  certain 
areas  on  line    13  Ellsworth,  line  23  Crescent,  and  line 
27  ?<Joe?  and 

WHEREAS,  The  Board  of  Supervisors  after  reviewing 
the  changes  approved  by  the  Public  Utilities  Commission 
Resolutions  No's.  72-0202,  72-0203,  and  72-0205,  have  not 
disapproved  the  Commission's  actions?  and 

WHEREAS ,  Recent  investigations  have  been  made 
of  the  transit  service  scheduling  and  certain  schedule 
changes  are  recommended?  and 

WHEREAS,  Recent  passenger  checks  and  cash 
collection  counts  have  been  made  with  the  results 
indicating  that  certain  service  changes  appear  to  be 
required  in  keeping  with  good  transit  practice?  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the 
schedule  changes  as  detailed  in  the  "Analysis  of 
Schedules  dated  August  1972, '  obtained  from  the  Municipal 
Railway  Schedule  and  Traffic  Division,  a  cony  of  which 
is  attached  and  is  on  file  in  the  office  of  this 
Commission. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissi* 
at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


* 


m 

August  19  72 


MUNICIPAL  RAILWAY 
SCHEDULE  AND  TRAFFIC  DIVISION 

Analysis  of  Schedules 


Headway  Changes 


WEEKDAYS 


Trolley  Coach  Lines 

7-9  a.m.     Midday       4-6  p.m. 


1  CALIFORNIA— 4  SUTTER 
Present  headways 

(using  buses) 
Proposed  headways 

(using  trolley  coaches) 

3  SUTTER 
Present 
Proposed 

22  FILLMORE 
Present 
Proposed 

47  POTRERO 
Present 
Proposed 


3-  1/2 

4-  1/2 


8-1/2 
9 


3 

3-1/2 


2-1/2 
3 


7 

8-1/2 


7 

8-1/2 


4 
5 


4 

5 


6 

6-1/2 


3-  1/2 

4-  1/2 


3-1/2 
4 


Night 

15 
18 


9 

10-1/2 


13-1/2 
13-1/2 


Motor  Coach  Line 


2  CLEMENT 
Present 
Proposed 


— UN  CHANGE  D- 


15 
18 


-more- 


-    2  - 


Streetcar  Lines 


7-9  a.m.     Midday      4-6  p.m.  Night 


J  CHURCH 
Present 
Proposed 

K  INGLE SIDE 
Present 
Proposed 

L  TARAVAL 
Present 
Proposed 

M  OCEAN  VIEW 
Present 
Proposed 

N  JUDAH 
Present 
Proposed 


5 

5-1/2 


5 

5-1/2 


4 

4-1/2 


8 
8 


3-1/2 
4 


7 

8-1/2 


7 

8-1/2 


7-1/2 
9-1/2 


7-  1/2 

8-  1/2 


5 

6-1/2 


6 
7 


5-  1/2 

6-  1/2 


4-1/2 
5 


7 
6 


4 

4-1/2 


13-1/2 
13-1/2 


14 
15 


13-1/2 
13-1/2 


12 

11-1/2 


SATURDAYS 


Trolley  Coach  Line 


22  FILLMORE 

Present  7  7  6-1/2  9-1/2 

Proponed  8  7-1/2  7-1/2  10 


-  more 


-     3  - 


Streetcar  Lines 

7-9  a.m.     Midday      4-6  p.m 


Night 


J  CHURCH 
Present 
Proposed 

K  INGLESIDE 
Present 
Proposed 

L  TARAVAL 
Present 
Proposed 

M  OCEAN  VIEW 
Present 
Proposed 

N  JUDAH 
Present 
Proposed 


13 
18 


11 
12 


11 
13 


15 
17 


9 
9 


14 
17 


11 
11 


11 
11 


15 
16 


8 

8-1/2 


14 
15 


11 
11 


11 
10 


15 
16 


8 

8-1/2 


20 
20 


20 
20 


20 
20 


20 
20 


SUNDAYS 


Trolley  Coach  Line 


22  FILLMORE 
Present 
Proposed 


8-1/2 
8-1/2 


7 

8 


7 
8 


9 

10-1/2 


-  more  - 


t 


-     4  - 


Streetcar  Lines 


7-9  a.m.     Midday      4-6  p.m. 


Night 


J  CHURCH 
Present 
Proposed 

K  INGLES IDE 
Present 
Proposed 

L  TARAVAL 
Present 
Proposed 

N  JUDAH 
Present 
Proposed 


20 
20 


20 
20 


20 
20 


16 
16 


16 
17 


11-1/2 
13 


11-1/2 
13 


12-1/2 
14-1/2 


16 
17 


11-1/2 
13 


11-1/2 
13 


12-1/2 
14-1/2 


20 
20 


20 
20 


20 
20 


20 
20 
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MEMORANDUM 


September  6,  1972 


TO:  John  C.  Farrell 

FROM:        James  H.  Leonard 

SUBJECT:        Municipal  Railway  - 

Special  Hearing  on  Municipal  Railway 
Schedule  Changes  


Tom  Rickert,  Coordinator  for  SPEAK ,  called  today  and 
asked  that  the  Public  Utilities  Commission  be  informed  of  his 
organization's  views  regarding  the  subject  matter  on  the  calendar 
of  today's  special  meeting. 

He  explained  that  the  policy  of  SPEAK,  with  a  membership 
including  50  organizations,  places  the  organization  in  direct 
opposition  to  the  Rai lway  proposals,  in  the  absence  of  adequate  time 
for  "mature  public  consideration". 

Mr.  Rickert  stated  that  although  the  meeting  notice  was  mailed 
to  him  last  week,  it  arrived  in  the  mail  this  morning.     This  left 
no  time  to  arrange  for  SPEAK  representation.     He  strongly  urged  that 
the  Commission  not  take  final  action  today. 

He  stated  that  SPEAK ' s  "self-interest"  is  in  the  L  TARAVAL  and 
N  JUDAH  Lines.     He  asked  in  very  strong  terms  that  no  final  decision 
be  made  toward  decreasing  service  on  the  streetcar  lines  until  the 
public  is  given  an  opportunity  to  review  the  situation  on  the  basis 
of  factual  information  provided  by  Municipal  Railway. 

Mr.  Rickert  said  SPEAK  intends  to  pursue  a  constructive  course 
with  Muni. 

He  said  "we  are  not  looking  for  a  fight  with  Muni;  but  that  is 
what  is  going  to  happen  if  the  Commission  approves  the  items  on  the 
calendar  concerning  the  streetcar  lines". 

He  expressed  SPEAK ' s  position  in  a  strong  and  outspoken  manner 
and  stated  under  present  conditions  proposed  headway  increases  are 
a  "bombshell"  to  the  public. 

JHL : rc 

cc:     Mr.  Tom  Rickert,  Coordinator 
SPEAK 

1329  -  7th  Avenue 
San  Francisco,  Calif,  94122 


September  6,  1972 


MEMORANDUM 
TO:  John  C.  Far re 11 

FROM:  James  H.  Leonard 

SUBJECT:     MR — Schedule  Hearing  3:00  p.m.  today 


Mrs .  Ethel  Laub 
Secretary 

Richmond  Environment  Action 
360  -  18th  Avenue 
San  Francisco,  CA  94118 

This  lady  telephoned  today  and  stated  that  her 
organization  had  learned  of  the  meeting  too  late  to 
appear  and  make  a  presentation.     She  asked  that  her 
comments  be  submitted  to  the  Public  Utilities 
Commission  in  behalf  of  her  organization. 

Mrs.  Laub  stated: 

Richmond  Environment  Action,  composed  of  "2500 
families  and  individuals",  is  on  record  in  opposition 
to  any  cutbacks  in  Municipal  Railway  service.  The 
Public  Utilities  Commission  is  urged  to  consider  this 
matter  "very  carefully  before  you  act  and  force  more 
people  into  their  cars". 

The  RE A,  Mrs.  Laub  stated,  wants  service  increased 
not  reduced. 

"Anyone  caught  downtown  during  the  rush  hour  knows 
that  the  present  bus  service  is  not  sufficient  to 
accommodate  the  crowds.     We  shudder  to  think  what  it 
would  be  like  if  the  service  is  reduced." 
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Taraval-ParlisMe  Merchants 


S! 


J  //  Q>    S^7  Taraval  Street    •    San  Francisco  16,  Calif. 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 
City  Hal  1 

San  Francisco,  Cal ifornia 

Attention  John  C.  Farrell,  Secretary 


Dear  Commissioners: 

The  proposals  to  increase  headways  on  the  Muni  service  vitally  effects 
this  community,  both  commercial  and  residential, 

We  are  opposed  to  increasing  headways  on  any  Muni  service  in  the  Park-side 
District,   including  the  "L"  street  car  line,  and  are  opposed  to  the  elimina- 
tion of  "runs"  which  will   result  therefrom. 

Muni  service  in  this  area  must  be  improved  rather  than  decreased.     in  that 
connection  all  efforts  should  be  directed  to  regularizing  service  so  that 
it  will  be  both  predictable  and  dependable. 


September  6,   1 S 72 


AGENDA  ITEM  OF  SEPTEMBER  6,   1 ??2 
RE:     PUBLIC  MEETING  CONCERNING  HEADWAYS  ON  MUNI 
SERVICE  AS  THEY  RELATE  TO  THE  PARKS  IDE  DISTRICT 


Sincerely  yours, 


TARAVAL -PARKS  IDE  MERCHANTS  ASSN.  INC. 


P  r  e  s  i  fd  e  n  t 


Meets  Second  Friday  Every  Month 

Knights  of  Columbus  Hall    —    38th  Avenue  &  Taraval  Street 

San  Francisco 

September  6,  1372 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 
City  Hall 

San  Francisco,  California 

Attention  John  C.  Ferrell,  Secretary 

RE:  AGENDA  ITEM  OF  SEPTEMBER  6,   1 S72 
PUBLIC  MEETING  CONCERNING  HEADWAYS  ON  MUNI 
SERVICE  AS  THEY  RELATE  TO  THE  PARKS  IDE  DISTRICT 

Dear  Commissioners: 


The  Parkside  District  Improvement  Club,   inc.  believes  that  the  greatest 
need  for  Municipal  Railway  improvement  is  in  the  area  of  the  regularity  and 
predictability  of  service. 

The  proposals  to  increase  headways  in  no  way  achieves  such  improvement,  but 
rather  will  further  decrease  service  because  of  the  elimination  of  "runs" 
which  wi 1 1  necessarily  be  caused  thereby. 

Accordingly,  the  Parkside  District  Improvement  Club  is  opposed  to  increas- 
ing headways  on  Municipal  Railway  lines  which  serve  the  Parkside  District, 
including  the  "L"  street  car  line. 

No  effective  notice  of  your  meeting  or  your  plans  has  been  received  by  this 
Club.     We  believe  that  the  residents  in  the  Parkside  District  who  use  the 
Muni  and  who  are  to  be  served  by  the  Muni  should  be  fully  informed  of  these 
proposals  and  should  be  allowed  to  express  their  informed  opinions  about  them, 


Sincerely  yours, 
^JPARKSj DE  DISTRICT  IMPROVEMENT  CLUB,  INC. 

P  res?  dent 

P.  S.   In  view  of  the  above,   request  is  hereby  made  that  this  item  on  the  agenda 
as  it  affects  headways  and  Muni  service  in  the  Parkside  District  should 
be  continued  until  after  September  8,   1S72,   the  date  of  the  next  general 
meeting  of  this  Improvement  Club. 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m, 

September  12,  1972 


COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Welton  Flynn 
Louis  A.  Petri 


DEPARTMENTS  BUREAUS 

Municipal  Railway  Accounts 

Hetch  Hetchy  Project  Public  Service 

Water  Department  Personnel  &  Safety 

Transportation 

John  D.  Crowley 

GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

John  C.  Farrell 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-166 


Call  to  Order: 


2:30  p.m. 


Present:  Commissioners  Marvin  E.  Cardoza,  Oliver  M. 

Rousseau,  Joseph  J •  Diviny  and  H.  Welton  Flynn 

Absent:  Commissioner  Louis  A.  Petri 

The  minutes  of  the  regular  meeting  of  the  Commission  held  August  22 , 
1972  were  approved. 

RESOLUTION  On  motion  of  Diviny,  seconded  by  Flynn,  the 

NO.  following  resolution  was  adopted: 

72-0283    H  Modification  of  HH  Contract  No.  463— Install 

Underground  Cables,  Mission  Street  -  2nd  to  4th 
Streets;  Abbett  Electric  Corp.,  contractor  - 
$3500  debit 

Vote:    Ayes -Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0284    H  Modification  of  HH  Contract  No.  447 — Installation 

of  Post  Street  Trolley  System;  Abbett  Electric 
Corp.,  contractor  -  $1794  debit 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0285    H  Declaration  of  Emergency  -  Transit  Power  Division 

Railway  Feeder  1471B  -  Claim  against  Pacific  Gas 
&  Electric  Company  for  reimbursement  of  cost  of 
repairs . 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0286    W  Award  of  WD^  Contract  No.  1591— Laying  of  6-Inch 

and  8-Inch  Ductile  Iron  Fire  Mains  in  City 
College  of  San  Francisco  -  Underground  Construc- 
tion Company  of  San  Leandro  -  Amount,  $31,922.00 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0287    W  Award  of  WD  Contract  No.  1575— Laying  of  8-Inch 

Ductile  Iron  Main  in  Army  Street  between  Harrison 
and  Hampshire  Streets  -  Lowrie  Paving  Company,  Inc. 
of  South  San  Francisco  -  Amount,  $29,16  3.00 


72-167 


Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0288    W  Award  of  WD  Contract  No.  1583— Laying  of  12-Inch 

Ductile  Iron  Main  in  La  Salle  Avenue  between 
Mendel 1  and  Cashmere  Streets  -  McGuire  and 
Hester  of  Oakland  -  Amount,  $12,098.00 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  riynn 


On  motion  of  Flynn,  seconded  by  aousseau,  the 
following  resolution  was  adopted: 

72-0289    W  Completion  of  WD  Contract  No.  1537 — Excavation  and 

Repaving  for  Water  Service  Trenches  -  $81,903.00, 
as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0290    W  Bid  Call,  Contract  No.  WD  1547  -  Excavation  and 

and  Repaving  for  Water  Service  Trenches 

Contract  No.  WD  1502 — Laying  of  16-Inch 
Ductile  Iron  Main  in  Valencia  Street 
between  14th  and  Market  Streets 

Contract  No.  WD  1579 — Laying  of  6-Inch 
Ductile  Iron  Main  in  Everson  Street 
South  of  Digby  Street 

- 

Contract  No.  WD  1592 — Rehabilitate 
Trestle  Walkways  on  Bay  Division  Pipe- 
lines No.  1  and  No.  2  between  Newark 
Slough  and  Newark  Valve  House 

Contract  No.  1569 — Laying  of  12-Inch 
Ductile  Iron  and  20 -Inch  Steel  Mains 
in  Fourth,  Folsom,  Main  and  Mission 
Streets 

Vote:     Ayes-Cardcza, v Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0291    W  Settlement  of  claim  in  favor  of  Jackson -Washing- 

ton Corporation  in  amount  of  $675.95 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


72-168 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0292    W  Bid  Call  -  Certain  agricultural  and  grazing 

leases  with  imminent  expiration  dates  -  Alameda 
and  Santa  Clara  Counties 

Vote:    Ayes-Cardoza ,  Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0293    W  Approving  collections  of  claims  for  damages  - 

Water  Department  -  Month  of  August  1972 

Votes    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0294    W  Retirement  -  R.  Dale  Keeley,  Senior  Civil 

Engineer  -  more  than  27  years  of  City  and 
County  Service 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0295    W  Award  of  WD  Contract  No.  1588  -  Laying  of  6-Inch 

Ductile  Iron  Main  in  Octavia  Street  between  Bush 
and  Sutter  Streets  and  Beideman  Street  between 
Ellis  and  O'Parrell  Streets  -  Lowrie  Paving 
Company,  Inc.,  of  South  San  Francisco  -  Amount, 
$10,806.00 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0296    M  Completion  of  MR  Contract  No.  591  and  90  days 

extention  of  time  -Presidio  Building,  convert  a 
portion  of  Bay  No.  3  to  Offices  -  $47,450.00, 
as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0297    M  Settlement  of  litigated  claim  -  City  and  County 

of  San  Francisco  vs.  John  Chester  Lucostic 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


72-169 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 


72-0298  M 


Approving  compromise  settlements  and  collection 
of  damage  claims  -  Month  of  August  1972  - 
Municipal  Railway  -  And  amending  the  portion  of 
Resolution  No.  72-0258  of  August  8,  1972 


Vote :    Ayes-Cardoza , 


Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny, 
following  resolution 


seconded  by  Flynn,  the 
was  adopted : 


72-0299  M 


Approving  payment  of 
Month  of  August  1972 


claims  -  Municipal  Railway 


Vote:  Ayes-Cardoza, 


Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 


72-0284-MR 


Approving  payment  of  claims  against  the  Municipal 
Railway  -  Total  amount,  $188,418.26 


Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


Copies  of  the  above  resolutions  are  on  file  in  the  Office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


Resolution  No.  72-0285 — Declaration  of  Emergency  -  Transit  Power 
Division  -  Railway  Feeder  147 IB. 

Patrick  J.  Phillips,  Assistant  General  Manager  of  Hetch  Hetchy  Water 
and  Power,  stated  that  a  P.G.  &  E.  12,000  volt  cable  fell  on  "N" 
streetcar  trolley  wires  at  Duboce  and  Steiner  Streets  on  August  26, 
1972,  damaging  Railway  feeder  147 IB  which  supplies  600  volts  of  D.C. 
power  to  the  trolley  wires.     The  feeder  cable  must  be  replaced  to 
insure  continued  operation  of  the  UN"  streetcar  line  and  relieve  a 
dangerous  condition.    A  claim  will  be  filed  with  P.G.&  E.  for  reim- 
bursement of  costs. 


Resolution  No.  72-0290 — Bid  Calls,  WD  Contract  No.  1547,  WD  Contract 
No.  1502,  WD  Contract  1579,  WD  Contract  No.  1592,  and  WD  Contract 
1569. 

Upon  completion  of  individual  explanations  of  each  of  the  above  five 
bid  calls,  Commissioner  Rousseau  requested  that  estimated  costs  of 
projects  be  eliminated  entirely  from  the  calendar. 


****** 


****** 


72-170 


William  F.  Bourne,  Utilities  Counsel,  stated  that  the  Commission 
previously  decided  that  approximate  cost  estimates  be  shown.  An- 
other Commission  action  would  be  required  if  a  change  were  desired. 
John  C.  Farrell,  Secretary  and  Assistant  General  Manager,  explained 
that  the  Commission  had  decided  that  cost  range  estimates  be  used, 
as  suggested  by  commissioner  Petri.     Since  Commissioner  Petri  was 
absent  from  this  meeting.  Commission  President  Cardoza  suggested 
that  action  be  deferred  until  a  later  date  when  all  Commissioners 
were  present. 

****** 

Resolution  No.  72-0294 — Retirement  of  R.  Dale  Keeley,  Senior  Civil 
Engineer. 

Mr.  Arthur  H.  Frye,  Jr.,  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  water  Department,  stated  that  Mr.  Keeley  was  present 
at  this  meeting,  whereby  President  Cardoza  commended  Mr.  Keeley 
upon  his  more  than  27  years  of  service  with  the  City  and  County  of 
San  Francisco,  thanking  him  for  a  job  well  done. 

The  Secretary  read  the  special  resolution  which  will  be  sent  to  Mr. 
Keeley. 

****** 

Resolution  Nos.  72-0299  and  72-0284-MR — approving  payment  of  claims, 
Revolving  Fund,   $17,224.81  and  $188,418.26. 

Upon  the  request  of  President  Cardoza,  John  M.  Christensen,  Jr., 
Assistant  General  Manager  for  Finance,  gave  a  brief  summary  of  claim 
payments  to  fiscal  year  197  2. 

****** 

President  Cardoza  stated  that  he,  along  with  James  J.  Finn,  Director 
of  Transportation,  and  John  M.  Woods,  Municipal  Railway  General 
Manager,  attended  BART  opening  ceremonies  and  enjoyed  the  inaugural 
ride  from  Lake  Merritt  to  Fremont. 

John  M.  Woods  stated  that  only  one  minor  difficulty  developed  in  the 
signal  system,  and  was  corrected  manually.    All-in-all,  he  said,  it 
was  a  very  good  ride. 

James  H.  Leonard,  Assistant  to  the  General  Manager,  asked  as  to  the 
extent  of  exterior  noise. 

Mr.  Woods  stated  that  no  noise  from  passing  vehicles  was  evident. 
There  was  no  opportunity  to  check  exterior  noise. 

Commission  President  Cardoza  added  that  the  acceleration  was  very 
good — beginning  speed  to  maximum  speed  in  short  time. 

Commissioner  Flynn  wished  to  know  more  about  the  one-man  cab.  The 
emergency  equipment  usage  was  explained  by  Commission  President 
Cardoza. 

****** 

COMMUNICATIONS ; 
None 

****** 


72-171 


ROLL  CALL; 

All  Commissioners  passed, 
THEREUPON  THE  MEETING  ADJOURNED. 

/     John  C.  Far re 11 
(     / Secretary  and  Assistant 
^ — '    General  Manager 


72-172 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No:_  1  


RESOLVED,  That  this  Commission  approves  a  debit  Modification 
in  amount  of  $3500  to  provide  funds  for  additional  work  to  repair 
existing  conduit  on  Mission  Street,  as  set  forth  in  Modification 
No.  1  to  Contract  No,  HH  463,  Install  Underground  Cables,  Mission 
Street  -  2nd  to  4th  Streets. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTWBFR  1  2  1972 

at  its  meeting  of.  0Lr   ^  a 


17  ^4/^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF 
RESOLUTION  No. 


DF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission  approves  a  debit  Modification 
in  the  amount  of  $1794.00  to  provide  funds  for  additional  work  to 
revise  the  overhead  line  special  work  at  the  intersection  of  Post 
and  Kearny  Streets,  as  set  forth  in  Modification  No.  3  to  Contract 
No..  HH  447,  Installation  of  Post  Street  Trolley  System. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  SFPTF^PER  \  2  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No   


WHEREAS,  a  12,000  volt  P.G.&  E.  cable  fell  on  the  "N"  Streetcar 
Line  trolley  wires  at  Duboce  and  Steiner  Streets;  and 

WHEREAS,  the  excessive  voltage  damaged  railway  feeder  147 IB  which 
supplies  600  volt  d-c  current  to  the  trolley  wires;  and 

WHEREAS,  the  feeder  cable  must  be  replaced  as  soon  as  possible 
to  insure  continued  operation  of  the  "N"  Streetcar  Line;  and 

WHEREAS,  a  claim  will  be  made  against  the  Pacific  Gas  and  Electric 
Company  for  cost  of  repairs;  now,  therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission  in 
accordance  with  the  provisions  of  Section  6.30  of  the  Administrative  Code 
of  the  City  and  County  of  San  Francisco,  hereby  finds  and  declares  the 
existence  of  an  emergency  and  directs  the  General  Manager  of  Public  Utilities 
to  effect  such  emergency  repairs  in  the  most  expeditious  manner;  and  be  it 
further 

RESOLVED,  That  the  Controller  be  and  he  is  hereby  requested  to 
transfer  funds  in  the  amount  of  $20,000  from  Appropriation  0.756.000.000 
Reconstruction  and  Replacement  -  Unallocated  to  Appropriation  2.756.719.000  - 
Emergency  Repairs  -  Railway  Feeder  No.  147 IB  to  provide  for  the  payment  of 
the  emergency  services  necessary. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTtwiBtK  1  2  1972 


at  its  meeting  of._ 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OJf  SAN  g|Al|CJLSCp 
RESOLUTION  No   


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.  1591  -  Laying  of  6-Inch  and  8-Inch 
Ductile  Iron  Fire  Mains  in  City  College 
of  San  Francisco  -  to  Underground  Con- 
struction Company,  Inc.  in  the  net 
amount  of  $31,922.00,  and  all  other  bids 
for  the  above  described  work  are  hereby 
rejected. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTEMBER  1  2  7972  M      .  „  *-4 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED 3  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department  Contract 
No.  1575  -  Laying  of  8-Inch  Ductile 
Iron  Main  in  Army  Street  between 
Harrison  and  Hampshire  Streets  -  to 
Lowrie  Paving  Co . ,  Inc .  in  the  net 
amount  of  $29,163.00,  and  all  other 
bids  for  the  above  described  work  are 
hereby  rejected. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

*  «,  »e«ing  at        SEPTEMBER  1  2  1972 


Secretary  and  Assistant  General  Manager 


[ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANC Ja.CC 

§ij  #=59      fy_  g-*  g^, 


RESOLUTION  No. 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department  Contract 
No.  1583  -  Laying  of  12-Inch  Ductile 
Iron  Main  In  La  Salle  Avenue  between 
Mendell  and  Cashmere  Streets  -  to 
McGuire  and  Hester,  in  the  net  amount  of 
$12,098.00,  and  all  other  bids  for  the 
above  described  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  


Sec'-ct>.ry  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $1,958.90; 
approves  Final  Payment  in  the  amount  of 
$17,362.75,  in  favor  of  Lowrie  Paving 
Company,  Inc.  under  Water  Department 
Contract  No.  1537,  Excavation  and 
Repaving  for  Water  Service  Trenches. 


■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,    t  SEPTEMBER  1 2  1972 

at  %ts  meeting  of.  f\    K^f 


retary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF^N  FT^ANC^CQ 
RESOLUTION  No  . 


RESOLVED.  That  this  Commission  approves  the 
plans  and  specifications ,  and  hereby  authorizes  Bid  Call 
as  follows : 

WD  Contract  No.  1547 — Excavation  and  Repaving  for  Water 
Service  Trenches 

WD  Contract  No.  1502 — Laying  of  16-Inch  Ductile  Iron  Main 

in  Valencia  Street  between  14th  and  Market  Streets 

■ 

WD  Contract  No.  1579 — Laying  of  6-Inch  Ductile  Iron  Main 
in  Everson  Street  South  of  Digby  Street 

WD  Contract  No.  1569 — Laying  of  12-Inch  Ductile  Iron  and  20-Inch 
Steel  Mains  in  Fourth ,  Folsom,  Main  and  Mission  Streets 

WD  Contract  No.  159 2 --Rehabilitate  Trestle  Walkways  on  Bay 
Division  Pipelines  No.  1  and  No.  2  between  Newark  Slough 
and  Newark  Valve  House 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  September  12 ,  1972  n  M  a 


Sec/etary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  _  


RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and  Chief 
Engineer,  San  Francisco  Water  Department,  and  the  City  Attorney, 
this  Commission  approves  and  hereby  requests  the  Controller 
to  draw  warrant  in  favor  of  JACKSON-WASHINGTON  CORPORATION, 
doing  business  as  HOLIDAY  LODGE  in  the  amount  of  $675.95, 
in  settlement  of  claim  against  the  SAN  FRANCISCO  WATER 
DEPARTMENT,  arising  from  damage  to  claimant's  property  on 
June  18,  1972,  at  1901  Van  Ness  Avenue,  San  Francisco, 
California. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ».    |  SEPTEMBER  1  2  1972       f)  a        ft  w 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.    !  !  


RESOLVED,  That  this  Commission  hereby 
authorizes  the  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department  to  invite 
written  and/or  oral  bids  by  the  most  expeditious 
means  for  the  leasing  of  agricultural  and  grazing 
lands  in  Alameda    and  Santa  Clara  Counties;  and 

BE  IT  FURTHER  RESOLVED,   that  the  award 
of  all  leases  as  a  result  thereof  shall  be  subject 
to  approval  by  this  Commission. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEP  I  EMBER  O  1972. 


at  its  meeting  of- 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION!  No   


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  August  1972,  of  claims  for  damages 
which  the  San  Francisco  Water  Department  has  against 
miscellaneous  debtors  in  the  amounts  of  $1,021.11  for 
claims  paid  in  full  and  $50.00  for  partial  payments,  for 
a  total  of  $1,071.11,  per  list  dated  August  31,  1972. 

■ 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEWWER  ■  1  2  1972 

at  its  meeting  oj._  /"v  .    

fefo  itf  <J<MAjUJI — 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

C3TY  AND  COUNTY  OF  SAN  FRANCJSCO 
RESOLUTION  No  


WHEREAS ,  R.  Dale  Keeley,  Senior  Civil  Engineer,  has 
retired  from  the  service  of  the  City  and  County  of  San 
Francisco,  San  Francisco  Water  Department,  after  more  than 
twenty-seven  years  of  service  with  the  San  Francisco  Depart- 
ment of  Public  Works,  Fire  Department,  Hetch  Hetchy  Water 
and  Power,  and  San  Francisco  Water  Department?  and 

WHEREAS,  In  the  performance  of  his  duties  as  a 
Mechanical  Engineer  and  Senior  Civil  Engineer,  in  his 
contacts  with  the  public  and  his  fellow  employees,  he  has 
earned  their  respect  and  admiration?  and 

■  - 

WHEREAS,  The  Public  Utilities  Commission  recognizes 
the  valuable  service  Mr.  Keeley  has  rendered  to  the  people 
of  San  Francisco  while  employed  by  said  San  Francisco 
Department  of  Public  Works,  Fire  Department,  Hetch  Hetchy 
Water  and  Power,  and  San  Francisco  Water  Department: 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on 
behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  his  long  and  faithful  service, 
by  this  resolution  expresses  to  Mr.  Keeley,  its  best  wishes 
for  a  long  and  happy  life  and  the  assurance  of  its  appreci- 
ation of  work  well  performed?  and  be  it  further 

RESOLVED,  That  the  Secretary  and  Assistant  General 
Manager  be  and  he  is  further  directed  to  prepare  a  copy 
of  this  resolution  for  presentation  to  Mr.  R.  Dale  Keeley. 


General  Manager  and  President 

Chief  Engineer  Public  Utilities  Commission 

San  Francisco  Water  Department 


Secretary  and 
Assistant  General  Manager 
of  Public  Utilities  Commission 


Genera^ ^ 
of  Public  Utilities 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    [  SEPTEMBER  1  2  1972 

at  its  meeting  of  _  

 y*-  -f  —  

/    /secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.  1588  -  Laying  of  6-Inch  Ductile  Iron 
Main  in  Octavia  Street  between  Bush  and 
Sutter  Streets  and  Beideman  Street  between 
Ellis  and  O'Farrell  Streets  -  to  The  Lowrie 
Paving  Co . ,  Inc . ,  in  the  net  amount  of 
$10,806.00,  and  all  other  bids  for  the 
above  described  work  are  hereby  rejected. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


SEPTEMBtK  1  2  1972 


tcretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No^_^____I_lISL 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Contract  No.  MR-591,  Presidio  Building  -  Convert  a 
Portion  of  Bay  No.  3  to  Offices  as  satisfactorily  completed; 
allows  a  total  of  90  day  extension  of  time  for  unavoidable 
delays  due  to  inability  of  Contractor  to  procure  material; 
approves  a  debit  Modification  of  Contract  No.  1  in  the  amount 
of  $1,026.00;  and  approves  final  payment  of  $6,581.90  in 
favor  of  the  Contractor,  Madsen  Construction  Company. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Executive  Committee 
at  its  meeting  of..  SEPTEMBER  \  %  1972  iO  + 


ry  and  Assistant  General  Manager 


AIRPORTS  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.    *  ^''^  ^  


RESOLVED p  That  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  of  the 
San  Francisco  Municipal  Railway ,  the  General  Claims  Agent 


of  the  San  Francisco  Municipal  Railway ,  and  the  City 
Attorney,  this  Commission  approves  settlement  of  the 
litigated  claim  of  City  and  County  of  San  Francisco, 

■ 

Municipal  Court  No,  678-313,  against  John  Chester  Lucostic 


in  the  amount  of  $3,000,00;  and  be  it  further 


RESOLVED,  That  this  Commission  hereby  requests  the 
City  Attorney  to  prepare  the  necessary  legal  documents 
and  to  execute  same  in  order  to  effectuate  the  settlement 
of  said  litigated  claim. 


/  hereby  certify  that  the 
at  its  meeting  of  


foregoing  resolution  was  adopted  by  the  Airports  Commission 

wmim  1 2 1972 


Secretary 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  _______ 


RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers  and  the  City  Attorney, 
approves  the  Collections,  month  of  August,  1972,  for 
payment  of  damage  claims  which  the  Municipal  Railway 
has  against  miscellaneous  debtors,  amount  of  $3,278.25, 
per  list  of  September  1,  1972,  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves 
compromise  settlements  of  Municipal  Railway  damage  claims, 
month  of  August,  1972 


AMOUNT 

COMPROMISE 

DEBTOR 

BILLED 

SETTLEMENT 

Reginald  L.  Crawford 

$191.21 

$125.00 

Francis  Fahey 

177.94 

142.94 

City  Cab  Co. 

57.13 

50.13 

Raymond  James 

178.88 

136.88 

Hertz  Rent-A-Truck 

249.24 

235.24 

TOTAL 

$854.40 

$690.19 

v  Please  amend  that  portion  of  Resolution  No. 
72-0258-M^  COMPROMISE  SETTLEMENT  of  damage  claims  of 
July  1972 

Amount  Compromise 
Billed  Settlement 
Delete:     Giulio  Mancini      $91.92  $45.00 

Amend  total  amount  Billed  to  $129. 89  and  Compromise 
Settlement  to  $112.39. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  oilP  I  EH-'IBkn   ]  ft  1Q7?  

fi  7f~  -y-,  v_-^ 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No._  .  __L__f5f 

.  ■  ■  ■  ■  ■■ 

■/.:<;•  v  ,:s .  v5;  recosmenoarioti  of  the  General  Manage::'  •->.: 


RESOLVED,  That  this  Commission  hereby 
approves,  in  accordance  with  Resolution  No,  16,527, 
adopted  July  16,  1956,  payment  of  claims  in  amount 


of  $17,224,81,  made  by  the  Municipal  Railway,  month 

Insurance  Company  and 

of  August,  1972,  per  Revolving  Fund  Payment  Requests 

Nos.  5633,  5660,  5670,  5677. 


■ 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

ocr  I  LWM.n  l  z  Vole 


at  its  meeting  of  1   :   ^_ 


Secretary  and  Assistant  General  Manager 


PUBLIC  TJTILITI 


COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No,  72-0284-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  "be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

TC    Angelina  G.  Alioto 

SC    Government  Employees 
Insurance  Company  and 
Albert  Brown 

MC    Ellena  Burford  aka 
Ellena  P.  Burford 

TC  Benerita  Duran 

MC  Walter  H.  Goodnight 

CC  Ann  Harrington 

SC  Zelmira  Hinckel 

MC    National  Automobile  & 

Casualty  Insurance  Company 
and  Harry  S .  Ng 

CC    State  Farm  Mutual  Auto- 
mobile Insurance  Company 
and  Duane  Stone 

Litigated  Settlement s 


Date  of  Accident 

May  29,  1972 
April  26,  1972 

December  4,  1971 

March  22,  1972 
May  1,  1972 
June  21,  1972 
January  27,  1972 
March  25,  1971 

November  26,  1971 


TC 


RESOLVED,  That  the  portion  of  Resolution 
72-0262-MR  adopted  8-22-72,  pertaining  to  the 
sum  of  $900 0 00  payable  to  Numeriana  P.  Cueto, 
be  shown  as  a  Litigated  instead  of  a  Non- 
litigated  settlement,  a  complaint  having  been 
filed  by  the  claimant's  attorney. 


SC     Todd  Frankel 

Litigated  Settlements  (CA  Office ) 

SC    Katie  N.  Adams 

CC    Kay  J.  Aggelinis 

SC    Rosario  Allen 

TC    Dorothy  Jean  Colombo 


CC 


Louis  K 
Flora  K 


Diamond  and 
Diamond 


January  20,  1972 

July  9,  1969 
May  17,  1968 
May  3,  1967 
June  8,  1970 
October  3,  1969 


Settlement 


1,527-84 


1,014.06 


2, 750 . 00 

1,750.00 

711=75 
720 . 00 
1,282.00 


1,242.42 


551.05 


3,550.00 

1,000.00 
1,750.00 
2,500.00 
1 , 700  c 00 


4,000.00 


(continued) 


1  - 


MC    Benjamin  Dorren 

MC    Nina  Hoshev 

MC    Joseph  Kouyoumijian  aka 
Joseph  Kouyoumjian 

MC    Jordan  Land is 

TC    Benjamin  Palacio  Sr. ; 

Sharlyne  Palacio  ,  now  an 
adult ;  and  Jeri  Lynn 
Palacio,  now  an  adult 

Judgments 

SC    Christine  Martinez  aka 
Christy  Martinez 


TC    Leo  Ging  Tai  Wong,  guardian 
ad  litem  of  Ping  Wong,  an 
incompetent  person 

Judgment  (Arbitrated) 

MC    Louise  E.  Brooks  aka 
Louise  C.  Brooks 


72-0284-MR 
June  18,  1969 
December  29,  1966 
April  10,  1967 

May  1,  1970 


9-12-72 

$  650.00 

900=00 

2,735.00 


March  4,  1968 
($1,800.00  Benjamin) 
($     100.00  Sharlyne) 


($ 


100.00 


Jeri) 


March  14,  1969 
(plus  interest  if 
demanded ) 

August  14,  1971 
(plus  interest  if 
demanded ) 


December  18,  1970 
(plus  interest  if 
demanded ) 


1,500.00 
2 , 000 . 00 


3,750.00 


147, 834. 14 : 


3,000.00 


$      188,418 . 26 


* Appropriation  No.  2.735.804.999  $110,334.14 
Appropriation  No.  2.735-304.000  |  78,084.12 

$188,418.26 

TC  AND  BE  IT  RESOLVED,  That  the  portion  of  Reso- 

lution 71-0001-MR  adopted  1-12-71,  pertaining  to 
Non-litigated  Settlement  of  $889-50  payable  to 
Arthur  R.  Miller  and  Civil  Service  Employees 
Insurance  Company,  be  amended  to  decrease  payment 
to  $789*50,  a  reduction  of  $100.00,  and  the  payee 
changed  to  read  "Civil  Service  Employees  Insurance 
Company"  only.     This  amount  was  allotted  from 
Appr o_p r i a t i  on  0.735.604.000 . 

MC  AND  BE  IT  FURTHER  RESOLVED,  That  the  portion  of 

Resolution  71-0284-MR  adopted  7-27-71,  pertaining 
to  Litigated  Settlement  of  $1,500.00  payable  to 
Margaret  Spruill  individually  and  as  guardian  ad 
litem  of  Michael  Spruill,  a  minor,  be  amended  to 
decrease  payment  to  $1,000.00;  to  change  payee  to 
"Margaret  Spruill";  and  to  delete  the  entry"$500.00 
Michael".     This  amount  was  allotted  from  Appro- 
priation 1.735.804.000 . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  September  12,  1972. 


Secretary  and  Assistant  General  Manager 


51 


3 


1 


1 


1 


H  E  T  C  H 


ETCHY      WATER      AND  POWER 


DATE:     September  12s  1972 


TO:  JOHN  D,  CROWLEY 

General  Manager  of  Public  Utilities 

FROM:  ORAL,  L,  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 

A  Service.  Order  has  been  issued  to  C.  I 
48 , 320 j 000  Japanese  Yen  (equivalent  to 


,  Inc.,  in  the  amount  of 
for  the  repair  of  the  damaged 


Autotrans former  No„  1  at  Warnerville  Substation,    The  autotrans former  is  being 
shipped  to  the  manufacturer,  Meidensha  Electric  Manufacturing  Company,  Ltd,  in 
Japan  where  the  repairs  will  be  made.    Time  is  of  the  essence  in  order  that  the 
autotrans former  can  be  returned  and  in  operation  before  next  summer's  peak 
electrical  power  demands, 

HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 

Capacity  in 

Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Acre  Feet  on 

of 

Acre  Feet  on 

of 

Acre  Feet 

Sept,  1,  1972 

Capacity 

Sept,  1,  1971 

Capacity 

Hetch  Hetchy 

360,400 

243,668 

68 

294,048 

82 

Lake  Lloyd 

268,800 

96,164 

36 

143,147 

53 

Lake  Eleanor 

27,100 

20 

J3 

1.9,330 

21 

656,300 

339,852 

52 

456,525 

70 

„1 


) 


3 


) 


Water  Regulation  and  Transmission 

The  average  daily  aqueduct  delivery  to  the  Water  Department  remained  constant  at  an 
average  of  approximately  270  mgd  for  the  last  month. 
Power  Production 

During  the  month  of  August 9  Moccasin,,  Dion  R.  Holm  and  Robert  C.  Kirkwood  Powerhouses 
generated  46.520s,  56.410  and  52.833  million  kilowatthours  respectively  for  a  total  of 
155.763  million  kilowatthours ,  having  a  value  in  excess  of  $ls,Q90sQ00. 

HETCH  HBTCHY  ENGINEERING 

Folsom  Street  Overhead.    This  project  is  being  reviewed.    Action  is  being  held  in 


abeyance  until  management  decision  is  made  to  obtain  additional  funds  or  to  reduce 
the  scope  of  the  work  to  bring  cost  down  to  funds  available.     Specifications  and 
drawings  are  on  hand  for  the.  desirable  type  of  job  costing  double  the  funds  on  hand. 
Install  Servomanometer  Cherry  Valley  Dam.     Engineering  design  and  specifications  have 
been  completed  for  a  servomanometer  to  provide,  accurate  measurement,  recording  and 
telemetering  adaptability  for  level  of  Lake  Lloyd  at  Cherry  Valley  Dam. 
Compressed  Air  Services,  Moccasin  Shops.     Engineering  design  and  specifications  for  a 


new  compressed  air  services  for  Moccasin  Shops  have  been  revised.     Tentative  date 


for  bid  opening  is  October  10. 

Holm  Powerhouses,  Paint  Interior.    Contract  initiation  has  been  completed.  The 
painting  is  to  be  completed  by  January  24s  1.973. 

Reconstruct.  Sewage  Disposal  Field,  Moccasin  Sewer  System.    The  State  Water  Quality 
Board  is  requiring  an  effluent  spray  system  larger  than  originally  contemplated.  A 
survey  is  being  conducted  to  ascertain  the  most  feasible  site  location. 


underground  and  installing  new  electroliers  is  expected  to  start  promptly  and  be 
completed  before  December  4s,  1972. 


Contract  has  been  certified.    Work  on  placing  wires 


=  2 


) 

Replace  Steel  Trolley  Poles,  California  Street,     Replacement  or  rehabilitation 
of  street  railway  power  poles  on  California  Street  on  a  continuing  maintenance 
program  is  scheduled  to  start  September  59  and  to  be  completed  by  February  3,  1973 , 
Paint  Steel  Towers g  Mocc a sin -Newark.     Contract  has  been  awarded  to  C.  C.  Knight  Painting 
at  $2,3 9 250  for  painting  25  transmission  line  towers  on  a  continuing  program  of 
preventive  maintenance. 

Cherry  and  Eleanor  Interconnecting  Tunnel  Gate,    Maintenance  work  on  operator, 
stems  gate  and  frame  has  been  completed. 
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I!  I  N  U  T  E  S 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 


Room  282, 
2:30 

September 


City  Hall 
p  .m« 

26,  1972 


com  ISSIONEFS 
Marvin  E.  Cardoza, 
Oliver  Hm  Rousseau, 
Joseph  Je  Diviny 
H.  Helton  Flynn 
Louis  P,  Petri 


resident 

Vice  President 


DEPARTMENTS 


BUREAUS 


r Municipal  Railway 
He ten  fietchy  Project 
Water  Department 


Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 

GENERAL  I  IAN ACER  OF  PUBLIC  UTILITIES 

John  C.  Farrell 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINI STRATI VE 


72-173 


Call  to  Order: 


2 : 30  p.m. 


Present 


Commissioners  Marvin  E.  Cardoza,  Oliver  M, 
Rousseau,  Joseph  J.  Diviny,  H.  Welton  Flynn, 
Louis  A.  Petri 


The  minutes  of  the  Special  Meeting  of  September  6,  1972  and  the 
Regular  Meeting  of  September  12,  1972  of  the  Commission  were 
approved. 


RESOLUTION 
NO. 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 


72-0312  M 


Approving  Municipal  Railway  schedule  changes 
Item  No.  1  -  Streetcars  -  J-K-L-M-N 


Vote:     Noes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0313    M  Approving  Municipal  Railway  schedule  changes 

Item  No.  2  -  2  CLEMENT  Motor  Coach  Line 

Vote:     Ayes-Cardoza ,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0  314    M  Approving  Municipal  Railway  schedule  changes 

Item  No.   3  -  13-2  3-2  7  Motor  Coach  Lines 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0  315    M  Approving  Municipal  Railway  schedule  changes 

Item  No.  4  -  15-42  Motor  Coach  Lines 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Approving  Municipal  Railway  schedule  changes 
Item  No.  5  -  47  POTRERO  Trolley  Coach  Line 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


72-174 


(Commissioner  Louis  A.  Petri  left  meeting  -  4:20  P.M.) 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0  317     M  Approving  Municipal  Railway  schedule  changes  - 

Item  No.  6  -  6-7-8-9-12-14  Trolley  Coach  Lines 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0  318    M  Disapproving    Municipal  Railway  schedule  changes 

Item  No.   7  -  22  FILLMORE  Trolley  Coach  Line  - 
Weekdays 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0  319     M  Approving  Municipal  Railway  schedule  changes  - 

Item  No.  7-22  FILLMORE  Trolley  Coach  Line  - 
Saturdays,  Sundays  and  Holidays 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0  300-MR  Approving  payment  of  claims  against  the 

Municipal  Railway  -  Total  amount,   $16  8,8  76.72 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0  32"      GO  Amending  Rules  of  Order  of  the  Public  Utilities 

Commission  -  Rule  9  -  Special  Meetings  of  the 
Commission 

Vote:     Ayes-Cardoza,   Rousseau,  Diviny,  Flynn 


(Commissioner  Joseph  J.   Diviny  left  room  at  4:50  P.M.) 

On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0  300     H  Approving  collections  and  damage  claims  by 

Bureau  of  Light,  Heat  and  Power  -  Month  of 
August  1972 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn 
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On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0  301    H  Bid  Call,  HH  Contract  No.   450 — Servomanometer , 

Cherry  Valley 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn 


(Commissioner  Joseph  J.  Diviny  returned  -  5:00  P.M.) 

On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0302     H  Lease  -  Moccasin  Store  and  Post  Office  - 

Mr.  James  W.  and  Joanne  R.  Segale,  Lessees 

Vote:  Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0303    W  Antitrust  Actions  -  Acoustical  Ceiling  Tile  - 

Settlement  of  claim  City  vs.  Owens-Corning 
Fiberglas  Corporation,  et  al  USDC  ND  California, 
Civil  No.   44801-GHB  -  $40,000 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0  304    W  Approving  payment  of  claims  -  San  Francisco  Water 

Department  -  Month  of  August  1972 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0305    W  Completion  of  WD  Contract  No.   1438  -  Furnishing 

and  Installing  Utilities  for  Caretaker's 
Cottage,  Turner  Dam,  Alameda  County  -  $30,460.00, 
as  modified 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0306    W  Completion  of  WD  Contract  No.   1485  -  Installa- 

tion of  Control  Valves  at  Calaveras  Aerator  - 
$72,476.24,  as  modified 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 
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On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0  307    W  Completion  of  WD  Contract  No.  1572  -  Repairing 

Slide  on  Road  to  Turner  Dam  Outlet  Structure, 
Alameda  County  -  $22,100.40,  as  modified 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0308    W  Completion  of  Professional  Service  Contract  - 

The  Pitometer  Associates,  Engineers  -  Total 
amount  of  contract  $20,000 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0309    W  Award  of  WD  Contract  No.  1582  -  Laying  of  4-Inch 

8-Inch  and  16-Inch  Ductile  Iron  Mains  in  Lake 
Merced  Blvd.  and  John  Muir  Drive  -  M.G.M. 
Construction  Company  of  Concord,  California  - 
Net  amount,  $68,263.00 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0310    W  Modificaton  of  Contract  No.  1,  W.  A.  Wahler  & 

Associates  -  $2,700.00,  Debit 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0311    W  Prepaid  99  year  lease  to  Gerson  Bakar,  Inc.  and 

San  Francisco  Golf  Club  -  Access,  utility  lines 
and  slope  areas  -  Lake  Merced  Hills 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 
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Mr.  Marvin  E.  Cardoza,  President  of  the  Commission,  opened  the  meet- 
ing, asking  Secretary  John  C.  Parrell  to  present  Municipal  Railway 
schedule  changes  taken  under  submission  at  the  special  meeting  on 
September  6,  1972.    The  package  of  the  proposed  schedule  changes  were 
separated  into  eight  sections  in  order  that  the  Commission  could  de- 
cide on  each  section  separately. 

1.  Streetcars — J-K-L-M-N  Lines 

2.  2 -CLEMENT  Motor  Coach  Line 

3.  13-23-27  Motor  Coach  Lines 

4.  15-42  Motor  Coach  Lines 

5.  47-POTRERO  Trolley  Coach  Line 

6.  6-7-8-9-12-14  Trolley  Coach  Lines 

7.  2 2 -FILLMORE  Trolley  Coach  Line 

8.  1,3,  and  4  Trolley  Coach  Lines 

John  M.  Woods,  Municipal  Railway  General  Manager,  explained  the  pro- 
posed schedule  revisions,  and  how  they  were  prepared,  and  how  they 
related  to  passenger  counts.    He  then  recommended  that  the  schedules 
be  approved  by  the  Commission  and  placed  in  operation  as  soon  as 
possible. 

Gary  Marsh,  249  Corbett  Avenue,  suggested  that  the  Board  of  Super- 
visors be  requested  to  provide  funds  necessary  to  furnish  extra 
streetcars  for  the  detour  on  17th  Street. 

Norman  Rolfe,  1188  Green  Street,  representing  San  Francisco  Tomorrow, 
spoke  against  cutting  back  service  for  Muni  Railway.    This  is  a  time 
when  Muni  should  build  up  patronage,  particularly  with  the  prospect 
of  revenue  sharing.    He  also  requested  that  the  trolley  coaches  on 
1,  3,  and  4  lines  be  reinstated  at  least  to  their  present  level  of 
service. 


R.  S.  Baird  of  1095  Market  Street,  representing  the  San  Francisco 
Neighborhood  Legal  Assistance  Foundation,  stated  that  in  the  last  18 
hours  he  has  made  an  analysis  of  the  present  and  proposed  schedules 
which  he  presented  to  the  Commission.    He  stated  that  the  proposed 
schedule  changes  presented  by  staff  have  discrepancies.    Mr.  Baird 
further  stated  that  it  is  necessary  to  determine  if  the  information 
i>a?eeeivted  to  the  Commission  is  accurate. 

Commissioner  Louis  A.  Petri  questioned  the  schedules  presented  by  Mr. 
Baird  and  stated  that  it  was  his  understanding  that  the  decisions  on 
the  schedule  changes  were  postponed  until  this  meeting  in  order  for 
the  presentation  of  complete  back-up  information  by  the  staff. 

Discussion  continued  between  Commissioners  Petri  and  Rousseau.  Mr. 
Woods  stated  that  the  schedule  changes  dated  September  21  were  the 
correct  documents. 

Statements  were  made  by  various  speakers  opposing  the  schedule 
changes  including; 

James  Rector,   1826  Fell  Street 

Leonard  Brody,   1195  Sanchez  St.,  representing  Noe  Valley 

Community  Forum 
Peter  D.  Ehrlich,  61  Wood  Street 
Jeffrey  Freed,  20  Liberty  Street 

John  T.  Squire,  President,  Transport  Workers  Union  Local  250A 

Mr.  John  C.  Farrell  stated  that  he  had  received  eight  letters  in  op- 
position to  the  cuts  and  read  one  of  the  letters  from  the  president 
of  SPEAK.  Selig  A.  Gellert,  M«J>.,  regarding  the  N  and  L  Lines. 
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Mr.  John  T.  Squire  criticized  the  "juggling  around"  of  figures  on  the 
schedule  changes  and  questioned  why  they  were  given  from  all  the  way 
back  to  1965  when  there  were  checks  made  in  the  meantime.    He  stated 
that  the  Transit  Improvement  Program  in  197 0,  of  which  he  had  a  copy 
in  his  hand,  submitted  a  six-year  program  to  improve  the  streetcar 
section  of  Muni.    He  further  stated  that  the  proposed  schedule  cut- 
backs to  be  achieved  by  increasing  headway  between  vehicles,  would 
eliminate  some  of  his  drivers. 

Mr.  Squire  urged  the  Commission  to  restore  trolley  coach  service  in 
the  Post-Sutter  "transit  corridor"  to  the  level  of  November,  1970, 
when  they  were  replaced  by  diesel  buses. 

He  further  stated  as  a  final  point  in  regard  to  the  Transit  Improve- 
ment Program  of  1970 — "The  McKinsey  Report"  should  be  put  into  ef- 
fect. 

Mr.  Woods  stated  that  Muni  is  short  65  operators,  and  asked  if  Mr. 
Green  would  give  a  report  on  this. 

Director  of  Personnel  and  Safety  Curtis  E.  Green    explained  the  cause 
of  the  shortage  in  personnel  due  to  numerous  reasons  including  elim- 
ination of  limited  tenure  positions  and  absence  of  a  civil  service 
eligible  list  for  drivers.    At  present  the  Municipal  Railway  has 
more  than  100  unfilled  permanent  positions. 

The  last  three  speakers  expressed  their  opposition  to  the  proposed 
schedule  changes: 

Barry  Beaupre,  1042  Taraval  St.,  representing  Taraval-Parkside 

Merchants  Association 
Walter  O'Donnell,  55  -  5th  Street 
Jacqueline  Anthony,  3460  -  17th  Street 
Dennis  L.  Kent,  615  Union  Street 

Mr.  Woods  explained  each  of  the  items  on  the  agenda,  showing  the 
present  and  proposed  headways. 

Each  proposal  was  discussed  by  the  Commissioners,  and  comments  were 
invited  from  persons  in  the  audience. 

Following  were  the  actions  taken  on  each  item: 

Item  No.  1)  -  Streetcars  -  J-K-L-M-N 

Not  approved.     Resolution  No.  72-0312 
Item  No.  2)  -  2 -CLEMENT  Motor  Coach  Line 

Approved.     Resolution  No.  72-0313 
Item  No.  3)  -  13-23-27  Motor  Coach  Lines 

Approved.     Resolution  No.  7  2-0314 
Item  No.  4)  -  15-42  Motor  Coach  Lines 

Approved.     Resolution  No.  72-0315 
Item  No.  5)  -  47-POTRERO  Trolley  Coach  Line 

Approved.     Resolution  No.  72-0316 
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At  this  point  Mr.  Squire  spoke  up  complaining  about  the  heavy  load 
being  picked  up  in  the  areas  of  General  Hospital  and  the  White 
Front  building  at  16th  and  Potrero  where  women  with  children  and 
elderly  people  board  the  bus,  and  the  hardships  the  drivers  have  in 
operating  their  overloaded  buses. 

Commissioner  Flynn  then  suggested  to  Mr.  Squire  that  he  file  a 
grievance  on  this  matter.     Mr.  Squire  stated  he  would  do  so. 

Commissioner  Petri  left  the  meeting  at  4:20  p.m. 

Item  No.   6)   -  6-7-8-9-12-14  Trolley  Coach  Lines 

Approved.     Resolution  No.   72-0  317 

Item  No.   7)   -  2 2 -FILLMORE  Trolley  Coach  Line 

Not  approved  for  weekdays.     Resolution  No.   72-0  318 
Approved  for  Saturdays,  Sundays,  and  holidays.  Resolution 
No.  72-0319 

Item  No.   8)     -     1,3,  and  4  Trolley  Coach  Lines 

Action  deferred  until  the  October  10  meeting. 

Secretary  of  the  Commission  John  C.   Farrell  called  roll  call  in 
favor  of  Item  No.   8  being  put  over  to  next  meeting,  whereupon  the 
three  members  of  the  Commission  present   (Commissioner  Diviny  left 
the  room  at  4:50  p.m.)   voted  in  favor  of  this,  and  the  regular 
Commission  calendar  was  continued. 


****** 

Commissioner  Diviny  returned  at  5s 00  p.m. 

Resolution  No.  72-0  302 — Lease  -  Moccasin  Store  and  Post  Office  -  Mr. 
James  W.   and  Mrs.   Joanne  R.  Segale,  Lessees. 

Mr.  Wallace  Wortman,  Director  of  Property,     prepared  the  lease  and 
explained  its  provisions.     Mr.  William  F.  Bourne,  Public  Utilities 
Counsel,  stated  that  sufficient  .precedent    exists,  and  the  law  justi 
fies  negotiation  of  a  new  agreement  with  the  lessee. 


****** 


Resolution  No.  72-0 3 11- -Prep aid  99-year  lease  to  Gerson  Bakar,  Inc. 
and  San  Francisco  Golf  Club  -  Access,  utility  lines  and  slope  areas 
Lake  Merced  Hills. 

Water  Department  General  Manager  Arthur  H.   Frye,  Jr.  explained  this 
lease  to  Gerson  Bakar,  Inc.  and  San  Francisco  Golf  Club,  outlining 
financial  details  in  favor  of  the  City  regarding  the  relocation  of 
the  sewer  and  water  pipe  lines. 

****** 

Resolution  No.  72-0  321 — Amending  Rules  of  Order  of  the  Public  Utili- 
ties Commission  -  Rule  9  -  Special  Meetings  of  the  Commission. 

Secretary  of  the  Commission  John  C.  Farrell  explained  the  reason  for 
amending  Rule  9  of  the  Rules  of  Order  of  the  Public  Utilities  Com- 
mission, stating  that  Section  16.5  of  the  Administrative  Code  which 
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regulates  Special  Meetings  of  Board  and  Commissions,  had  been 
amended,  and  that  amending  Rule  9  is  to  conform  to  procedures  as  de- 
tailed by  the  Board  of  Supervisors  Ordinance  4-71, 


Secretary  of  the  Commission  John  c.  Farrell  gave  a  statement  to  the 
Commission  in  regard  to  Supplemental  Appropriation  for  Hetch  Hetchy 
for  operational  needs,  fiscal  year  1972-73.     He  stated  that  it  has 
been  approved  by  the  Mayor  and  will  be  at  the  Finance  Committee  on 
Wednesday,  October  4.    He  stated  that  supplemental  appropriation  for 
operational  necessities  for  the  Water  Department  and  Muni  Railway 
are  being  held  in  the  Mayor's  office.    The  Municipal  Railway  supple- 
mental appropriation  will  probably  be  approved  when  revenue  sharing 
funds  are  received. 


****** 


****** 


COMMUNICATIONS : 


None 


****** 


ROLL  CALL: 


All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 


Secretary  and  Assistant 
General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

"  SAN  FRAN 


CITY  AND  COUNTY  OF  SAN  FRANCISCO. 


RESOLUTION  No. 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy  Water  and 
Power,  and  the  City  Attorney,  hereby  approves  collections  and  damage  claims 
which  the  Department  has  against  miscellaneous  debtors  made  during  the  month 
of  August  1972: 

Bureau  of  Light,  Heat  and  Power  $  -  0  - 

thru  the  Bureau  of  Delinquent  Revenue  709.39 

! 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


« *  m«««g  of  SEPTEMBtK  2  6  1972 


Secretary  and  Assistant  General  Manager  ~ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.       '  V'  ■'«L 


RESOLVED  r  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 


Bid  Call  as  follows : 


HH  Contract  No.  450 — Construction  of  a  new  servomanometer 
system  at  Cherry  Valley  Dam  to  sense  and  record  reservoir 


water  levels. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of.  September  26,  1972 


0  j> 

'cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF^AN  FI^ANCIgCCJ. 
RESOLUTION  No.  


WHEREAS ,  The  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  has  under  its  jurisdiction  a  city 
owned  building  near  Moccasin  Powerhouse,  Tuolumne  County, 
California  containing  a  grocery  store,  post  office  and  attached 
garage  together  v/ith  the  necessary  yard  and  land  on  which  the 
same  are  located?  and 

WHEREAS,  The  premises  are  presently  leased  to  Mr .  James 
W.  Segale  for  $100  per  month,  the  expiration  date  of  the  lease 
being  March  31,  1973;  and 

WHEREAS,  The  Director  of  Property  has  prepared  a 
negotiated  lease  with  Mr.  James  W.  and  Joanne  R.  Segale  for  the 
rental  of  the  premises  for  a  period  of  five  years  at  $150  per 
month  or  1-1/2%  of  the  gross  monthly  sales  of  the  preceding  month 
whichever  is  greater;  therefore ,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
confirms  the  acceptance  of  the  negotiated  lease  by  the  Director 
of  Property  with  James  W.  and  Joanne  R.  Segale  for  the  purposes 
of  operating  a  grocery  store  and  post  office  and  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  the  lease  document 
on  behalf  of  the  Commission. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

at  its  meeting  of  September  26,  1972  &  *  ■  M  -  , 

WED  e- 


Secretary  and  Assistant  General  Manager 

■ 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

H*f  <,~''  <H  <Qi  *nj 

RESOLUTION  No.'-'        '    -•        ;  ^' 


WHEREAS,  the  City  and  County  of  San  Francisco,  a  municipal 
corporation,  is  the  plaintiff  in  a  civil  action  for  damages  under 
the  Federal  Antitrust  Laws,  under  the  caption  "City  and  County  of 
San  Francisco,  a  municipal  corporation,  Plaintiff,  v.  Owens-Corning 
Fiberglas  Corporation,  and  Doe  One  through  Doe  Forty,  inclusive, 
Defendants,"  United  States  District  Court,  Northern  District  of 
California,  Civil  No.  44801-GHB;  and 

WHEREAS,  the  defendant  Owens-Corning  Fiberglas  Corporation 
has  made  an  offer  of  settlement  to  plaintiff  City  and  County  of 
San  Francisco  in  said  action,  by  way  of  compromise  and  settlement  of 
claims  based  on  transactions  of  said  defendant  with  the  City  and 
County  of  San  Francisco  which  are  in  suit  in  said  action;  and 

■ 

WHEREAS,  the  City  and  County  of  San  Francisco  and  said  de- 
fendant have  agreed  to  compromise  and  settle  said  claims  against 
said  defendant,  on  execution  of  instruments  in  form  satisfactory  to 
the  City  Attorney,  whereby  said  defendant  shall  pay  to  the  City  and 
County  of  San  Francisco  the  sum  of  forty  thousand  dollars  ($40,000) , 
in  settlement  of  said  claims;  and 

WHEREAS,  said  settlement  is  payable  to  the  City  and  County 
of  San  Francisco  without  any  deduction  on  account  of  legal  fees 
and/or  costs  and  expenses  incurred  in  connection  with  said  compro- 
mise and  settlement; 


NOW,  THEREFORE,  BE  IT  RESOLVED: 


1.  The  said  compromise  and  settlement  with  the  defendant 
Owens-Corning  Fiberglas  Corporation,  hereinabove  set  forth,  is  here- 
by ratified  and  approved. 

2.  The  City  Attorney  of  the  City  and  County  of 

San  Francisco  is  hereby  authorized  to  execute  any  and  all  instru- 
ments which  shall  be  required  in  connection  with  effectuating  said 
compromise  and  settlement  with  the  defendant  Owens-Corning  Fiberglas 
Corporation,  as  provided  herein. 

3.  The  City  Attorney  of  the  City  and  County  of 

San  Francisco  is  hereby  authorized  to  dismiss,  with  prejudice,  said 
Action  No.  Civil  44801-GHB,  upon  payment  of  said  sum  of  forty  thou- 
sanddollars  ($40,000). 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ,  .  — S E PT b i'/i  b>  >Z1  f ^ — 2  6  1972  /O —  —  v— *1 

cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OK.  JJAN  FRANCISCO, 

6   ,  V         -         W  USL 

RESOLUTION  No  


RESOLVED,  That  this  Commission  hereby  approves,  in  accordance  with 
the  provisions  of  Resolution  No.  16527  adopted  July  16,  1956,  payment  of  damage 
claims  totaling  $36^.79  settled  during  the  month  of  August  1972  by  the  San 
Francisco  Water  Department  and  detailed  on  Revolving  Fund  Voucher  No,  2790. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
m  SB  mating  of  gmtlfe  a6  19T?   ll    J  7T~^i 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

72-0305 

RESOLUTION  NO.__  


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $142.00; 
approves  Final  Payment  in  amount  of 
$3,419.87,  in  favor  of  Power -Anderson , 
Inc.  under  Water  Department  Contract 
No.  1438,  Furnishing  and  Installing 
Utilities  for  Caretaker's  Cottage, 
Turner  Dam,  Alameda  County,  and  allows 
forty  (40)  working  days  unavoidable 
delay  due  to  waiting  for  delivery  of 
equipment . 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  SEPTtfaBtrt  2  6  1972 

at  its  meeting  of  _  ^  _  K-^f 


-=  KZ^I 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No._  l  :  - 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $2,483.24; 
approves  Final  Payment  in  amount  of 
$11,007.45,  in  favor  of  E.  H.  Morrill 
Company  under  Water  Department  Contract 
No.  1485,  Installation  of  Control  Valves 
at  Calaveras  Aerator. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


SEPTEMBER  .2  6. 1972 


6  <}-<mai£JL^ 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  " 


RESOLVED s  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $201.60; 
approves  Final  Payment  in  amount  of 
$2,210.04,  in  favor  of  Remmil  Corporation 
under  Water  Department  Contract 
No.  1572,  Repairing  Slide  on  Road  to 
Turner  Dam  Outlet  Structure. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

SEPTEMBER  2  6  1972 

at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


\jj 


RESOLVED,  That  this  Commission 
hereby  accepts  the  work  as  being 
satisfactorily  completed  and  approves 
final  payment  in  the  amount  of 
$1,036.00  to  The  Pitometer  Associates, 
Engineers,  covering  services  to  the 
San  Francisco  Water  Department  in 
connection  with  water  waste  survey 
under  Agreement  dated  August  10,  1971. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

M  »  mm  of.  SEPTEMBER  2  6  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No._I 


30 


S 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.  1582  -  Laying  of  4-Inch,  8-Inch  and 
16-Inch  Ductile  Iron  Mains  In  Lake  Merced 
Boulevard  and  John  Muir  Drive  -  to  M.G.M. 
Construction  Company ,  in  the  net  amount 
of  $68,263.00,  and  all  other  bids  for  the 
above  described  work  are  hereby  rejected. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


SEPTEMBER  2  6  197 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCJSCO 

RESOLUTION  No.     ,  wr""">j-f  (I 


RESOLVED,  That  this  Commission 
approves  Debit  Modification  of  Contract 
Wo.  1  in  the  amount  of  $2,700.00  to 
W.  A.  Wahler  &  Associates  for  additional 
consulting  services  in  connection  with 
the  safety  study  of  Calaveras  Dam  in 
Alameda  County,  which  increases  the 
maximum  compensation  payable  under  this 
contract  to  $96,700.00. 

This  study  is  to  provide  an 
additional  analysis  which  has  been 
requested  by  the  State  and  was  not 
contemplated  in  the  original  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  *|°|te^the  Puhlic  Utiliti™  Commission 
at  its  meeting  of  SEPTEMBER 


Kiretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

OUi!  if 

RESOLUTION  No  ^_  

RESOLVED,  That  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  the  General  Manager, 
Public  Utilities  Commission,  to  execute  that  certain  99  year 
prepaid  right  of  way  lease,  copies  of  which  are  on  file  with 
Commission ' s  Secretary ,  involving  portions  of  Lot  12 ,  Assessor ' s 
Block  7380 ,  San  Francisco,  as  shown  on  San  Francisco  Water 
Department  Drawing  No.  C-1022 ,  to  GBI  Company ,  a  California 
Corporation  and  San  Francisco  Golf  Club,  a  California  Corpor- 
ation, commencing  October  1,  1972  and  terminating  September  30 , 
2071 ,  and  as  rental  therefor  Lessee  is  to  pay  as  total  rental 
for  the  demised  premises  for  the  entire  lease  term  the  sum  of 
$103,462.00  all  of  which  shall  be  paid  in  advance  by  Lessee 
after  execution  of  lease  and  upon  the  granting  of  approval  by 
Lessor,  its  Manager,  the  Art  Commission ,  where  applicable,  and 
all  other  public  entities  having  jurisdiction  over  such  matters 
of  Lessee ' s  use  of  and  improvements  to  the  premises .     Said  sum 
of  $103,462.00  and  in  addition  to  a  sum  of  $29 ,410 .00  which 
is  to  provide  compensation  to  the  City  for  the  cost  of  possible 
relocation  by  City  of  sewer  and  water  lines  in  Parcel  3,  shall 
be  paid  in  advance  by  Lessee .    The  total  amount  to  be  paid 
in  advance  by  Lessee  will  be  $132 , 872 .00.     No  further  sums 
shall  be  or  become  due  as  rent  during  the  lease  term. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


September  26.  197 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  — - 


WHEREAS ,  Investigation  and  field  checks  indicate 
the  riding  habits  of  patrons  on  Streetcar  Lines  J,  K,  L, 


M,  and  N  on  Weekdays,  Saturdays,  Sundays,  and  Holidays;  aid 
WHEREAS,  Summaries  of  these  field  checks  and 


comparative  analysis  of  headways,  equipment  requirements, 
vehicle  hours,  runs,  and  revenue  passengers  have  been  submitted 
to  this  Commission  for  their  evaluation;  therefore,  be  it 

RESOLVED,  That  this  Commission  disapproves  schedule 
changes  on  Line  J  Church,  K  Ingleside,  L  Taraval,  M.  Ocean 

View,  and  N  Judah  as  detailed  in  data  submitted  by  Municipal 

■ 

Railway  Schedule  and  Traffic  Division  dated  September  21, 


1972? 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  September  1  Q79 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  „ 


WHEREAS,  In  order  to  effect  a  more  efficient  operation 
of  the  Municipal  Railway  based  on  good  transit  practice;  and 

WHEREAS,  Investigation  and  field  checks  indicate  changes 
in  the  riding  habits  of  patrons  on  Line  2  -  Clement  on  Weekday 
nights ;  and 

WHEREAS,  Summaries  of  these  field  checks  and  comparative 
analysis  of  headways,  equipment  requirements ,  vehicle  hours ,  and 
runs  have  been  submitted  to  this  Commission  for  their  evaluation; 
now,  therefore,  be  it 

■ 

RESOLVED,  That  this  Commission  approves  schedule  changes 
on  Line  2  -  Clement  as  detailed  in  data  submitted  by  Municipal 
Railway  Schedule  and  Traffic  Division  dated  September  21 ,  1972 ;  and, 


be  it 


FURTHER  RESOLVED,  That  the  Municipal  Railway  be  author- 


ized and  directed  to  effect  these  schedule  changes  as  soon  as 
practicable. 


(Ju 

is  v 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  September  26,  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.   £  : 


WHEREAS,  On  July  11,  1972  the  Public  Utilities  Commission 
by  Resolution  No.  72-0205  approved  the  abandonment  of  the  No.  13 
Motor  Coach  Owl  and  the  combining  of  the  No.  13  and  2  7  lines  for 
nights,  Saturday,  Sunday,  and  holiday  service;  and 

WHEREAS,  The  Board  of  Supervisors  at  their  meeting  of 
August  7,  1972 ,  after  a  public  hearing,  also  approved  these  changes; 
and 

WHEREAS ,  Summaries  of  field  checks  and  comparative  analysis 
of  headways,  equipment  requirements,  vehicle  hours,  and  runs  have 
been  submitted  to  this  Commission  for  their  evaluation?  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  approves  schedule  changes 
on  line  13  -  Ellsworth,  23  -  Crescent,  and  27  -  Noe  as  detailed 
in  data  submitted  by  Municipal  Railway  Schedule  and  Traffic  Division 
dated  September  21,  1972;  and,  be  it 

FURTHER  RESOLVED,  That  the  Municipal  Railway  be  author- 
ized and  directed  to  effect  these  schedule  changes  as  soon  as 
practicable. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  Sep.temher  26,   197?  -/^  ~ 


r 


,y  Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.  -  t«L 


■ 

WHEREAS ,  On  July  11 ,  1972  the  Public  Utilities  Commission 
by  Resolution  No.  72-0203  approved  the  abandonment  of  the  No.  15-42 
Motor  Coach  Terminal  at  Broadway  and  Davis  Streets  and  the  extension 
of  these  trips  to  the  Chestnut  and  Sansome  Streets  Terminal;  and 

WHEREAS,  The  Board  of  Supervisors  at  their  meeting  of 
August  lt  ±912,  after  a  public  hearing,  also  approved  these  changes; 
and 

WHEREAS,  Summaries  of  field  checks,  and  comparative 
analysis  of  headways,  equipment  requirements,  vehicle  hours,  and 
runs  have  been  submitted  to  this  Commission  for  their  evaluation; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  schedule  changes 
on  line  15-42  Third/Evans  as  detailed  in  data  submitted  by 
Municipal  Railway  Schedule  and  Traffic  Division  (feted  September  21, 
1972;  and,  be  it 

FURTHER  RESOLVED,  That  the  Municipal  Railway  be  author- 
ized and  directed  to  effect  these  schedule  changes  as  soon  as 
practicable 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  Septp.mhpr  1  Q7? 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._i_^_ — — 


WHEREAS,  In  order  to  effect  a  more  efficient  operation 
of  the  Municipal  Railway  based  on  good  transit  practice?  and 

WHEREAS,  Investigation  and  field  checks  indicate  changes 
in  the  riding  habits  of  patrons  on  Line  47  -  Potrero  on  weekdays; 
and 

WHEREAS ,  Summaries  of  these  field  checks  and  comparative 
analysis  of  headways,  equipment  requirements,  vehicle  hours,  runs, 
and  revenue  passengers  have  been  submitted  to  this  Commission  for 
their  evaluation;  now ,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  schedule  changes 
on  line  47  as  detailed  in  data  submitted  by  Municipal  Railway 
Schedule  and  Traffic  Division  dated  September  21,  1972;  and,  be  it 

FURTHER  RESOLVED,  That  the  Municipal  Railway  be  author- 
ized and  directed  to  effect  these  schedule  changes  as  soon  as 
practicable. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  September  26.  1972  (— I — t£  n  ^-4- 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  .  SA.  / 


WHEREAS,  In  order  to  effect  a  more  efficient  operation 
of  the  Municipal  Railway  based  on  good  transit  practice,  and 

WHEREAS,  Investigation  and  field  checks  indicate  changes 
in  the  riding  habits  of  patrons  on  Line  47  -  Potrero  on  Weekday 
mornings  when  school  is  in  session?  and 

WHEREAS ,  Six  of  these  "School  Day  Only "  trips  are  worked 
by  Regular  Runs  on  the  No.  6,  7,  8,  9,  12,  and  14  Trolley  Coach 
Lines ;  and 

WHEREAS,  Summaries  of  these  field  checks  and  comparative 
analysis  of  headways ,  equipment  requirements ,  vehicle  hours ,  and 
runs  have  been  submitted  to  the  Commission  for  their  evaluation; 
now,  therefore ,  be  it 

RESOLVED,  That  this  Commission  approves  schedule  changes 

■ 

on  line  6  -  Masonic,   7  -  Haight ,  8  -  Market ,  9  -  Richland ,  12  -  Ocean , 
and  14  -  Mission  as  detailed  in  data  submitted  by  Municipal  Rai lway 
Schedule  and  Traffic  Division  dated  September  21 ,  1972 ;  and,  be  it 

FURTHER  RESOLVED,  That  the  Municipal  RAi lway  be  author- 
ized and  directed  to  effect  these  schedule  changes  as  soon  as 
practicable. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

m  us  **m  of.  September  26,  1972  (7 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  72"0  318 — 


WHEREAS ,  Investigation  and  field  checks  indicate 
changes  in  the  riding  hab  its  of  patrons  on  Line  22  - 
Fillmore  on  weekdays;  and 

WHEREAS,  Summaries  of  these  field  checks  and 
comparative  analysis  of  headways,  equipment  requirements, 
vehicle  hours ,  runs ,  and  revenue  passengers  have  been 
submitted  to  this  Commission  for  their  evaluation?  now, 
therefore,  be  it 


RESOLVED,  That  this  Commission  disapproves 
schedule  changes  on  Line  22  -  Fillmore  on  weekdays,  as 


detailed  in  data  submitted  by  Municipal  Railway  Schedule 
and  Traffic  Division  dated  September  21,  1972. 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  6  1972 

at  its  meeting  of  


f   Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.  ■ 


WHEREAS,  In  order  to  effect  a  more  efficient  operation 
of  the  Municipal  Railway  based  on  good  transit  practice,  and 

WHEREAS,  Investigation  and  field  checks  indicate 
changes  in  riding  habits  of  patrons  on  Line  22  -  Fillmore,  on 
Saturdays ,  Sundays ,  and  holidays ;  and 

J.        r  J.       I  J.  ' 

WHEREAS,  Summaries  of  these  field  checks  and 

■ 

comparative  analysis  of  headways,  equipment  requirements, 
vehicle  hours,  runs,  and  revenue  passengers  have  been  submitted 
to  this  Commission  for  their  evaluation;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  schedule 
changes  on  Line  22  -  Fillmore,  on  Saturdays,  Sundays,  and 
holidays  as  detailed  in  data  submitted  by  Municipal  Railway 
Schedule  and  Traffic  Division  dated  September  21,  1972;  and, 
be  it 


FURTHER  RESOLVED,  That  the  Municipal  Railway  be 

■ 

authorized  and  directed  to  effect  these  schedule  changes  as 
soon  as  practicable. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  September  26,  1972  ^    

W   3  <J-$MiUJL^  \ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.   '■        —  U 


RESOLVED ,  That  Resolution  No.  18,510,  adopted 
September  10,  1958,  setting  forth  the  Rules  of  Order  of  the 
Public  Utilities  Commission  be  and  the  same  is  here  amended  as 
follows  effective  September  27,  1972  in  order  to  conform  to 
procedures  for  special  meetings  of  Commissions  as  detailed  by 
Board  of  Supervisors  Ordinance  4-71, 


Special  Meetings  of  the  Commission 

Rule  9  -  Special  meetings  of  the  Commission  may  be  called 
at  any  time  by  the  President  or  by  a  majority  of 
the  members  of  the  Commission  by  delivering 
personally  or  by  mail  written  notice  to  each  member 
of  the  Commission  and  to  each  local  newspaper  of 
general  circulation,  radio  or  television  station 
requesting  notice  in  writing. 

Such  notice  must  be  delivered  personally  or  by 
mail  at  least  24  hours  before  the  time  of  such 
meeting  as  specified  in  the  notice. 

The  call  and  notice  shall  specify  the  time  and 
place  of  the  special  meeting  and  the  business  to 
be  transacted.    No  other  business  shall  be  con- 
sidered at  such  meetings  by  the  Commission. 


Such  written  notice  may  be  dispensed  with  as  to 
any  member  who  at  or  prior  to  the  time  the  meeting 
convenes  files  with  the  secretary  of  the  Commission 
a  written  waiver  of  notice.     Such  waiver  may  be 
given  by  telegram. 

Such  written  notice  may  also  be  dispensed  with  as 
to  any  member  who  is  actually  present  at  the  meeting 
at  the  time  it  convenes . 

Each  special  meeting  shall  be  held  at  the  regular 
meeting  place  of  the  Commission,  except  that  in 
case  of  emergency ,  the  Commission  by  written 
resolution  may  designate  some  other  appropriate 
place  as  its  temporary  meeting  place   (Charter  Section 
3.500  G,  Administrative  Code  Section  16.5) . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  September  26,  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  72-0500-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

TC    Marina  Barnard 

MC    Jeannette  Buell 

TC    Arthur  E.  Wells 

TC    Transport  Indemnity  Company 
for  Arthur  Wells 

MC    Kwai  Ying  Yee 

Litigated  Settlements  (CA  Office ) 


TC    Louis  Charlo 

TC    Anna  E.  Fischer  and 
Karyn  Ac  Fischer 


Date  of  Accident 

June  13,  1972 
April  21,  1972 
November  8,  1971 
November  S,  1971 

November  11,  1971 
March  23,  1970 


Settlement 

$  567-38 
800.00 
6,363-30 
1,384.70 

1 , 200 . 00 


8, 500 . 00 
32,166,00 


CC    Evelyn  Hawkins  aka 
Evelyn  Daffron 


March  20,  1968 

($30,000.00    Anna,  with  lien 
of  $1,810.90,   and  co-deft  to 
pay  $25,000.00) 

($  2,166.00  Karyn,  and  co- 
deft  to  pay  |4,334.00) 


May  30,  1969  10,000.00 
(CCSF  pays  this  $10,000.00  to 
co-deft  Allstate  Insurance 
Company.     Allstate  pays 
$47,300.00,  which  includes 
City's  share  of  $10,000.00, 
making  actual  contribution 
by  co-deft  $37,500.00.  All- 
state Insurance  Company  to 
appear  on  warrant.  Cross- 
complaint  to  be  dismissed 
by  City  as  part  of  settlement.) 


MC    Grace  McConaughey  aka 

Mrs.  Harvey  A.  McConaughey 


July  30,  1969 


32,500.00 


Judgment 

MC    Bobby  Lewis 


January  11,  1969 
(includes  $393. 34  costs 
interest  if  demanded) 


plus 


75,393.34 


$  168,876.72 


*Appropriation  No.  2.735.804.999  $  37,893-34 
Appropriation  No.  2.735.804.000  $150,985.58 

|l68,876.72 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  September  26,  1972. 


Secretary  and  Assistant  General"' Man  a'g ez* 


* 


Public  Utilities  Commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
JOSEPH    1_.   ALIOTO.  Mayor 


287  CITY  HALL 


SAN   FRANCISCO,   CALIFORNIA  94102 


MARVIN  E.  CARDOZA 
PRESIDENT 


JOHN  D.  CROWLEY 

GENERAL  MANAGER  OF 
PUBLIC  UTILITIES 


OLIVER  M.  ROUSSEAU 
VICE  PRESIDENT 


JOHN  C.  FARRELL 
SECRETARY  AND 
ASSISTANT 
GENERAL  MANAGER 


JOSEPH  J.  DIVINY 
H.  WELTON  FLYNN 
LOUIS  A.  PETRI 


NOTICE  TO  THE  PUBLIC 


The  Public  Utilities  Commission  will  give  further  considera 
tion  to  proposed  schedule  changes  affecting  various  Municipal 
Railway  lines  during  its  regular  meeting  on  September  26,  1972 , 
at  2:30  p.m.,  in  Room  282,  City  Hall. 

This  matter  was  taken  under  submission  at  a  special  meeting 
of  the  Public  Utilities  Commission  on  September  6,  1972. 

The  Municipal  Railway  staff  recommendations  involved  are  as 
follows : 


1.  Schedule  changes  prepared  to  implement  Public  Utilities 
Commission  and  Board  of  Supervisors  approvals  to  re- 
instate electric  trolley  coach  service  in  the  Sutter-Post 
transit  corridor  with  the  1  CALIFORNIA,  3  JACKSON,  and 

4  SUTTER  lines ;  and  abandonment  of  the  after-midnight 
("owl")  portion  of  service  on  the  13  ELLSWORTH  line; 
and  combining  the  13  ELLSWORTH  and  27  NOE  lines  nights 
and  weekends . 

2 .  Changes  in  scheduled  headways  on  the  five  streetcar 
lines  to  reflect  changed  service  demands  as  follows: 

J  CHURCH,  K  INGLES IDE ,  L  TARAVAL ,  M  OCEAN  VIEW,  and 
N  JUDAH 

3.  Minor  changes  in  scheduling  on  6  MASONIC,  7  HAIGHT, 
8  MARKET,   9  RICHLAND,   12  MISSION-OCEAN,   14  MISSION 
and  47  PORTRERO 

4.  Scheduled  headway  changes  in  22  FILLMORE  line  as 
approved  earlier  this  year  following  arbitration 
hearings  involving  the  Municipal  Railway  and  Local  2 50 A 
of  the  Transport  Workers  Union. 

5.  Scheduled  headway  changes  on  the  2  CLEMENT  motor  coach 
line. 


Jdhn  C.  Far re 11 
Secretary  and  Assistant 
'General  Manager 


MUNICIPAL  RAILWAY 


HETCH    HETCHY  PROJECT 


WATER  DEPARTMENT 


September  18,  1972 


i 


I 


9 


TO: 


PROM : 


September  2Z9  1972 


MEMORANDUM 


PU3LIC  UTILITIES  COMMISSION 

Commissioner  Marvin  E.  Cardoza,  President 
Commissioner  Oliver  M.  Rousseau 
Commissioner  Joseph  Je  Diviny 
Commissioner  H .  Welton  Flynn 
Cental  ss  loner  Louis  A.  Petri 

John  D.  Crowley 

General  Manager  of  Public  Utilities 


SUBJECT :     Municipal  Railway  Proposed  Schedule  Changes 


The  Municipal  Railway  Traffic  and  Schedule  Division  has 
prepared  comparative  traffic  checks,  passenger  counts, 
schedule  and  equipment  requirements  and  other  data  in 
order  to  justify  the  proposed  schedule  changes  on  various 
service  lines  throughout  the  system. 


I  have  attached  eight  separate  reports  with  the  support- 
ing data. 


1) 


Streetcars    -  J-K-L-M-N 


Weekdays  equipment 


Saturday  equipment 


Sunday  equipment 


Present 
Prop. 

Present 
Prop. 

Present 
Prop. 


A.M. 
100 

Base 
67 

P.M. 

95 

Nite 
29 

Owl 
3 

94 

64 

91 

29 

3 

37 

42 

42 

15 

3 

32 

41 

41 

15 

3 

17 

28 

26 

15 

3 

16 

23 

23 

15 

3 

2) 


3) 


2 -CLEMENT  Motor  Coach  Line 
Weekdays  equipment  Present 

Prop. 

(only  change  at  night) 
13-2  3-27  Motor  Coach  Lines 


Weekday  equipment 


Saturday  and  Sunday 
equipment 


Present 
Prop. 

Present 
Prop. 


4)       15-42  Motor  Coach  Lines 


7 
7 

3 
2 


6 
6 

3 
2 


8 
8 

3 
2 


8 
6 


3 

2 

3 
2 


(change  in  routing  only) 


5)       47  PQTRERQ  Trolley  Coach  Line 

Weekday  equipment  Present  27 

Prop.  26 


16 
16 


22 
21 


7 
7 


6)       6-7-8-9-12-14  Trolley  Coach  Lines 

No  change  in  equipment  or  headways. 

Only  change  -  elimination  of  six  partial  trips  to 

supplement  school  service 


7)       22  FILLMORE  Trolley  Coach  Line 


8) 


Weekday  equipment 

Present 

A.M. 

30 

Base 
25 

P.M. 

26 

Nite 
13 

Owl 

Prop. 

25 

20 

22 

11 

Saturday  equipment 

Present 

11 

13 

13 

11 

Prop. 

10 

12 

12 

10 

Sunday  equipment 

Present 

10 

12 

12 

11 

Prop. 

8 

11 

11 

9 

1,  3  and  4  Trolley 

Coaches 

Weekday  equipment 

Present 

29 

19 

36 

8 

Prop. 

26 

16 

31 

6 

Public  Utilities  Commission 
City  and  County  of  San  Francisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 

949   PRESIDIO  AVENUE 
SAN   FRANCISCO,  CALIF.  94115 

September  21,  1972 

Subject:  MEMORANDUM 

TO:  Mr0  J0  D0  Crowley 

General  Manager  of  Public  Utilities 

FROM:         Jo  M„  Woods,  General  Manager 

San  Francisco  Municipal  Railway 

SUBJECT:    Schedule  Adjustments  J,  K,  L,  M,  and  N  Street  Car  Lines 

On  September  6,  1972  a  special  meeting  of  the  Public  Utilities  Commission  was 
held  to  consider  various  schedule  adjustments  on  the  Municipal  Railway »  These 
schedule  adjustments  had  been  incorporated  in  a  new  sign-up  which  was  started 
on  August  15,  1972  and  which  was  concluded  on  August  22,  1972 .    No  grievance 
had  been  filed  by  the  Transport  Workers  Union,  Local  250-A,  in  accordance  with 
Section  VIII  of  the  Memorandum  of  Agreement . 

After  presentation  by  the  Municipal  Railway  and  comments  by  the  general  public, 
the  Public  Utilities  Commission  deferred  action  until  a  later  date.  This 
matter  is  now  calendared  for  the  regular  meeting  of  the  Public  Utilities  Com- 
mission scheduled  for  September  26,  1972„    The  Commission  expressed  their 
desire  for  additional  substantiating  data  to  justify  the  schedule  adjustments. 

The  staff  of  the  Municipal  Railway  has  prepared  the  following  attached  exhibits 
to  justify  their  recommendations „ 

1)  Comparison  of  Revenue  Passengers  by  Fiscal  Years 
1967-68  through  1971-72  for  Electric  Street  Cars 

2)  Analysis  of  Schedules  $  Equipment  Requirements 

3)  Analysis  of  Vehicle  Hours  $  Runs 

4)  Traffic  Checks  made  in  1971 

5)  Traffic  Checks  made  in  1965 

I  recommend  that  the  schedule  adjustments  as  here  submitted  be  approved  by  the 
Public  Utilities  Commission, 


A  JoMoWo 

ENCo  V 

cc:  J.  Christensen 
J„  Leonard 
To  Dolan 


J  -J  FRA1TCI  CO  3 

ANALYSIS 

T5TTTVT  C« 

W  "* 

c:  H< 

3IPAI  R 

■  •-.77- 

DTTT<3 

-71  rN 

GENEVA 

div: 

r  Q  T  fYKT 

WEEKDAY  SCH 

T  TftTV 

XJ  1J  j 

V  jJH.HGUBS 

HIT] 

O ..i  -s  *  j.  ±i'i  • 

OVERT  IKj 

Pi's  sent 

Proposed 

Difference 

J 
J 

185 . 3^ 
158.59 
-26.31 

?2 
20 
-2 

18  7 « 4-5 
169,14 
-18.31 

12  1  Q 

11*03 

-1.16 

Present 

Proposed 

Difference 

Tr 

203.04 
193.59 

28 
24 
-4 

237.50 
202. 0^- 
-35*46 

22.39 
13.37 
-9.02 

Present 

Proposed 

Difference 

L-M 
L-I'I 

433.44 
404.10 
-29.34 

49 
52 

+1 

412.26 
449.19 

T  ^  O  *  >  ^ 

48.19 
32..11 
-16.08 

Present 
Pre rosed 
Difference 

N 

322.59 
290.49 
-32.10 

39 
37 
-2 

330.39 
313.34 

-17.05 

24o08 
18.55 
-5.13 

I"\TT3I 


EQUIPMENT 
£  A  o       PI'"i     i\  IT  .-j 


L 


h: 


.WAY  v 


±JASJi; 


OWL 


Present 
Prop,  J-l 

:-L-;— H 

100 

94 

67 
64 

95 
91 

29 
29 

7 
3 

4 

Th 
8ft 

4H 
5« 

10 
10 

Present 
I  rop. 

K 

4;2 

VIA  t 

7/2 

In 

4 
6 

12 
12 

60 
60 

Present 
Prop, 

L 

2 
3 

n 
10 

12 
12 

60 
60 

r: 


■y»  p  c<  a 


nt 


irop 


M 


1'  4 
1  /  •- 

7/2 


7)2 

»1* 


61/2 


Present 
Prop . 


- 1 


5 

6# 


id/2 


10 
10 


Schedule  &  Traffic 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 
ANALYSIS  CP  SCHEDULES 
RUNS  &  HOURS 


GENEVA  DIVISION 

SATURDAY 


</  JjjI  •  HUblv 

il  U  JLM  O 

nvpprp  Tin? 

Present 

83.01 

10 

84.00 

2.36 

Q 

y 

H  £  C\C\ 

i  m 
±  •  UJ. 

Difference  J 

-8*09 

-i 

-8.00 

-1.35 

irr  9  s  en  t 

l^O  •  ^y 

±  ( 

y  •  ^y 

Proposed  K 

131o28 

17 

143.00 

2.37 

Difference  K 

-12,01 

— 

+  .30 

-7.02 

Present 

226*28 

28 

234.15 

8.14 

Proposed  L-M 

209.33 

26 

217.34 

4.35 

Difference    L— M 

o 

—  d. 

—lb  o 

-3*39 

Present 

160,51 

20 

168.59 

6.50 

Proposed  N 

156.19 

20 

167.32 

5.09 

Difference  N 

-4.32 

-1.27 

»1.41 

EQUIPMENT 

HEADWAYS 

LINE 

AM 

BASE  PK 

KITE 

OWL 

AM 

BASE  PM 

nit: 

S  QWL 

Present 

37 

42  42 

15 

3 

13 

14  14 

20 

Prop.  J-K-L-M-N 

32 

41  41 

15 

3 

18 

17  15 

20 

Present 

10 

10  10 

20 

60 

Prop.  K 

12 

11  11 

20 

60 

Present 

10 

10  10 

20 

60 

Prop.  L 

13 

11  10 

20 

60 

Present 

15 

15  15 

Prop,  M 

17 

16  16 

Present 

8; 

2      8  8 

20 

Prop .  N 

9 

8>2  8)2 

20 

Schedule  &  Traffic 
September  21,  1972 


q  ••  T-T         *  ?.Ti"iT  ^.nn  T-.TTTTTTnT" 

O  _':.-'<      JJ  _  L  J.  I  !  U  J.J  JL  O  Jl. 


RAILWAY 


ANALYSIS  0?  SCHEDULES 
RU1J3  8:  HOURS 


\JX-J 


OVA  DIVISION 


SUNDAY 


LIST] 


V3H.  HOURS 


RUNS 


J  J.  ■i.l.i'J.  •  j.  -Li'i. 


OVERTIME 


Present 

67.13 

7 

59 

.30 

3.37 

Proposed 

J 

66  R^ 

A 

67 

.00 

J  •  JO 

Difference 

J 

-•19 

+1 

+7 

.30 

+  .01 

Presen-1- 

126.00 

Prop  or  ed 

K 

105 .00 

13 

110 

.00 

1.54 

Difference 

K 

-10.27 

-2 

-16.00 

-3.26 

Present 

114*50 

14 

118 

.00 

5.99 

Proposed 

L 

100.55 

■12 

101 

.30 

6.40 

Difference 

L 

-13.55 

_2 

-16 

.30 

+  .47 

Present 

113.19 

14 

117 

.30 

4.44 

Proposed 

N 

100.58 

13 

108 

.30 

1.47 

Difference 

N 

-12.21 

-1 

-9 

.00 

-2.57 

EQUIPMENT 

5AIHAYS 

iUoi      irfi  LUl1. 

J  UWL" 

AH 

rlVl  i\ 

Present 

17 

28     26  15 

3 

20 

16 

16 

20 

Irop,  J-K-L- 

-N  16 

23     23  15 

3 

20 

17 

17 

20 

Present 

24 

10 

ivA 

20 

60 

irop.  K 

24 

13)2 

13)2 

20 

60 

Present 

24 

10 

11)2 

20 

60 

Prop .  L 

24 

13:2 

13)2 

20 

60 

Present 

16 

12},: 

12'/2 

20 

Prop*  N 

16 

14}2 

14# 

20 

Schedule  &  Traffic 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 


TABULATED  BELOW  IS  A  STATEMENT  FOR  THE  FIVE  FISCAL  YEARS  STARTING 
IN  1967-1968  FOR  REVENUE  PASSENGERS  ON  THE  J,  K,  L,  M,  AND  N  LINES . 

FISCAL  YEAR  N0o  REVENUE  PASSENGERS 

21,851,632 
21,726,018 
20,109,212 
18,852,021 
18,058,288 

FIVE  YEAR  LOSS  IN  REVENUE  PASSENGERS  3*793,344 

PERCENT  LOSS     17  <>4<& 


Schedule  &  Traffic 
September  21,  1972 


1967-  68 

1968-  69 

1969-  70 

1970-  71 

1971-  72  QBB») 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Comparison  of  Present  and  Previous  Traffic  Checks 
WEEKDAY  Line  "J"  -  CHURCH 

VAN  NESS  AVENUE  ARRIVING  EAST BOUND 

AVERAGE  AVERAGE 


TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

PASSENGERS 

TRIPS 

PASSENGERS 

A.M. 

1965 

1971 

7:00-7:30 

287 

4 

72 

201 

2-2/3 

75 

7:30-8:00 

629 

7 

90 

602 

6-2/3 

90 

8:00-8:30 

460 

6 

77 

499 

7 

71 

8:30-9:00 

327 

5 

65 

270 

5-1/3 

51 

TOTAL 

1703 

22 

79 

1572 

21-2/3 

73 

VAN  NESS  AVENUE  LEAVING 

WESTBOUND 

AVERAGE 

AVERAGE 

TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

PASSENGERS 

TRIPS 

PASSENGERS 

P.M. 

1965 

1971 

4:00-4:30 

225 

5 

45 

204 

3-2/3 

56 

4:30-5:00 

413 

6 

69 

359 

4-1/3 

83 

5:00-5:30 

393 

3 

131 

474 

6 

79 

5:30-6:00 

456 

5 

91 

248 

3-2/3 

68 

TOTAL 

1487 

19 

78 

1285 

17-2/3 

73 

Checks  taken  1965-- 8/26/65 

Checks  taken  1971—6/16/71 ,  7/20/71,  7/21/71,  5/13/71,  6/17/71,  7/22/71 


Schedule  and  Traffic 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Comparison  of  Present  and  Previous  Traffic  Checks 
WEEKDAY  Line  "K"  -  INGLESIDE 

VAN  NESS  AVENUE  ARRIVING  EASTBOUND 


AVERAGE 

AVERAGE 

TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

PASSENGERS 

TRIPS 

PASSENGERS 

A.M. 

1965 

1971 

7:00-7:30 

459 

5 

92 

264 

4 

66 

7:30-8:00 

583 

6 

97 

503 

5-2/3 

89 

8:00-8:30 

671 

8 

84 

455 

5-2/3 

80 

8:30-9:00 

359 

4 

90 

252 

4-1/3 

58 

TOTAL 

2072 

23 

90 

1474 

19-2/3 

75 

VAN  NESS  AVENUE  LEAVING 

WESTBOUND 

AVERAGE 

AVERAGE 

TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

PASSENGERS 

TRIPS 

PASSENGERS 

P.M. 

1965 

1971 

4:00-4:30 

276 

5 

55 

253 

4-2/3 

54 

4:30-5:00 

569 

7 

81 

463 

4-2/3 

99 

5:00-5:30 

364 

3 

121 

475 

5-2/3 

84 

5:30-6:00 

624 

11 

57 

324 

3-2/3 

88 

TOTAL 

1833 

26 

71 

1515 

18-2/3 

81 

Checks  taken  1965--8/26/65 

Checks  taken  1971—6/16/71,  7/20/71,  7/21/71,  5/13/71,  6/17/71,  7/22/71 


Schedule  and  Traffic 

Department 
September  21,  1972 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Comparison  of  Present  and  Previous  Traffic  Checks 
WEEKDAY  Line  "L"  -  TARAVAL 

VAN  NESS  AVENUE  ARRIVING  EASTBOUND 

AVERAGE  AVERAGE 


TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

PASSENGERS 

TRIPS 

PASSENGERS 

A.M. 

1965 

1971 

7:00-7:30 

351 

5 

70 

387 

5 

77 

7:30-8:00 

989 

10 

99 

632 

6-2/3 

100 

8:00-8:30 

919 

10 

92 

650 

7-1/3 

89 

8:30-9:00 

460 

5 

92 

297 

4-2/3 

64 

TOTAL 

2719 

30 

91 

1966 

23-2/3 

83 

AVERAGE 
TRIPS  PASSENGERS 


1971 


5  59 

6-2/3  97 

11  89 

5-2/3  67 

28-1/3  81 


Checks  taken-- 1965--8/26/65 

Checks  taken— 1971— 6/16/71,  7/20/71,  7/21/71,  5/13/71,  6/17/71,  7/22/71 


VAN  NESS  AVENUE  LEAVING  WESTBOUND 

AVERAGE 


TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

PASSENGERS 

p.M. 

1965 

4:00-4:30 

361 

6 

60 

295 

4:30-5:00 

629 

8 

79 

645 

5:00-5:30 

833 

7 

119 

984 

5130-6:00 

691 

10 

69 

379 

TOTAL 

2514 

31 

81 

2303 

Schedule  and  Traffic 

Department 
September  21,  1972 


WEEKDAY 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Comparison  of  Present  and  Previous  Traffic  Checks 
Line  "M"  -  OCEAN  VIEW 


VAN  NESS  AVENUE  ARRIVING  EASTBOUND 


TIME 

A.M. 

7:00-7;30 
7:30-8:00 
8:00-8:30 
8:30-9:00 

TOTAL 


PASSENGERS 


167 

382 
338 
215 


1102 


TRIPS 
1965 

2 
4 
4 
3 

13 


AVERAGE 
PASSENGERS 


84 
96 


72 
85 


PASSENGERS 

167 
407 
225 
244 

1043 


TRIPS 
1971 

2-  2/3 
4-1/3 
3 

3-  2/3 
13-2/3 


AVERAGE 
PASSENGERS 


63 
94 
75 
67 


76 


VAN  NESS  AVENUE  LEAVING  WESTBOUND 


AVERAGE 


TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

PASSENGERS 

TRIPS 

P.M. 

1965 

1971 

4:00-4:30 

141 

3 

47 

291 

4-2/3 

4J 30-5:00 

273 

4 

68 

217 

3-1/3 

5:00-5:30 

398 

3 

133 

411 

5 

5:30-6:00 

281 

4 

70 

207 

2-2/3 

TOTAL 

1093 

14 

78 

1126 

15-2/3 

AVERAGE 
PASSENGERS 


62 
65 
82 
78 


72 


Checks  taken  1965--8/26/65 

Checks  taken  1971—6/16/71,  7/20/71,  7/21/71,  5/13/71,  6/17/71,  7/22/71 


Schedule  and  Traffic 


Department 
September  21,  1972 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Comparison  of  Present  and  Previous  Traffic  Checks 
WEEKDAY  Line  "N"  -  JUDAH 


VAN  NESS  AVENUE  ARRIVING  EASTBOUND 


AVERAGE 

AVERAGE 

TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

PASSENGERS 

TRIPS 

PASSENGERS 

A.M. 

1 Q71 

X  J  1  X 

7:00-7:30 

408 

5 

82 

393 

4-2/3 

84 

7:30-8:00 

995 

10 

100 

863 

10 

86 

8:00-8:30 

1047 

12 

87 

736 

10-1/3 

71 

8:30-9:00 

584 

8 

73 

478 

7 

68 

TOTAL 

3034 

35 

87 

2470 

32 

77 

VAN  NESS  AVENUE  LEAVING 

WESTBOUND 

AVERAGE 

AVERAGE 

TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

PASSENGERS 

TRIPS 

PASSENGERS 

P.M. 

1965 

1971 

4:00-4:30 

371 

6 

62 

355 

4-2/3 

76 

4:30-5:00 

651 

8 

81 

500 

5-1/3 

94 

5:00-5:30 

676 

6 

113 

799 

10 

80 

5:30-6:00 

798 

12 

67 

385 

6-1/3 

61 

TOTAL 

2496 

32 

78 

2039 

26-1/3 

77 

Checks  taken  1965-- 8/26/65 

Checks  taken  1971—6/16/71,  7/20/71,7/21/71,  5/13/71,6/17/71,7  22/71 


Schedule  and  Traffic 

Department 
September  21,  1972 


*  *  * 

Public  Utilities  Commission 
City  and  County  of  San  Francisco 

SAN     FRANCISCO     MUNICIPAL  RAILWAY 

949   PRESIDIO  AVENUE 
SAN  FRANCISCO,  CALIF.  94115 

September  22 ,  1972 

Subject:  MEMORANDUM 

10t  Mr«  J,  Do  Crowley 

General  Manager  Public  Utilities  Commission 

FROM?         J,  Mo  Woods s  General  Manager 

San  Francisco  Municipal  Railway 

SUBJECT?    New  Schedules  No.  2  Motor  Coach  Line 

At  the  Public  Uti  fities  Commission  meeting  of  September  6S   8 972 p  the  above 
mentioned  schedule  was  submitted  to  the  Commission  for  their  approval 0  At 
the  meeting  the  Commission  put  the  matter  over  to  a  later  date  with  the 
request  that  additional   information  be  supplied.    This  matter  is  now  scheduled 
for  the  Public  Utilities  Commission  meeting  of  September  26 s  1972, 

Attached  herewith  are  the  following  exhibits? 

(1)  Analysis  of  Schedules  &  Equipment  Requirements 

(2)  Analysis  of  Vehicle  Hours  &  Runs 

(3)  Traffic  Checks  made  in  1972 

The  only  changes  in  the  above  mentioned  schedule  are  lengthening  of  night 
headways  to  conform  with  alternate  headways  on  Line  No0  I  California  and 
provide  equal  distribution  of  service,, 

I  recommend ' that- the' schedule' adjustments'  attached  herein  be  approved  by  the 
Public  Utilities  Commission  at  its  meeting  of  September  26s  1972. 


Enc, 

ccs    Je  Christensen 

J.  Leonard 

To  Do  I  an 


J  MW  \  cm 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
ANALYSIS  OP  SCHEDULES 
RUNS  &  HOURS 

KIRKLAND  DIVISION 


WEEKDAY  SCHOOL 
LINE 


VEH.  HOURS 


RUNS 


STRA.TIME 


OVERTIME 


Present 
Proposed  2 
Difference  2 


261,28 
254.21 
-7.07 


31 
30 
-1 


267.36 
259.33 
-8.03 


13.40 
17.04 
+  3.24 


 EQUIPMENT    HEADWAYS  

LINE     AM  M    Tm    Owl      aM    BasS    M    TOB  OWL 


Present  34      14      28      8  -  2      6        2  9 

Prop.  2  34      14      28      b  -  2      b        2  12 


Schedule  &  Traffic 
September  21,  1972 


form  AM 

Line  No.. 
Line  


MUNICIPAL  RAILWAY  &r  SAN  FRANCISCO 
PASSEMGSR  TRAFFIC  CHECK  TABULATION 


CLEMENT 


.Observed  st. 


SUTTER-POWELL 


NIGHT  SERVICE 


Period 
Starling 
P.M. 


4.00 


D^re  6-20-72 

V  TUESDAY 


Day:  


Weather:. 


CLEAR 


PASS.    TRIPS  £2i 


15 

30 
45 


5:00 
15 


Date- 
Day:. 


6-29-72 


THURSDAY 


Weather: 


TjrEATT 


PASS.     TRIPS  £2i 


Date- 
Day:_ 


Weather: 


PASS.  TRIPS 


AVERAGE 


IN  (    )        WK.  (X  ) 
OUT  (X)        SAT.  (  ) 
N    S    E  (  W  )     SUN.  (    ) . 


REVISE  TO 


PASS. 


SEATS 


TRIPS 


Schsd.  Actual 


Avq. 
Load 


Load 
Factor 


SEATS 


TRIPS 


Avg. 
Load 


Load 
Factor 


30 
45 


6:00 
15 


30 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 


949  PRESIDIO  AVENUE 
SAN   FRANCISCO,  CALIF.  94115 


September  21,  1972 


Subject: 


MEMORANDUM 


TO: 


Mr.  Jo  D„  Crowley 

General  Manager  of  Public  Utilities 


FROM: 


Jo  Mo  Woods,  General  Manager 
San  Francisco  Municipal  Railway 


SUBJECT:    Schedule  Adjustments  No.  13-23-27  Motor  Coach  Lines 


On  July  11,  1972  the  Public  Utilities  Commission  by  Resolution  72-0202  approved 
the  abandonment  of  the  No.  13  Motor  Coach  Owl  and  the  combining  of  the  No.  13 
and  27  lines  for  night,  Saturday,  Sunday,  and  Holiday  service.    The  Board  of 
Supervisors  at  their  meeting  of  August  7,  1972,  after  a  public  hearing,  also 
approved  these  changes . 

The  schedule  adjustments  necessary  to  accomplish  these  changes  were  submitted 
to  the  Public  Utilities  Commission  at  a  special  meeting  held  on  September  6, 
1972 o    The  matter  was  postponed  along  with  other  recommended  changes  until  a 
later  date„    These  changes  are  now  to  be  considered  at  the  regular  meeting  of 
the  Public  Utilities  Commission  on  September  26,  1972. 

I  recommend  that  the  schedule  adjustments  be  approved  in  order  that  we  can 
proceed  with  the  abandonment  of  the  No0  13  Owl,  and  also  that  we  can  implement 
the  approved  proposal  to  combine  the  No.  13-27  routes  for  night,  Saturday, 
Sunday,  and  Holiday  service. 

Enclosed  herewith  are  various  traffic  checks  taken  in  1971  and  1972  which 
justify  these  schedule  adjustments. 


Enc. 


cc:  J.  Chris tensen 
J.  Leonard 
To  Dolan 


JMW: cc 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
ANALYSIS  OP  SCHEDULES 
RUNS  &  HOURS 

OCEAN  DIVISION 


WEEKDAY  SCHOOL 


LINE 


TEH,.  HOURS 


RUNS 


STRA.TIME 


OVERTIME 


Present 

Proposed  13-23-27 
Difference  13-23-27 


107,43 
96,29 
-11.14 


14 

13 
-1 


119-18 
110,54 
-8„24 


i  0  o  i » 1 

7ol2 
-2o59 


LINE 


EQUIPMENT 


HEADWAYS 


AM    BASE     PM    NITE     OWL       AM    BASE     PM    NITE  OWL 


Present 

7 

6 

8 

3 

1 

20 

20 

20 

20 

20 

Prop  • 

13-23-27 

7 

6 

8 

2 

20 

20 

20 

30 

Present 

24 

24 

22 

20 

Prop* 

23 

24 

24 

22 

24 

Present 

9 

16 

14 

20 

Prop* 

27 

9 

16 

14 

30 

Schedule  &  Traffic 
September  21,  1972 


SATURDAY 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
ANALYSIS  OP  SCHEDULES 
RUNS  &  HOURS 

OCEAN  DIVISION 


LINE 


VEH„  HOURS 


RUNS 


STRA.TIME 


OVERTIME 


Present 

Proposed  13-23-27 
Difference  13-23-27 


59-23 
34,59 
-24„24 


4 
■3 


59.30 
34,00 
-25.30 


4*03 

3.19 
-.44 


HEADWAYS 


LINE 

AM     EASE  PM 

MTE 

OWL 

AM. 

EASE 

PM 

1UTE 

Present 

3         3  3 

3 

1 

20 

20 

20 

20 

20 

Prop* 

13-23-27 

2           2  2 

2 

30 

30 

30 

30 

Present 

20 

20 

20 

20 

Prop. 

23 

24 

24 

22 

24 

Present 

20 

20 

20 

20 

Prop* 

27 

30 

30 

30 

30 

Schedule  &  Traffic 
September  21,  1972 


SUNDAY 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
ANALYSIS  OP  SCHEDULES 
RUNS  &  HOURS 

OCEAN  DIVISION 


LINE 


VEH.  HOURS 


RUNS 


STRA.TIME 


OVERTIME 


Present 

Proposed  13-23-27 
Difference  13-23-27 


55*23 
31o31 
-23.52 


7 
4 
■3 


59o30 
34*00 
-25.30 


,46 

.05 
.41 


EQUIPMENT 


HEADWAYS 


LINE  AM 

BASE 

m 

M'i'il 

OWL 

AM 

13ASE 

m 

Nl'l'E 

OWL 

Present 

3 

3 

3 

3 

1 

20 

20 

20 

20 

20 

Prop. 

13-23-27  2 

2 

2 

2 

30 

30 

30 

30 

Present 

20 

20 

20 

20 

Prop  c 

23 

24 

24 

22 

24 

Present 

20 

20 

20 

20 

Prop. 

27 

30 

30 

30 

30 

Schedule  &  Traffic 
September  21,  1972 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 

M .  C .    I3~  ELLSWORTH  _; 

Wednesday,  November  18,  1970' 

Monday,  March  8.  1971 
Wednesday,  March  2.4,  1971 

PASSENGERS  ARRIVING  RICHLAND  &  MISSION 

ARRIVING 

TIME  PASSENGERS  TRIPS 


1:00 

AM 

2: 

00 

AM 

1 

3 

2:00 

AM 

3: 

00 

AM 

0 

.  3 

3:00 

AM 

4: 

00 

AM 

0 

3 

4:  00 

AM 

5: 

00 

AM 

0 

3 

5:00 

AM 

6: 

00 

AM 

2 

3 

6:00 

AM 

7: 

00 

AM 

9 

3 

7:00 

AM 

8: 

00 

AM 

36 

3 

8:00 

AM 

9: 

00 

AM" 

24 

3 

9:00 

AM 

10: 

00 

AM 

17 

3 

10:  00 

AM 

Hi 

00 

AM 

14 

3 

11:00 

AM 

12; 

00 

Noon 

16 

3 

12:  00 

Noon 

1: 

00 

PM 

12 

3 

1:00 

PM 

2: 

00 

PM 

9 

3 

2:  00 

PM 

3: 

00 

PM 

17 

3 

3:00 

PM 

4: 

00 

PM 

11 

3 

4:00 

PM 

5: 

00 

PM 

17 

3 

5:00 

PM 

6: 

00 

PM 

10 

3 

6:00 

PM 

7: 

00 

PM 

13 

3 

7:00 

PM 

8: 

00 

PM 

5 

3 

8:00 

PM 

9: 

00 

PM 

3 

3 

9:00 

PM 

10: 

00 

PM 

2  . 

3 

10:  00 

PM 

11: 

00 

PM 

3 

3 

11:00 

PM 

12: 

00 

Mid 

2 

3 

12:00 

Mid 

1: 

00 

AM 

0 

3 

TOTAL  223  72 


Schedule  and  Traffic 

Department 
April  6,  1971 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
M.C.   13-  ELLSWORTH 


Wednesday,   November  18,  1970 

Monday,       March     3  1971 
Wednesday,       March     24,  1971 

PASSENGERS  LEAVING  RICHLAND  &  MISSION 

LEAVING  AVERAGE 
TIME  PASSENGERS  TRIPS  PASSENGERS 


1 

;  00 

AM 

2 

:00 

AM 

I 

3 

1 

2; 

00 

AM 

3 

:  00 

AM 

3 

1 

3: 

00 

AM 

4 

:  00 

AM 

0 

3 

0 

4: 

00 

AM 

5 

:  00 

AM 

0 

3 

0  • 

5: 

00 

AM 

6 

:  00 

AM 

1 

3 

0 

6: 

00 

AM 

7 

:  00 

AM 

1 

3 

0 

7: 

00 

AM 

8 

:  00 

AM 

1 

3 

0 

8: 

00 

AM 

9 

:  00 

AM 

3 

3 

1 

9: 

00 

AM 

10 

:  00 

AM 

2 

3 

1 

10: 

00 

AM 

11 

:00 

AM 

8 

3 

3 

11: 

00 

AM 

12. 

00 

Noon 

11 

3 

4 

12: 

00 

Noon 

1. 

,  00 

PM 

15 

3 

5 

1: 

00 

PM 

2: 

00 

PM 

15 

3 

5 

2; 

00 

PM 

3: 

00 

PM 

17 

3 

6 

3: 

00 

PM 

4; 

00 

PM 

38 

3 

13 

4: 

00 

PM 

5: 

00 

PM 

49 

3 

16 

5: 

00 

PM 

6: 

00 

PM 

44 

3 

15 

6: 

00 

PM 

7. 

00 

PM 

43 

3 

14 

7: 

00 

PM 

8; 

00 

PM 

21 

3 

7 

8: 

00 

PM 

9: 

00 

PM 

5 

3 

2 

9: 

00 

PM 

10: 

00 

PM 

8 

3 

3 

10: 

00 

PM 

11 

00 

PM 

3 

3 

1 

11: 

00 

PM 

12: 

00 

Mid 

6 

3 

2 

12: 

00 

Mid 

1 

:00 

AM 

6 

3 

2 

TOTAL 

304 

72 

4 

Schedule  &  Traffic 

Department 
April  6,  1971 


SAN  FRANCISCO 
PASSENGER 


Saturday  - 
Saturday  - 

ARRIVING-RICHLAND  8c  MISSION 


MUNICIPAL  RAILWAY 
COUNT-Llne  13 
February  27,  1971 
April  10,  1971 


TIME 

PASSENGERS 

TRIPS 

AVER, 

1:  00 

AM 

2  •  00 

AM 

til  1 

0 

o 

2  •  00 

AM 

V  00 

AM 

0 

0 

3-  00 

AM 

4 : 00 

AM 

0 

3 

0 

4:00 

AM 

5:00 

AM 

0 

3 

0 

5:00 

AM 

6:00 

AM 

0 

1 

0 

6:00 

AM 

7:00 

AM 

6 

3 

2 

7:00 

AM 

8:00 

AM 

7 

3 

2 

8:  00 

AM 

9:00 

AM 

6 

2 

3 

9:00 

AM 

10:00 

AM 

15 

3 

10:00 

AM 

11:00 

AM 

4 

1 

4 

11:00 

AM 

12:00 

Noon 

24 

3 

8 

12:00 

Noorj 

1:  00 

PM 

14 

3 

5 

1:00 

PM  • 

2:  00 

PM 

11 

3 

4 

2:00 

PM 

3:  00 

PM 

21 

3 

7 

3:  00 

PM 

4:  00 

PM 

19 

6 

4:00 

PM 

5:00 

PM 

14 

J 

5 

5:00 

PM 

6:00 

PM 

9 

3 

6:  00 

PM 

7:  00 

PM 

6 

1 

6 

7:00 

PM 

8:  00 

EM 

0 

0 

0 

8:00 

PM 

9:  00 

PM 

I 

1 

3 

9:00 

PM 

10:00 

PM 

3 

2 

LE 


AVING 


•RICHLAND  &  MISSION 


TIME 

PASSENGERS 

TRIPS 

AVER 

1:00 

AM 

2:  00 

AM 

0 

3 

0 

2:  00 

AM 

3:00 

AM 

.  6 

3 

2 

3:  00 

AM 

4:  00 

AM 

l 

0 

4:00 

AM 

-5:  00 

AM 

3 

3 

1 

5:  00 

AM 

6:00 

AM 

0 

3 

0 

6:00 

AM 

7:00 

AM 

1 

3 

0 

7:00 

AM 

8:00 

AM 

1 

3 

0 

8:00 

AM 

9:00 

AM 

3 

3 

1 

9:  00 

AM 

10:00 

AM 

4 

2 

2 

10:  00 

AM  . 

11:00 

AM 

8 

1 

p 

V.' 

11:  00 

AM 

12:  00 

Noon 

9 

3 

12:00 

Noon 

1:  00 

PM 

13 

3 

4 

1:  00 

PM 

2:  00 

PM 

28 

9 

2:  00 

PM 

3:  00 

PM 

23 

3 

8 

3:00 

PM 

4:  00 

PM 

31 

3 

10 

4:  00 

PM 

5:  00 

PM 

19 

3 

6 

5:00 

PM 

6:  00 

FM 

41 

3 

14 

6:  00 

PM 

7:00 

PM 

12 

1 

12 

7:00 

PM 

8:  00 

PM 

8 

3 

3 

8:00 

PM 

9:  00 

PM 

7 

3 

2 

9:00 

a  1 1 

10:  00 

PM 

4 

3 

1 

AGE 


Schedule  &  Traffic 

Department- 
April  12,  1971 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
PASSENGER  COUNT  -  Line 


11 


ARRIVING  -  RICHLAND  & 


Sunday  - 
Sunday  - 

MISSION 


March 
April 


7, 
11 


1971 
1971 


TIME 

PASSENGERS 

TRIPS 

AVERAGE 

1:  00 

AM 

2:00 

AM 

2 

3 

1 

2:00 

AM 

3:  00 

AM 

'  0 

3 

0 

3:00 

AM 

4:  00 

AM 

1 

3 

0 

4:  00 

AM 

5:  00 

AM 

1 

3 

0 

5:00 

AM 

6:  00 

AM 

2 

3 

1 

6:00 

AM 

7:  00 

AM 

0 

3 

0 

7:00 

AM 

3:  00 

A  M 

rill 

o 

J> 

8:00 

AM 

9:  00 

AM 
till 

X 

o 
<c 

A 

u 

9:  00 

AM 

10:  00 

AM 
rill 

Q 

o 

10:  CO 

AM 

11:  00 

A  M 
ri.il 

X 

11:  00 

Am 

12;  00 

PvT  r~\  V* 

im  oon 

Q 
O 

J 

12:00 

Noon 

1:  00 

PM 

X 

J 

n 
( 

1:  00 

PM  • 

2:  00 

"DM 

X    1  1 

-5 

J5 

9 
r 

2:  00 

PM 

3:  00 

PM 

-til 

*2 

J 

4 

r 

3:  00 

PM 

4:  00 

PM 

x  1  ; 

It) 

*a 
J 

c 

J 

4:  00 

PM 

5:  00 

pm" 

I  11 

1  2 

4 

5:00 

PM 

6:  00 

PM 

"1  0 

XV/ 

2 

< 

6:00 

PM 

7:00 

PM 

4 

? 
i~- 

2 

7:00 

PM 

8:  00 

PM 

JL 

3 

0 

8:  00 

PM 

9:  00 

PM 

2 

3 

1 

9:00 

PM 

10:  00 

PM 

6 

3 

2 

LEAVING  -  RICHLAND 

&  MIS 

S I  ON 

TIME 

PASSENGERS 

TRIPS 

AVERAGE 

1:00 

AM 

2:00 

AM 

5 

3 

2 

2:  00 

AM 

3:00 

AM 

2 

3 

1 

3:  00 

AM 

4:  00 

AM 

2 

3 

1 

4:00 

AM 

5:00 

AM 

4 

3 

1 

5:00 

AM 

6:00 

AM 

0 

3 

0 

6:00 

AM 

7:00 

AM 

2 

3 

1 

7:00 

AM 

3:00 

AM 

2 

3 

1 

8:00 

AM 

9:00 

AM 

1 

3 

0 

9:  00 

AM 

10:  00 

AM 

0 

2 

0 

10:00 

AM 

11:00 

AM 

25 

1 

25 

11:  00 

AM  ' 

12:00 

Noon 

16 

3 

5 

12:00 

Noon 

1:  00 

PM 

11 

3 

4 

1:00 

FM 

2:  00 

PM 

28 

3 

9 

2:00 

PM 

3:00 

PM 

16 

3 

5 

3:00 

PM 

4:  00 

PM 

18 

-3 

6 

4:  00 

PM 

5:00 

PM 

26 

3 

9 

5:  00 

PM 

6:  00 

PM 

9 

3 

3 

6:00 

PM 

7:00 

PM 

12 

2 

6 

7:  00 

PM 

8:00 

PM 

16 

3 

5 

8:  00 

PM 

9:  00 

PM 

3 

3 

1 

9:00 

PM 

10:00 

PM 

14 

3 

5 

Sdhedule  &  Traffic 

Department 
April  12,  19?1 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
M.C.  23/27-CRESCENT/NOE 
THURSDAY.   MARCH  h  '  197I 


PASSENGERS     ARRIVING  29TH  MISSION 


ARRIVING 


AVERAGE 


TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

6:00 

P.M. 

7:00 

P.M. 

3 

2 

2 

7:00 

P.M. 

8:00 

P.M. 

0 

3 

0 

8:00 

P.M. 

•  9:00 

P..M., 

0 

3 

0 

9:00 

P.M. 

10:00 

P*M. 

1 

3 

0 

10:00 

?  c 

11:00 

P»M6 

1 

3 

0 

11:00 

P.M. 

12:00 

P.M. 

1 

1 

1 

TOT 

A 

L 

6 

15 

0 

PASSENGERS  LEAVING 

29TE  MISSION 

LEAVING 

AVERAGE 

TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

6:00 

P, 

7:00 

P.M. 

6 

1 

6 

7:00 

PvM, 

8:00 

P.M. 

3 

3 

1 

8:00 

P,K, 

9:00 

P*M. 

7 

3 

2 

9:00 

P.,  Mj. 

10:00 

P.M. 

1 

2 

1 

10:00 

P.>  M* 

11:00 

P.M. 

1 

3 

0 

11:00 

P*M. 

12:00 

P.M. 

2 

3 

1 

TOT 

A 

L 

20 

15 

1 

Schedule  &  Traffic  Dept. 
March  16,  1971 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
M.C.  25/27  CRESCENT7NOE 
SATURDAY,  MARCH  6,  1971 


PASSENGERS  ARRIVING  29th  &  MISSION: 


TIME 

ARRIVING 
PASSENGERS 

TRIPS 

AVERAGE 
PASSENGERS 

9iOO 

A.M. 

10:00 

A.M. 

1 

1 

1 

10:00 

A.M. 

11:00 

A.M. 

5 

2 

3 

11:00 

A.M. 

12:00 

NOON 

7 

4 

2 

12:00 

NOON 

1:00 

P.M. 

11 

'  3 

4 

1:00 

P.M. 

2:00 

P.M. 

2 

2 

1 

2:00 

P.M. 

3:00 

P.M. 

4 

2 

2 

3:00 

P.M. 

4:00 

P.M. 

3 

3 

1 

4:00 

P.M. 

5:00 

P.M. 

0 

2 

0 

5:00 

P.M. 

6:00 

P.M. 

1 

3 

0 

TOTAL 


34 


22 


PASSENGERS  LEAVING  29th  8c  MISSION: 


TIME 

9:00  A.M. 
10:00  A.M. 
11:00  A.M. 
12:00  NOON 

1:00  P.M. 

2:00  P.M. 

3:00  P.M. 

4:00  P.M. 

5:00  P.M. 


-  10:00  A.M. 

-  11:00  A.M. 

-  12:00  NOON 

1:00  P.M. 
2:00  P.M. 
3:00  P.M. 
4:00  P.M. 
5:00  P.M. 
6:00  P.M. 
TOTAL 


LEAVING 
PASSENGERS 

2 
8 
4 
7 
3 
1 
2 

3 

4 

34 


AVERAGE 
PASSENGERS 

1 

3 
1 

2 

3 
0 

1 
1 
1 
1 


Schedule  and  Traffic 
Department 
March  16,  1961 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
M.C.  23/27-CRESCENT/NOE 
SUNDAY }  FEBRUARY  28,1971 
PASSENGERS  ARRIVING  AT  2$>TH  MISSION 

SUNDAY 
FEB  28,1971 


ARRIVING 

AVERAGE 

TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

9 

;00 

A.M.  - 

10: 

00 

A.  Mo 

1 

1 

10: 

:00 

A.  Me  - 

11: 

00 

A.M. 

i 

2 

11: 

:00 

A.M.  - 

12: 

00 

NOON 

2 

2 

12: 

too 

NOON  - 

1: 

00 

P.M.. 

3 

2 

1: 

00 

P.M.  - 

2: 

00 

P  e  M^ 

I 

3 

2 

2: 

.00 

P.M.  - 

00 

P.M. 

3 

1 

3: 

;00 

P.M.  - 

l\ 

00 

P.M. 

3 

1 

4: 

-00 

P.M*  - 

00 

P.M. 

1 

3 

2 

5: 

;00 

P.M.  - 

I; 

00 

P.M. 

3 

2 

TOT 

A  L 

27 

2 

PASSENGERS 

.  LEAVING  2QTH 

MISSION 

LEAVING 

AVERAGE 

TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

9:00 

A.M.  - 

10:00 

A.M. 

k 

3 

1 

10:00 

A.M.  - 

11:00 

1 

I 

1 

11:00 

A.M.  - 

12:00 

NOON 

t 

1 

12:00 

NOON  - 

1:00 

P.M. 

3 

2 

1:00 

P.M.  - 

2:00 

P.M. 

3 

3 

1 

2:00 

P.M.  - 

3:00 

P.M. 

0 

3 

0 

3:00 

P.M.  - 

4:00 

PVM. 

0 

3 

0 

4:00 

P.M.  - 

5:00 

P .  M  © 

0 

3 

0 

5:00 

P.M.  - 

6:00 

P.M. 

0 

2 

0 

TOT 

A  L 

17 

27 

1 

Schedule  &  Traffic  Dept. 
March  15,  1971 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 

9  49  PRESIDIO  AVENUE 
SAN   FRANCISCO,  CALIF.  94115 

September  22 „  1972 

Subject:  MEMORANDUM 

TOt  Mr*  J0  D„  Crowley 

Genera!  Manager  of  Pubiic  Utilities 

FROM?  Jo  Mo  Woods,  General  Manager 

San  Francisco  Municipal  Railway 

SUBJECT i      New  Schedules  No.   15-42  Motor  Coach  Lines 


On  July  lip   1972,  the  Public  Utilities  Commission  by  Resolution  72-0203 
approved  the  conso S 5 dati on  of  the  two  northerly  terminals  of  Line  42,  by 
eliminating  the  Broadway  and  Davis  Terminal,  and  extending  these  trips  to 
Chestnut  and  Sansome.    This  a! so  was  approved  by  the  Board  of  Supervisors0 

These  revised  schedules  were  submitted  to  the  Commission  at  its  meeting  of 
September  6,  1972  for  their  approval.    At  this  meeting  the  Commission  put  the 
matter  over  to  a  later  date  with  the  request  that  additional   information  be 
supplied.    The  matter  is  now  scheduled  for  the  Public  Utilities  Commission 
meeting  of  September  26,  1972. 

Attached  herewith  are  the  fol lowing  exhibits? 

(1)  Analysis  of  Schedules  &  Equipment  Requirements 

(2)  Analysis  of  Vehicle  Hours  &  Runs 

(3)  Traffic  Checks  made  in  1972 

As  the  only  changes  in  these  schedules  are  the  routing  of  Broadway  and  Davis 
trips  further  north  to  Chestnut  and  Sansome,  I  recommend  that  these  schedule 
adjustments  be  approved  by  the  Public  Utilities  Commission  at  the  meeting 
of  September  26,  1972. 


Enc. 

cc;    J.  Christensen 

J,  Leonard 

T0  Dolan 


J.  M.  Wo 


J  MW ; cm 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
ANALYSIS  OF  SCHEDULES 
RUNS  &  HOURS 

OCEAN/ KIRKLAND  DIVISION 


WEEKDAY  SCHOOL 
LINE 


VEH.  HOURS 


RUNS 


STRA.TIME 


OVERTIME 


Present  OCEAN 
Proposed  15-42 
Difference  15-42 

Present  KIRKLAND 
Proposed  15-42 
Difference  15-42 


297.56 
297*57 
+  •01 

156.41 
15b. 41 


57 


22 


323.14 
323.14 


189.5b 
189.57 
+  .01 


21.05 
19*32 
-1.33 

9.33 
9.29 
-.04 


EQUIPMENT 


HEADWAYS 


LINE 

AM 

BASE 

PM 

NITE 

OWL 

AM 

BASE 

PM 

NITE 

OWL 

Present 

OCEAN 

24 

18 

32 

6 

3 

3% 

51/£ 

3/2 

16 

30 

Prop* 

15-42 

24 

18 

32 

6 

3 

31/2 

5% 

3/2 

16 

30 

Present 

KIRKLAND 

19 

8 

14 

4 

3/2 

IV/2 

31/2 

16 

Prop* 

15-42 

19 

8 

14 

4 

31/2 

IV/z 

16 

Schedule  &  Traffic 
September  21,  1972 


I  4 


SAW  FRANC I SCO  MUNICIPAL  RAILWAY 

Motor  Coach  Line  No.  42  -  Third/Evans 

FRIDAY  -  JUNE  $0,  1972 
MONDAY  -  JULY     3,  1972 

PASSENGERS  LEAVING  BROADWAY  &  FRONT  TO  BROADWAY  &  DAVIS 


LEAVING 

TIME 

PASSENGERS 

TRIPS 

6:00 

AM  - 

7:00 

AM 

0 

1 

7:00 

AM  - 

8:00 

AM 

3 

4 

8:00 

AM  - 

9:00 

AM 

1 

9 

9:00 

AM  - 

10:00 

AM 

2 

3 

10:00 

AM  - 

11:00 

AM 

1 

3 

11:00 

AM  - 

12 : 00 

NOON 

0 

2 

12:00 

NO  - 

1:00 

PM 

0 

3 

1:00 

PM  - 

2:00 

PM 

0 

3 

2:00 

PM  - 

3:00 

PM 

2 

2 

5:00 

PM  - 

4:00 

PM 

2 

3 

4:00 

PM  - 

5:00 

PM 

0 

3 

5:00 

PM  - 

6:00 

PM 

0 

11 

37 

AVERAGE 
PASSENGERS 

0 
1 
0 

1 

0 
0 
0 
0 

1 
1 

0 
0 

0 


PASSENGERS  ARRIVING  BROADWAY  &  FRONT  FROM  BROADWAY  &  DAVIS 


TIME 


ARRIVING 
PASSENGERS 


TRIPS 


AVERAGE 
PASSENGERS 


7:00 

AM  - 

8:00 

AM 

0 

1 

0 

8:00 

AM  - 

9:00 

AM 

0 

0 

0 

9:00 

AM  - 

10:00 

AM 

1 

3 

0 

10:00 

AM  - 

11:00 

AM 

0 

2 

0 

11:00 

AM  - 

12:00 

NOON 

0 

3 

0 

12:00 

NO  - 

1:00 

PM 

0 

2 

0 

1:00 

PM  - 

2:00 

PM 

0 

3 

0 

2:00 

PM  - 

3:00 

PM 

0 

3 

0 

3:00 

PM  - 

4:00 

PM 

0 

3 

.  0 

4:00 

PM  - 

5:00 

PM 

2 

4 

1 

5:00 

PM  - 

6:00 

PM 

5 

2 

JL 

8 

26 

0 

Schedule  and  Traffic 
Department 
July  11,  1972 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 

949   PRESIDIO  AVENUE 
SAN   FRANCISCO,  CALIF.  94115 

September  22,  1972 

Subject:  MEMORANDUM 

TOs  Mi%  Jo  Do  Crowley 

General  Manager  of  Public  Utilities 

FROM?         Jo  Mo  Woods,  General  Manager 

San  Francisco"Mon1cipal  Railway 

SUBJECT?    Schedule  Adjustments  No.  47  Trolley  Coach  Line 


At  the -meeting 'of- the  Public  Utilities  Commi ss ion-  of  September  6,  1972,  the 
Commission  considered  proposals  submitted  by  the  staff  of  the  Municipal 
Railway  for  the  No0  47  Trolley  Coach  Line0 

The  Commission  put  over  this  matter'  until  a  later  meeting.    This  matter  Is  to 
be  considered'"  at  the  regular  meeting  of  September  26,  I972« 

Patronage  on  the  No0  47  Trol-ley  Coach  has  declined  approximately  11.8$  as  shown 
on  the  tabulation  below. 

Fiscal  Year  Noa  Revenue  Passengers 

1967-  1968  3,453,522 

1968-  1969  3,637,948 

1969-  1970  3,497,117 

1970-  I97S  3,189,875 

1971-  1972  'JfiSc  3,046,331 

Five  year  loss  in  revenue  passengers  407,191 

Percent  Loss  II  0Q% 

Traffic  checks  were  taken  on  the  No8  47  Trolley  Coach  line  in  July  1972,  and 
these  checks  were  used  as  the  basis  for- schedule;  adjustments,,    Results  of  our 
traffic  cheeks- and- passenger- statistics- Indicated" certain  adjustments  were 
warranted. 

This  schedule  also-  includes  adjustments- of  -  six  (6)  a„m.  school  trips  worked 
by  other  lines  C  6' and  7,  8,  9,  12  and  I4)0    These  traffic  checks  were  taken 
prior  to  school  closing  In  June  1 972 0 


♦ 


♦ 


♦ 


Mr0  Jo  Do  Crowley  —  2 


September  22 6  1972 


This  schedule  was  dl -cussed  with  Muni 'staff  and  Un Son  -  Representatives  of 
Transport  Workers  Union  250A  on  duly  19p   (1 972 „  posted  on  August  10,   1972  and 
signed  on  In  the  general  ■  s ign  up  commencing  on  August  S5P  1972.  Union 
Representation  of  250A  did  not  at  this  time -exercise  their  option  of  filing  a 
grievance  under  Section  VI  I!  of  the  Memorandum  of  Agreement^  regarding  schedules 
and  schedule  procedures, 

II  recommend-"'the' new -schedules  and  vehicle  requirements 'be  adopted  by  the 
Public  Uti  II  It les; Commissi  on" at  the  meetlng-of  September  26,  1972, 
Attached' herewith 'are: the-  fo! lowing  exhlbi tss 


CI)"  Analysis  of  Schedules  &' Equipment  Requirements 

(2>-  Analysts  of  Vehicle  Hours  &  Runs 

(3)  Traffic  Checks  made  1972 

(4)  Traffic  Checks  made  1966 


EnCe 


ccs    Jo  Christensen 
J  0  l  eonaird 
To  [plan 


JMWscm 


SA1T  FRANCIS  GO  MUNICIPAL  RAILWAY 
ANALYSIS  CP  SCHEDULES 
SUITS  &  HOURS 


WEEKDAY  SCHOOL 


POT HERO  DIVISION 


LINE 


VEIL  HOURS 


RU2TS 


S TEA. TIME 


OVERTIME 


Present 
Proposed  47 
Difference  47 


267.04 
263.20 
-3.44 


30 

29 
-1 


254.30 
245.82 
-8.48 


17.40 

18,21 
+  .41 


£0 


IENT 


AM     BASE     PM    lillE  OR'L 


HEADif  AYS 


J3AO  Jli 


OWL 


Present 
Prop  • 


47 


27 
26 


16 
16 


22 
21 


7 
7 


2}'2 

3 


10 


5)£  3 
5/2      3/2  10 


Schedule  &  Traffic 
September  21,  1972 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 


WEEKDAY 


Comparison  of  Present  and  Previous  Traffic  Checks 
Line  47  -  POTRERO 


GEARY  STREET  LEAVING  SOUTHBOUND 


TIME 


PASSENGERS 


TRIPS 


AVERAGE 
PASSENGERS 


PASSENGERS 


TRIPS 


AVERAGE 
PASSENGERS 


A.M. 

1966 

1972 

7:60-7 

15 

69 

1 

69 

88 

2 

44 

7:15-7 

•30 

203 

3 

68 

133 

3 

44 

7:30-7 

:45 

260 

4-1/2 

58 

208 

4 

52 

7:45-8 

00 

450 

6-1/2 

69 

316 

5-1/2 

57 

8:00-8 

15 

394 

5 

79 

242 

5 

48 

8:15-8 

30 

284 

4-1/2 

63 

162 

3-1/2 

46 

8:30-8 

45 

153 

7 

22 

218 

3-1/2 

62 

8:45-9 

00 

132 

7 

19 

161 

6 

27 

TOTAL 

1945 

38-1/2 

51 

1528 

32-1/2 

47 

GEARY  STREET  LEAVING  NORTHBOUND 


TIME 

P.M. 

4:00-4:15 
4:15-4:30 
4:30-4:45 
4:45-5:00 
5:00-5:15 
5:15-5:30 
5:30-5:45 
5:45-6:00 


PASSENGERS 


147 
135 
164 
237 
253 
320 
134 
123 


TRIPS 
1966 
4 

3-2/3 
3-1/3 

3-  2/3 

4-  1/3 
6 

3-2/3 
2-2/3 


AVERAGE 
PASSENGERS 


37 
37 
49 
65 
58 
53 
37 
46 


PASSENGERS 


89 
153 
190 
279 
251 
203 
120 

70 


TRIPS 
1972 

2 
4 

3-  1/2 
5 

4-  1/2 
3-1/2 
4 

2-1/2 


AVERAGE 
PASSENGERS 


45 
38 
54 
56 
56 
58 
30 
28 


TOTAL 


1513 


31-1/3 


48 


1355 


29 


47 


Checks  taken  1966--3/23/66 ,  3/24/66,  3/31/66,  6/29/66,  7/12,66 
Checks  taken  1972—7/11/72,  7/12/72,  7/13/72,  7/14/72 


Schedule  and  Traffic 

Department 
September  21,  1972 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 


949  PRESIDIO  AVENUE 
SAN   FRANCISCO,  CALIF.  94115 


September  22 ,  1972 


Subject: 


MEMORANDUM 


TOs 


Mr„  J,  D0  Crowley 

General  Manager  of  Public  Utilities 


FROM  i 


Ja  Mo  Woods,  General  Manager 
San  Francisco  Municipal  Railway 


SUBJECT?    New  Schedules  No0  6,  19  8,  9,  12,   14  Trolley  Coach  Lines 


On  "School  Days  Only"  six  runs  from  the  above  mentioned  I i nes  upon  completion 
of  their  regularly  scheduled  trips  to  their  inner  terminals  do  not  pull  in 
to  Pot re ro  Division.    They  route  outbound  on  Mission  Street  to  Ninth  Street 
and  go  in  service  northbound  on  Line  47  to  provide  additional  carrying  capacity. 

Traffic  checks  taken  prior  to  school  closing  indicate  that  with  changes  in 
the  hours  of  school  operation  these  additional  trips  are  no  longer  needed. 

Attached  herewith  are' the  following  exhibits? 


As  the  only  changes  in  these  schedu I es  are  a  total  of  six  partial  trips  to 

supplement  school  service s  I  recommend  that  the  schedule  adjustments  be 

adopted  by  the  Public  Utilities  Commission  at  the  meeting  of  September  26 9  1972. 


(1)  Analysis  of  Schedules  &  Equipment  Requirements 

(2)  Analysis  of  Vehicle  Hours  &  Runs 

(3)  Traffic  Checks  made  in  1971-1972 


Enc. 


ccs    J0  Christensen 
Jo  Leonard 
T .  Do  I  an 


JMWscm 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
ANALYSIS  OP  SCHEDULES 
RUNS  &  HOURS 

POTRERO  DIVISION 

WEEKDAY  SCHOOL 


LINE 

VEH 

.  HOURS 

RUNS 

STRA 

.TIME 

OVERTIME 

Present 

337,07 

41 

352.45 

28.41 

Proposed 

6-7 

335,54 

41 

353.19 

28.05 

Difference 

6-7 

-1.13 

+  .34 

-.36 

Present 

166.42 

22 

189.46 

7*41 

Proposed 

8 

164.44 

22 

189*46 

7*41 

Difference 

8 

-1.58 

Present 

560.52 

70 

592.10 

39.50 

Proposed 

9-12- 

14 

559.23 

70 

592.24 

39*33 

Difference 

9-12- 

14 

-1.29 

+  .14 

-.17 

LINE 

EQUIPMEMT 

HEADWAYS 

AM 

±SAbili 

PM  JJI 

I'i'E 

OWL 

AM 

BASE 

OWL 

Present 

25 

23 

32 

9 

4/2 

Vk 

4 

15 

Prop* 

6-7 

25 

23 

32 

9 

4/2 

V/2 

4 

15 

Present 

61/2 

Vk 

6 

15 

Prop. 

7 

6/2 

vA 

6 

15 

Present 

17 

11 

20 

4 

3 

6 

3 

15 

Prop, 

8 

17 

11 

20 

4 

3 

6 

3 

15 

Present 

41 

37 

49 

14 

6 

13 

8 

Prop.  9- 

=12-14 

41 

37 

4-9 

14 

6 

13 

8 

Present 

6 

7 

5 

12 

Prop, 

12 

6 

7 

5 

12 

Present 

31/2 

6>2 

3 

12 

Prop* 

14 

3/2 

6/2 

3 

12 

Schedule  & 
September 


Traffic 
21,  1972 


Line  No.-Jk7~££H00L 
Line  -POTRERO  


MUNICIPAL  RAILWAY  OF  SAN  FRANCISCO 
PASSENGER  TRAFFIC  CHECK  TABULATED! 

 Observed      YAM   HESS  -GEARY 


IN  (/)        WK.  ( j() 
OUT  (    )        SAT.  (  ) 
N)  S    E    W       SUN.  (  ) 




Pcfioi 
Starting 
A.M. 

Date:     9-1  3-71 

Hat*- 

AVERAGE 

REVISE  TO 

Day:  Monday,  „. 

Day:  Monday 

Day: 

WcatherrQIC  ^0±— 

Wwtberfil  firlT 

Westhsr: 

PASS. 

SEATS 

TRIPS 

AVQ, 

Load 

Load 
Factor 

SEATS 

TRIPS 

Avg. 
Load 

Load 
Fact  of 

PASS.  |  TRIPS)  ^ 

PASS. 

TRIPS 

Avg. 

PASS. 

TRIPS 

Avo. 

Lo*d 

Sched. 

Actual 

6:00 

— « 

15 

30 

45 

—  • 

7:00 

,   am 



15 

30 

 92- 

. — L.> 

106 

..,..£.. 

...18. 

1Q0. 

..15 

6 

45 

...a... 

....134 

 7„. 

19 

123. 

5 

, ........ 



.204. 

10  .. 

20. 

 2.4,2 

13 

19 

12 

...2.0... 

.11... 

 ...  j 





......... 

8:00 

~— — — 

„„7„.. 

Of  \ 

....15.7 

7 

?? 

1  ^0 

7 

21 

6  * 



15 

lb.9- 

-1  r\ 

10  . 

....12. 

....151 

.....  -y  iv-v. 

 a.. 

19 

 -1—  w  - . 

JL6Q 

9 

ia 

6 

,  £12.. 

■17-— 

...18. 

 V.  -_y>  

PI 

310. 

Lb 

21.J 

.12... 

 m  

30 

45 

...... 

9:00 

-  ,    .  - 

15 



30 

45 

-  -  | 

„,,,„„ 

i  noo 

o  w 

1 1:00 

30 

Noon 

30 

1:00 

30 

30 



3:00 

15 

I 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 

949   PRESIDIO  AVEN  U  E 
SAN   FRANCISCO,  CALIF.  94115 

September  21,  1972 

Subiect:  MEMORANDUM 

TOs  Mr,  Jo  Do  Crowley 

General  Manager  of  Public  Utilities 

FROM i         J,  Mo  Woods,  General  Manager 

San  Francisco  Municipal  Railway 

SUBJECT:    Schedule  Adjustments  No,  22  Trolley  Coach  Line 


At  the  special  meeting  of  the  Public  Utilities  Commission  of  September  6,  1972 
the  Commission  considered  proposals  submitted  by  the  staff  of  the  Municipal 
Railway  for  adjustments  in  schedules  for  the  No.  22  Trolley  Coach  Line,  The 
Commission  put  over  the  matter  until  a  later  meeting.    These  matters  are  to  be 
considered  at  the  regular  meeting  of  September  26,  1972, 

The  ridership  on  the  No,  22  Trolley  Coach  Line  has  suffered  a  reduction  in 
revenue  passengers  of  over  25%  as  shown  on  the  tabulation  below. 

Fiscal  Year  No,  Revenue  Passengers 

1967-  68  5,107,313 

1968-  69  5,082,403 

1969-  70  4,244,310 

1970-  71  3,971,090 

1971-  72  (flffgHtr  3,827,400 

Five-year  Loss  in  Revenue  Passengers  1,279,913 

Percent  Loss  25,1% 

Traffic  checks  were  taken  on  the  No.  22  Trolley  Coach  Line  beginning  February 
1971,    These  traffic  checks  were  used  as  the  basis  for  schedule  adjustments. 
The  Transport  Workers  Union  filed  a  grievance  against  these  schedules  and  the 
matter  was  referred  to  arbitration.    The  arbitrator  Dennis  L»  Isenberg  ruled 
in  favor  of  the  Municipal  Railway  in  his  decision  of  January  29,  1972,  These 
schedule  adjustments  were  also  included  in  the  package  of  March  14,  1972 
which  was  submitted  to  the  Public  Utilities  Commission,    The  Union  again  filed 
a  grievance  against  these  schedules  and  they  were  submitted  to  arbitration.  Once 
again  another  arbitrator,  William  Eaton,  ruled  in  favor  of  the  Municipal  Railway 
in  his  decision  dated  April  24,  1972, 

The  results  of  our  traffic  checks  and  the  passenger  statistics  indicate  very 
strongly  that  a  reduction  in  runs  is  warranted. 


I  recommend  that  the  new  schedules  and  vehicle  requirements  be  adopted  by  the 
Public  Utilities  Commission  at  their  meeting  of  September  26,  1972, 


Mr0  Jo  Do  Crowley 


-  2  - 


September  21,  1972 


Attached  herewith  are  the  following  exhibits: 

1)  Analysis  of  Schedules  £  Equipment  Requirements 

2)  Analysis  of  Vehicle  Hours  $  Runs 

3)  Traffic  Checks  made  in  1971 
41    Traffic  Checks  made  in  1964 


EnCo 

cc:  J0  Christensen 

J ,  Leonard 

To  Do lan 


J3EEDAY  SCHOOL 


T  T"r'T',_1 


SA2T  FRAUCI3G0  MUNICIPAL  RAILWAY 
ANALYSIS  OF  SCHEDULES 
RUNS  5:  HOURS 

POTSBRO  DIVISION 


VEH.  HOURS 


RUNS 


bT 


•  n  t-3 


IMS 


Ire sent 
Proposed  22 
Difference  22 


378.51 
318.20 

-60.31 


46 
41 
-5 


388.51 
34-8.28 
-40.23 


24.41 
11.20 
-13o27 


jUIPKENT 


All  BAbJb 


x'J  I T  E     0  v/L 


at-: 


HEADWAYS 


BAb. 


B'l 


TTTfTIT? 


OWL 


Present 
Prop. 


22 


30 
25 


25 
20 


26 
22 


13 
11 


2 

3fc 


4)2 

5 


3>2 


4 


6/2 

8>2 


Schedule  &  Traffic 
September  21,  1972 


9 


3 


SATURDAY 


SM  FRANCISCO  MUNICIPAL  RAILWAY 
ANALYSIS  OF  SCHEDULES 
RUNS  &  HOURS 

rOTRSRO  DIVISION 


VEH.  HO 


RUNS 


STRA.TIME 


OVERTIME 


Present 

Proposed  22 
Difference  22 


221.45 
205*4-8 
-15*57 


28 
26 
-2 


233*30 
217.30 
-16.00 


2.26 
3*35 
+1.09 


 equipm; 

LINE  m — — Wi — ITTE — OWE 


HEADWAYS 


iUT     iiASE     PFI  "NT 


TTJL 


Present 
Prop. 


22 


11 
10 


13 
12 


13 
12 


11 
10 


7  6}£  614  7/2 
7#      7>2      7/2  8# 


Schedule  &  Traffic 
September  21,  1972 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
ANALYSIS  OP  SCHEDULES 
RUNS  &  HOURS 

POTRERO  DIVISION 

SUNDAY 

LINE  VEH.  HOURS  RUNS  STRA'.TIME  OVERTIME 


Present  194.58  24-  201.00  5.30 

Proposed      22  182.19  23  193.30  3.01 

Difference  22  -12.39  -1  -7.30  -2.29 


EQUIPMENT    HEADWAYS  

LINE     im    BaSE    m    NEDE    OWL       AM    EI5E    M  N1TE — OWT 


Present 
Prop, 


10        12    12  11 
22  8        11     11  9 


10  7  7  Tk 
10        TA    71/2  10 


Schedule  &  Traffic 
September  21,  1972 


WEEKDAY 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Comparison  of  Present  and  Previous  Traffic  Checks 
Lines  22  -  Fillmore 


MISSION  STREET  LEAVING  NORTHBOUND 


AVERAGE 


AVERAGE 


TIME 

P.M. 

4:00-4:15 
4:15-4:30 
4:30-4:45 
4:45-5:00 
5:00-5: 15 
5: 15-5:30 
5:30-5:45 
5:45-6:00 


PASSENGERS 


193 
158 
234 
292 
253 
250 
115 
61 


TRIPS 
1964 

4 

4 
5 
5 
4 
5 
3 
2 


AVERAGE 
PASSENGERS 


48 
40 
47 
58 
63 
50 
38 
31 


PASSENGERS 


95 
132 
109 
153 

89 
165 
124 

64 


TIME 

PASSENGERS 

TRIPS 

PASSENGERS 

PASSENGERS 

TRIPS 

PASSEN( 

A.M. 

1964 

1971 

7:00-7 

15 

80 

£-1/2 

15 

77 

7 

11 

7: 15» 7 

30 

126 

7 

18 

94 

5-1/2 

17 

7:30-7 

45 

167 

4 

42 

158 

5 

32 

7:45-8 

00 

234 

3-1/2 

67 

175 

3-1/2 

53 

8:00-8 

15 

536 

8 

67 

247 

7 

35 

8: 15-8 

30 

479 

6-1/2 

74 

226 

6-1/2 

36 

8:30-8 

45 

215 

4-1/2 

48 

193 

4-1/2 

43 

8:45-9 

00 

111 

3-1/2 

32 

136 

3 

45 

TOTAL 

1948 

42-1/2 

46 

1306 

42 

31 

MISSION  STREET  LEAVING 

SOUTHBOUND 

TRIPS 
1971 
3 

3-1/3 
3 

3-1/3 
3 

5-  1/3 

6-  2/3 
3  2/3 


AVERAGE 
PASSENGERS 


32 
40 
36 
50 
30 
31 
19 
17 


TOTAL 


1556 


32 


49 


931 


31-1/3 


30 


Checks  taken  1964—1/1^/64,  7/28/64,  9/14/64,  9/17/67 
Checks  taken  1971  —  8/19/71,     10/13/71,  10/19/71 


Schedule  and  Traffic 


Department 
September  21,  1972 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 


Comparison  of  Present  and  Previous  Traffic  Checks 
WEEKDAY  Line  22  -  Fillmore 


McAllister 

STREET  LEAVING 

NORTHBOUND 

AVERAGE 

AVERAGE 

time 

PASSENGERS 

TRIPS 

PASSENGERS 

PASSENGERS 

TRIPS 

PASSENGERS 

A,M, 

1964 

1971 

7 

:Q0-7:15 

107 

5 

21 

81 

4-1/3 

19 

7 

: 15-7:30 

172 

6 

29 

101 

5-2/3 

18 

7 

: 30-7:45 

163 

4 

41 

170 

6-1/3 

27 

7 

: 45-8:00 

341 

5-1/2 

60 

184 

4-1/3 

42 

8 

:  00-8:15 

242 

5 

47 

197 

3 

66 

3 

:  15-8:30 

214 

8-1/2 

25 

309 

7-1/3 

42 

3 

■30-8:45 

165 

6 

28 

189 

7-1/3 

26 

8 

45-9:00 

132 

4 

33 

131 

4 

33 

TOTAL 

1536 

44 

35 

1362 

42-1/3 

32 

McAllister 

STREET  LEAVING 

SOUTHBOUND 

AVERAGE 

AVERAGE 

time 

PASSENGERS 

TRIPS 

PASSENGERS 

PASSENGERS 

TRIPS 

PASSENGERS 

p 

M. 

1964 

1971 

4 

00-4:15 

140 

3-1/2 

40 

122 

3 

41 

4 

15-4:30 

169 

4 

42 

170 

4 

43 

4 

•30-4:45 

134 

3-1/2 

38 

127 

2-1/2 

51 

4 

45-5:00 

203 

4 

51 

184 

4-1/2 

42 

5 

00-5:15 

204 

5 

41 

177 

4-1/3 

41 

5 

15-5:30 

161 

3 

54 

139 

4 

35 

5: 

30-5:45 

120 

4-1/2 

27 

94 

4-1/3 

22 

5 

45-6:00 

125 

5 

25 

106 

4-1/3 

24 

TOTAL 

1256 

32-1/2 

39 

1119 

31 

36 

Checks  taken  1964—1/7/64,  1/10/64,  6/22/64,  8/10/64 

Checks  taken  1971  —  2/3/71 ,  2/26/71,  3/11/71,  5/19/71,  5/27/71,  9/30/71 


Schedule  and  Traffic 

Department 
September  21,  1972 


SAN  FRANC  I  SCO  MUNICIPAL  RAILWAY 
Schedule  end  Traffic  Department 


SATURDAY 


NORTHBOUND 


ANALYSIS  OF  PROPOSED  SERVICE 
AT  FILLMORE  &  Mc  ALL  I STER 

LINE  22 


TOTAL 

NO.  OF 

AVG.PASS. 

TOTAL 

NO.  OF 

AVG.PASS. 

T 1  ME 

PASSENGERS 

TRI  PS 

PER  TRIP 

PASSENGERS 

TRIPS 

PER  TP.  1  P. 

.9:00 

A.M. 

to 

9:30 

A.M. 

1  16 

3* 

33 

55 

4 

14 

9:30 

A.M. 

to 

10:00 

A.M. 

157 

4 

39 

55 

3 

18 

10:00 

A.M. 

to 

10:30 

A.M. 

97 

4 

24 

101 

4 

25 

10:30 

A.M. 

to 

!  1  :00 

A.M. 

146 

4 

37 

63 

4 

16 

!  1  :00 

A.M. 

to 

1  1  :30 

A.M. 

1  1  6 

4 

29 

87 

4 

22 

1  1:30 

A.M. 

to 

12:00 

NOON 

152 

4 

38 

95 

4 

24 

12:00 

NOON 

to 

12:30 

P.M. 

148 

4 

37 

148 

4 

37 

12:30 

P.M. 

to 

1  :00 

P.M. 

202 

4 

51 

94 

4 

24 

1  :00 

P.M. 

to 

1  : 30 

P.M. 

1  17 

4 

29 

1 : 30 

P.M. 

to 

2:00 

P.M. 

240 

4 

60 

146 

4 

37 

2:00 

P.M. 

to 

2:30 

P.M. 

146 

4 

37 

2:30 

P.M. 

to 

3:00 

P.M. 

153 

4 

38 

215 

4 

54 

3:00 

P.M. 

to 

3:30 

P.M. 

149 

4 

37 

136 

4 

34 

3:30 

P.M. 

to 

4:00 

P.M. 

142 

4 

36 

202 

4 

51 

4:00 

P.M. 

to 

4:30 

P.M. 

133 

4 

33 

151 

4 

38 

4:30 

P.M. 

to 

5:00 

P.M. 

1  12 

A' 

28 

182 

■  4 

46 

5:00 

P.M. 

to 

5:30 

P.M. 

142 

4 

36 

137 

4 

34 

5:30 

P.M. 

to 

6:00 

P.M. 

96 

4 

24 

176 

4 

44 

6:00 

P.M. 

to 

6:30 

P.M. 

125 

4 

31 

93 

4 

23 

6:30 

P.M. 

to 

7:00 

P.M. 

108 

4  , 

27 

95 

4 

24 

7:00 

P.M. 

to 

7:30 

P.M. 

77 

4 

19 

1  15 

4 

29 

8:00 

P.M. 

to 

8:30 

P.M. 

64 

->z  . 

18 

58 

4 

>5 

8:30 

P.M. 

to 

9:00 

P.M. 

65 

4 

16 

89 

3 

30 

9:00 

P.M. 

to 

9:30 

P.M. 

46 

4 

12 

73 

4 

18 

9:30 

P.M. 

to 

10:00 

P.M. 

39 

3 

13 

46 

4 

12 

10:00 

P.M. 

to 

10:30 

P.M. 

83 

3 

28 

44 

3 

15 

10:30 

P.M. 

to 

1  1  :00 

P.M. 

61 

3 

20 

50 

3 

17 

SOUTHBOUND 


Traffic  checks  June  5-12-26  and  July  3,  1971 


• 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Schedule  and  Traffic  Department 


SATURDAY 


ANALYSIS  OF  PROPOSED  SERVICE 
AT  CHURCH  &  MARKET 
LINE  72 


NORTHBOUND 


TOTAL 

NO.  OF 

AVG.PASS. 

TOTAL 

NO. OF 

AVG.PASS 

TIME 

PASSENGERS 

TRIPS 

PER  TRIP 

PASSENGERS 

TRIPS 

PER  TRIP 

4:00 

P.M. 

to 

4:30 

P.M. 

17.1 

4 

43 

138 

4 

35 

4:30 

P.M. 

to 

5:00 

P.M. 

1  1  1 

4 

28 

64 

4 

16 

5:00 

P.M. 

to 

5:30 

P.M. 

96 

4 

24 

218 

4 

55 

5:30 

P.M. 

to 

6:00 

P.M. 

90 

4 

23  ' 

123 

4 

31 

6:00 

P.M. 

to 

6:30 

P.M. 

115 

4 

29 

92 

4 

23 

6:30 

P.M. 

to 

7:00 

P.M. 

87 

4 

22 

83 

4 

21 

7:00 

P.M. 

to 

7:30 

P.M. 

26 

4 

7 

7:30 

P.M. 

to 

8:00 

P.M. 

62 

4 

16 

8:00 

P.M. 

to 

8:30 

P.M. 

52 

4 

13 

58 

4 

15 

8:30 

P.M. 

to 

9:0Q 

P.M. 

62 

4 

16 

65 

4 

16 

9:00 

P.M. 

to 

9:30 

P.M. 

75 

3 

25  . 

37 

3 

12 

9:30 

P.M. 

to 

10:00 

P.M. 

33 

3 

1  1 

59 

4 

15 

10:00 

P.M. 

to 

10:30 

P.M. 

90 

3 

30 

38 

4 

10 

10:30 

P.M. 

to 

t  1  :0Q 

P.M. 

43 

3 

14 

18 

3 

6 

SOUTHBOUND  ' 


Traffic  checks  June  5-12-1971 


SAN  FRANC  I  SCO  MUNICIPAL  RAILWAY 
Schedule  and  Traff i c  Department 


SUNDAY 


ANALYSIS  OF  PROPOSED  SERVICE 
AT  Fl LLMQRE  &  McAj  I ister 
LINE  22 


NORTHBOUND 


TIME 

TOTAL 

PASSENGERS 

NO.  OF 

TRIPS 

AVG.PASS. 
PER  TRIP 

TOTAL 

PASSENGERS 

NO. OF 
TR 1  PS 

AVG.P 
PER  ' 

9:00 

A.M. 

to 

9:30 

A.M. 

92 

4 

23 

31 

3 

10 

9:30 

A.M. 

to 

10:00 

A.M. 

89 

4 

22 

33 

4 

8 

10:00 

A.M. 

to 

10:30 

A.M. 

163 

3* 

47 

65 

3 

22 

10:30 

A.M. 

to 

1  1  :00 

A.M. 

135 

3* 

39 

64 

4 

16 

1  1  :00 

A.M. 

to 

1  1  :30 

A.M. 

121 

4 

30 

69 

4 

17 

1  1 :30 

A.M. 

to 

12:00 

NOON 

122 

4 

31 

64 

4 

16 

12:00 

NOON 

to 

12:30 

P.M. 

99 

4 

"  25 

130 

4 

33 

12:30 

P.M. 

to 

1  :00 

P.M. 

97 

4 

24 

124 

4 

31 

1  :00 

P.M. 

to 

1  :30 

P.M. 

1  18 

4 

30 

122 

4 

31 

1  :30 

P.M. 

to 

2:00 

P.M. 

145 

4 

36 

100 

4 

25 

2:00 

P.M. 

to 

2:30 

P.M. 

100 

4 

25 

46 

4 

12 

2:30 

P.M. 

to 

3:00 

P.M. 

120 

4 

30 

126 

3± 

36 

3:00 

P.M. 

to 

3:30 

P.M. 

127 

4 

32 

109 

34 

31 

3:30 

P.M. 

to 

4:00 

P.M. 

1  12 

'  4 

28 

94 

4 

24 

4:00 

P.M. 

to 

4:30 

P.M. 

1  14 

4 

29 

127 

4 

32 

4:30 

P.M. 

to 

5:00 

P.M. 

102 

3 

34 

178 

4 

45 

5:00 

P.M. 

to 

5:30 

P.M. 

73 

*  4 

18 

112 

4 

28 

5:30 

P.M. 

to 

6:00 

P.M. 

83 

4 

21 

164 

4 

41 

6:00 

P.M. 

to 

6:30 

P.M. 

34 

4 

9 

79 

4 

20 

6:30 

P.M. 

to 

7:00 

P.M. 

53 

4 

13  . 

129 

4 

32 

7:00 

P.M. 

to 

7:30 

P.M. 

47 

4 

12 

85 

A 

21 

7:30 

P.M. 

to 

8:00 

P.M. 

70 

4 

18 

85 

4 

21 

8:00 

P.M. 

to 

8:30 

P.M. 

76 

4 

19 

53 

4 

13 

8:30 

P.M. 

to 

9:00 

P.M. 

.31 

3 

"  10 

'  '60 

4 

15 

9:00 

P.M. 

to 

9:30 

P.M. 

25 

3 

8 

43 

3 

14 

9:30 

P.M. 

to 

10:00 

P.M. 

20 

3 

7 

34 

3 

1  1 

10:00 

P.M. 

to 

10:30 

P.M. 

22 

3 

7 

29 

3 

10 

10:30 

P.M. 

to 

1  1  :00 

P.M. 

15 

3 

5 

34 

3 

1  1 

SOUTHBOUND 


Traffic  checks  June  13  §  27,  1971 


SAN  FRANC  I  SCO  MUNICIPAL  RAILWAY 
Schedule  and  Traffic  Department 

ANALYSIS  OF  PROPOSED  SERVICE 


SUNDAY 


AT 

CHURCH  & 

MARKET 

LINE  22 

NORTHBOUND 

TOTAL 

NO. OF 

AVG.PASS. 

TIME 

PASSENGERS 

TRIPS 

PER  TRIP 

4:00 

P.M. 

to 

4:30 

P.M. 

1  12 

4 

28 

4:30 

P.M. 

to 

5:00 

P.M. 

132 

4 

33 

5:00 

P.M. 

to 

5:30 

P.M. 

97 

4 

24 

5:30 

P.M. 

to 

6:00 

P.M. 

84 

4 

21 

6:00 

P.M. 

to 

6:30 

P.M. 

95 

4 

24 

6:30 

P.M. 

to 

7:00 

P.M. 

50 

4 

13 

7:00 

P.M. 

to 

7:30 

P.M. 

1  12 

4 

28 

8:00 

P.M. 

to 

8:30 

P.M. 

50 

3 

17 

8:30 

P.M. 

to 

9:00 

P.M. 

48 

3 

16 

9:00 

P.M. 

to 

9:30 

P.M. 

61 

3 

20 

9:30 

P.M. 

to 

10:00 

P.M. 

30 

3 

10 

10:00 

P.M. 

to 

10:30 

P.M. 

42 

3 

14 

10:30 

P.M. 

to 

1  1  :00 

P.M. 

22 

3 

7 

TOTAL 

PASSENGERS 


92 
52 
64 
62 
29 
47 
59 
33 
62 
47 
34 
22 
24 


SOUTHBOUND 

NO. OF 
TRIPS 

4 

3 

4 

4 

4 

4 

4 

4 

4 

3 

3 

4 

3 


AVG.PASS. 
PER  TRIP 
23 
17 
16 
16 

7 
12 
15 

8 
16 
16 
I  I 

6 

8 


Traffic  checks  June  6,  1971 


September  19,  1972 


MEMORANDUM 


TO:  PUBLIC  UTILITIES  COMMISSION 

Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau 
Joseph  J.  Diviny 
H.  Welton  Flynn 
Louis  A.  Petri 

FROM:  John  D.  Crowley 

General  Manager  of  Public  Utilities 

SUBJECT:       Antitrust  Actions  -  Acoutical  Ceiling  Tile 

City  and  County  of  San  Francisco  v.  Owens -Corning 
Fiberglas  Corporation,  et  al. 
USDC  ND  California,  Civil  No.   44  801-GHB 
Settlement  -  $40,000 


Submitted  herewith,  for  your  information  and  consideration,  is  a 
copy  of  a  communication  from  the  City  Attorney's  Office  regarding 
the  settlement  proposed  by  the  Owens -Corning  Fiberglas  Corpora- 
tion, the  named  defendant  in  the  above  entitled  litigation. 
The  City  Attorney's  Office  has  recommended  that  the  settlement 
be  approved  and  accepted  by  the  Commission  as  a  fair  and  just 
one,  and  in  that  connection,  has  submitted  a  form  of  resolution 
to  carry  out  such  intent  and  also  to  dismiss  the  litigation. 

You  will  note  that  the  City  Attorney ' s  office  has  also  stated 
that  the  City  will  be  entitled,  as  a  class  member,  to  a  share 
of  the  recent  settlement  of  the  State  of  California  against 
the  said  defendant  and  others,  amounting  to  $120,000.  Action 
as  to  that  settlement,  will  be  necessary  when  it  is  determined 
the  amount  the  City  is  to  receive  as  its  share  of  the  $120,000. 

This  matter  was  calendared  for  the  P. U.C.  Meeting  of  August  22, 
1972  but  was  taken  off  calendar  when  the  City  Attorney's  office 
advised  that  the  Water  Department  was  not  involved  in  the 
settlement. 


(continued) 


Further  investigation  indicates  that  the  Water  Department  will 
participate  in  the  proration  of  the  $40 , 000  settlement  in  the 
amount  of  $1,18  8. 

I  concur  in  the  recommendation  for  acceptance  of  the  settlement 
figure . 


JCF:ep 

cc:     A.  H.  Frye,  Jr. 

J.  M.  Chris tensen-^  

J.  C.  Far re 11 
Wm  F.  Bourne 

P.  Kelly,  City  Attorney's  Ofc. 
Enc.  to  all: 

P.Kelly's  Memo  dated  9/15/72 
P.Kelly's     "      dated  8/4/72 


Ti  msj.iiUNCHAim 

STlEF  DEPUTY-  C'Tr  ATTORNEY 
THOMAC  A.  TOO MEY,  J" 

ASSISTAN1   CHICF  DEPUTY 
DEPUTY_CITY  ATTORNEYS 

JEROME  '  OMEN 
GfOKCC  AGNOST 
PATRICK  r(  KELLY 
JOHN  J.TAHENY,  JR. 
McMORRIS  M.  DOW 
ROBERTA.  KENCALEY 
DONALD  J.  GARIBALDI 
JAMES  J.  '.TARK  I 
EDMUND  A.  BAC1GALUPI 
RAYMOND  E.  AGOSTI 
MICHAEL  C.  KILLELEA 
JAMES  B.  DRASIL 
DONALD  K.  NEGI 
H.  LEROY  CANNON 
GEORGE  E.  KRUCGEH 
WILLIAM  C.TAYLOR 
RAYMOND  D.  WILLIAMSON.  JR. 


ROBERT  R.  LAUGHEAD 

CHIEF  VALUATION  AND 
RATE  ENGINEER 


THOMAS  M.  O'CONNOR 
CITY  ATTORNEY 

CITY  HALL 
SAN  FRANCISCO.  CALIFORNi  94102 
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Re:    Antitrust  Actions  -  Acoustical  Ceiling  Tile 
City  and  County  of  San  Francisco  v. 

Fibergl^s  Corporation,  et  al. 


Corning 


Owen 
USDC  ND  Califo 
Settlement 


nia,  Civil  No.  44801-GHB 


Dear  Mr.  Crowley: 


February    18,  1966,  the  City  Attorney's  office  filed 
ftates  District  Court,  Northern  District  of 


On 

in  the  United 

California,  the  above  entitled  action  for  and  on  behalf  of  the 
City  and  County  of  San  Francisco.      The  action's  complaint  al- 
leged a  combination  and  conspiracy  by  the  defendant  and  certain 
co-conspirators  and  other  vendors  in  the  product  of  acoustical 
ceiling  materials,  which  price-fixing  and  other  activities  were 
in  violation  of  the  antitrust  laws,  particularly  the  Sherman  Act. 
The  City's  action  sought  recovery  of  overcharges  by  th  defend- 
ant in  the  installation  of  said  materials  in  public  buildings 
(other  than  schools)  and  other  public  facilities.      Among  City 
departments  for  which  purchases  of  the  commodity  in  question  were 
made  was  the  San  Francisco  Water  Department. 

The  City's  action  arose  by  reason  of  the  filing  by  th.-. 
United  States  Government  of  a  so-called  "criminal  information 
action"  numbered  40052,  in  the  same  United  States  District  Court:, 
during  the  latter  part  of  1964.      That  action  alleged  the  same 
combination  and  conspiracy  in  said  commodity  by  the  defend  .nt  0. 
Corning  and  other  co-conspirators  and  vendors.        Certain  def end- 
ants  and  co-conspirators 
in  the  government 1 
ally  paid. 


,s- 


and  other  vendors ,  includ  *  ng  individuals , 
action  were  fined,  and  all  fines  we  re  eve-itu- 
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This  office,  in  January,  1970,  filed  a  first  amended  com- 
plaint in  the  City's  action,  which  named  as  co-plaintiff  the 
San  Francisco  Unified  School  District,  and  listed  various  corpora- 
tions and  individuals  (co-conspirators  in  the  government 1 s  action) 
as  defendants  in  addition  to  Owens- Corning.      These  latter  defend- 
ants were: 

The  Brookman  Co.,  Inc. 
Western  Asbestos  Co. 
Charles  B.  Purcell 
Cramer  Acoustics 
Pritchnrd  &  Stone,  Inc. 
Shaw  Insulation  Co. 
H  ft  H  Insulation  Co. 
The  Sono-Ceil  Co, 
F.  K.  Pinney,  Inc. 
F.  K.  Pinney 


During  the  course  of  the  City!s  litigation,  motions  to 
dismiss  this  amended  complaint  were  successful. 

Later,  similar  actions  were  instituted  by  the  State  of 
California,  the  Marine  Firemen's  Union,  aud  the  California  State 
Automobile  Association,  in  which  all  the  above  defendants,  and 
others,  were  listed  as  defendant:::  in  the  several  suits.  The 
State fs  action  is  a  class  action,  and  the  City  and  County  of 
San  Francisco  is  interested  therein  in  addition  to  its  own  action. 

The  installations  of  the  commodity  which  is  the  subject 
of  the  City's  action  were  made  between  the  years  covered  by  the 
conspiracy  -  namely,  1952  through  1964.      A  survey  of  City  instal- 
lations (exclusiv.    of  the  School  Department)  during  the  period  in- 
dicates that  they  totaled  approximately  $838,000. 

Owens-Corning  Fiberglas  Corporation  has  submitted  to  the 
City  its  offer  of  $40,000,  in  full  and  final  settlement  of  the 
City's  action  against  it.      After  a  full  review  of  the  proceedings, 
this  office  believes,  and  recommends ,  that  this  settlement  offer 
of  $40,000  is  an  equitable  one  for  the  City.       Therefore,  we  have 
prepare  d  and  enclose  a  suggested  form  of  resolution  approving  ac- 
ceptance of  said  settlement,  to  be  adopted  by  the  Commission  at 
its  forthcoming  meeting,  and  further  authorizing  the  City  Attorney 
to  cismiss  the  action  against  Owens-Corning. 


The  Jack  Dymond  Co. 
Schwartz  &  Lindheim,  Inc. 
(and  dba  United  Acoustic 
Company) 
James  M.  Brennan 

(individual  1)7  and  dba 
Tonc-Tex  Specialties  Co.) 
James  M.  Brennan  Co.,  Inc. 
Acoustics,  Inc. 
Acoustics  Inc.  of  Northern 
California 
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This  office  has  just  been  informed  by  the  office  of  the 
Stat''-  Attorney  General  that  the  State  of  California  settled  its 
above  mentioned  class  action  for  $120,000.       In  this  connection, 
as  a  member  of  the  class  action  as  noted  heretofore,  the  City,  of 
course,  will  also  share  in  the  proceeds  of  the  State's  settlement. 

Should  further  information  regarding  the  proposed  settle- 
ment be  needed,  we  shall  be  happy  to  submit  the  same. 


Very  truly  yours, 


THOMAS  M.  O'CONNOR 
^-extyv  Attorney 


Mr.  John  M.  Christiansen,  Jr. 


Mr.  John  C.  Farrell 


I    September  15.  ^1972 


T 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Antitrust  Actions  -  Acoustical  Ceiling  Tile 
SETTLEMENT 
Owens-Corning  Fiberglas  Corporation 

$40,000 

CCSF  Departments  Fro  Rata  Share  * 


*7 


Department 

Per  Cent 

Amount 

Public  Works 

•  6765% 

$27,060 

Airport 

.2688% 

10,752 

Water  Department 

.0297% 

1,188 

Port  Department 

.0248% 

1,000 

100.0000% 

$40,000 

The  above  prorata  shares  of  the  settlement  figure  of  $40,000 
are  subject  to  prorata  deduction  of  litigation  costs  ad- 
vanced by  the  Water  Department  of  approximately -$27000^       ,~>  , 


♦ 


Saptaahar  7»  1912 


tot  MMm%$,  %vmxe  vxxlvuxzb  ocmzssxm 

Marvin  B«  C&rdosa*  ^raaidant 

01 iror  H*  Eoussaau,  Vice  Praaidant 

Joseph  J«  Mviny 

a,  w^lton  Flyaa 

Louis  A.  Petri 

FKOM:  John  C,  Parrell 

Secretary  and  Assistant  General  Manager 

SI335SCT*      Approval  of  Revised  ^abcs  of  Ordar 

Kale  3  -  Special  Heatings  of  the  GGmis&tau 


Sfea  ablating  Rules  of  Order  cf  the  Public  Utilities  Cocisiis~» 
$ion  were  approved  by  ths  Public  utilities  Resolution 
10,510  on  Sapte&ber  10 »  1958,  mid  hava  hzvxi  amended  from 
txtse  to  tine. 

Tbo  Board  of  Supervisors ,  by  Ordinance  bo.  4~71,  has  ^standee! 
sections  of  the  ^dministr ati  ve  Code  which  regulates  snacial 
Heatings  of  boards  and  comisaioh8:« 

Revised  Hula  9  -  Special  beatings  of  tba  Corjsissioa  *•  shall 
read  as  follows? 

•    Special  ratings  of  the  Commission  i?.ay  be  called 
at  any  tiroes  by  the  President  or  by  a  majority  of 
the  xasmbors  of  the  Co&ssissian  by  delivering  personally 
or  by  pail  written  notice  to  each  eteaber  of  the 
Coords  sion  and  to  each  local  newspaper  of  general 
circulation,  radio  or  television' station  recasting 
notice  in  writing . 

Such  notice  mmt  ba  delivered  personally  or  by 
jnail  at  least  24  hours  before  the  tiaa-  of  such 
meeting  a$-*apeei£ie4  in  tha  notice. 

The  call  and  notice  shall  specify  tha  time  and  place 
of  the  special  seating  and  tha  bWsl&eas  to  bo 
transacted.    b-o  other  bualuaas  shall  be  considered 
at  sucix  meetings  by  tbe  Coraisaion* 

Such  written  notice  mey  be  dispensed  with  as  to 
any  number  who  at  or  prior  to  the  time  the  sae&tixig 
convenes  f  ilea  trith  the*  secretary  of  tha  Ccsoaission 
a  uritten  waiver  of  notice.    Such  waiver  may  bo 
givon  by  telegram* 


Such  written  notice  r*ay  also  ba  dispensed  vith 
a.&  to  a 317  B®«b«r  who  ip  actually  j-rep.er.t  at  fcSio 
meeting  at  thy  t&M  it  convenes. 

£ach  a rec lax  nee-ting  shall  &a  held  at  the 
K£<pi£a£  !$eetift@  fplaea  of  the  bosmipuitfn,  except 
tPat  in  caso  of  or^roonspp  the  Coza&issifcn  by 
Witrtto  resolution  $ay  designate  some  other 
appropriate  place  aas  its  temporary  r.ectincr  tiace 
(Charter  Section  3*300  €,  > dmioia tr&tivo  Coda 
Section  1«1  *5) . 

At  the  present,  tip.© f  I  am  notifying  the  Cc^sisH ion  and  tho  -: 
mnm  m&km  of  special  iss©etings  fry  certified  stall  -  special 
delivery •    This  procedure  is  tvioro  than  Is  required  by  the 
aa>.anaeu  sections  of  the  Acasiniafcrativo  Coda* 

For  pour  Inf orr-a ti on ,  trio  existing  Stales  cf  Order ,  Pulo  $ 
special  Pcotinpr  of  the  Cdffimiaaiost*  roads  as  follows?; 

fti&e         Special  &eetl&ge  of  the  Comiepioa  either 
siap  foe  called,  by  the  President,  or  must '  bo  called 
ay  the  rrcii^oat  toon  the  orittan  raoiiast  01  a. 
Aiajogity  cf  the  masters  of  tho  Cordis*  sioa#  vhi  oh  Raid 
written  request,  must  state  the  purpo^s  for  which 
aaid  ncotlng  is  'to  be  called.    Notice  of  said  special 
greetings  shall  be  signed  by  tho  President  or 
Oecrotary  of  the  Goastisaicgn*  ana  shall  contain  a 
statement  of  the  pur^cse  or  purpose's  for  vaich  said 
Bioetiiio  is  called,  aoh  the  time  thereof-  Said 
notice  snail  ho  personally  served  on  each  sseasber  of 
the  CosaiRls&loa  cr  railed  to  kiss  by  special  ae liver? 
United  states  Mail,  at  least  twenty-four  (24)  hours 
in  advance  thereof,  and  if  notice  of  ^aid  seating 
is  sailed,  the  sari©  -shall  be  addressed  to  said  msaber 
at  aia  place  of  residence  or  business ,  and  in  addi- 
tion to  the  notice  to  each  membmg  of  tha  Cor^lcaioa, 
notice  thereof  to  the  public  aliall  bo  given  op  post* 
ing  a  notice-  of  said  neetine  noon  the  door  of  the 
office  or  place  of  mooting  of  the  Coa'iain-aion,  or 
in  a  conspicuous  place  within  said  office,  at  least 
twenty- f cur  hoars  in  advance  o£  said  noetiag* 

Par  serial  notice  of  aep  Kpeuial  mcfeoinc  of  the  Corrals  ~ 
sion  &%?  ho  waived  oy  any  rne^ber  of  too  Cc&rolesion 
hy  consenting  in  tfrittng  to  the  holding  cf  said 
i^etino^  provided  that  notice  to  the  public  cf  said 
mm&t&ti^  oa  givers  as  heroin  provided*    r;o  ratter 
shall  he  ooosiderea  at  aay  special  mooting  of  the 


Coiraaission*  e?£C^pt  suofe  matters  as  pertain  to 
the  ^urposos  for  vMch  ^aid  meeting  was  called , 
an;!  a XX  of  6a£&  special  meetings  shall  h<s  held 
at  the  regular  meeting  place  of  tha  Cogapis&ioifc* 
(Charter  Section  13 Cg)  /  Ordinance  No*  1553- 
Serial  of  ID 33} , 

An  ax&sncisaezrt:  to  tlx®  aisles  of  Order  requires  two  wecA-a 
notice  to  the  Ccassalssdon*    If  yo«  have  &o  objections,  X 
will  calendar  thl«  itcn.  for  tho  zaeeting  of  Sepfcercbeif  26# 
1972. 

Very  truly  yours, 


Cohn  C*  Far rail 
Secretary  and  Assistant 
Ccnars!  Manager 


NOTICE  OF  FINAL  PASSAGE 
FILE  NO.  4S5-70  ORD.  NO.  4-71 

AMENDING  SECTIONS  2.9  AND  13. 5 
OF  THE  SAN  FRANCISCO  ADMINIS- 
TRATIVE CODE,  REGULATING  SPE- 
CIAL MEETINGS  OF  BOARDS  AND 
COMMISSIONS. 

I  hereby  certify  that  the  foregoing 
ordinance  was  read  for  the  second 
time  and  finally  passed  by  the  Board 
of  Supervisors  of  the  City  and 
County  of  San  Francisco  at  its  meet- 
ing of  Jan.  4,  1971. 

ROBERT  J.  DOLAN,  Clerk 
Approved:  Jan.  6,  1971 

JOSEPH  L.  ALIOTO,  Mayor 
Jan.  9, 1971— It 
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FILE  NO.  435-70  ORD.  NO.  

AMENDING  SECTIONS  2.3  AND  1S.5 
OF  THE  SAN  FRANCISCO  ADMINIS- 
TRATIVE CODE.  REGULATING  SPE- 
CIAL MEETINGS  Or  BOARDS  AND 
COM  MISSIONS. 

Be  it  ordained  by  the  people  of  the 
City  and  County  of  San  Francisco: 
Section  1.  Section  2.3  of  the  San 
.'  Francisco  Administrative  Code  is 
hereby  amended  to  read  as  follows: 
Sec.  2.8.  Special  Meetings  of  the 
Board  of  Supervisors.  A  special 
meeting  of  the  Board  of  Supervisors 
may  be  called  at  any  time  by  the 
President  of  said  Board,  or  by  a  ma- 
jority of  the  members  of  said  Board, 
toy  delivering  personally  or  by  mail 
Written  notice  to  each  member  of 
said  Board  and  to  each  local  news- 
paper of  general  circulation,  radio  or 
television  station  requesting  notice 
in  v/riting. 

Such  notice  must  be  delivered  per- 
sonally or  by  mail  at  least  24  hours 
before  the  time  of  such  meeting  as 
specified  in  the  notice. 

The  call  and  notice  shall  specify 
the  time  and  place  of  the  special 
meeting  and  the  business  to  be 
transacted.  No  other  business  shall 
toe  considered  at  such  meetings  by 
the  Board  of  Supervisors. 

Such  v/ritten  notice  may  be  dis- 
pensed with  as  to  any  member  v/ho. 
■  at  or  prior  to  the  time  the  meeting 
convenes,  files  with  the  Clerk  of  the 
Board  of  Supervisors  a  v/ritten  waiv- 
er of  notice.  Such  waiver  may  be 
given  by  telegram.  Such  v/ritten  no- 
tice may  also  be  dispensed  with  as 
to  any  member  v/ho  is  actually 
present  at  the  meeting  at  the  time  it 
convenes. 

A  special  meeting  of  any  standing 
or  special  committee  of  the  Board  of 
Supervisors  may  be  called  at  any 
time  by  the  presiding  officer  of  the 
committee  or  by  a  majority  of  the 
members  of  the  committee,  in  ac- 
cordance with  the  provisions  of  this 
section  applicable  to  special  meet- 
ings of  the  Board  of  Supervisors,  ex- 
cept that  notices  of  said  committee 
meetings  shall  be  directed  to  each 
member  of  the  committee  rather 
than  to  each  member  of  the  Board 
Of  Supervisors. 

Section  2.  Section  15.5  of  the  San 
Francisco  Administrative  Code  is 
hereby  amended  to  read  as  follows: 

Sec.  IS. 5.  Special  Meetings  of 
Boards  and  Commissions.  Special 
meetings  of  any  board  or  commis- 
sion provided  for  -by  the  Charter. 
Other  than  the  Board  of  Supervisors, 
may  be  called  at  any  time  by  the 
presiding  officer  thereof  or  by  a  ma- 
jority of  the  members  thereof,  by 
delivering  personally  or  by  mail  v/rit- 
ten notice  to  each  member  of  the 
board  or  commission  and  to  each 
local  newspaper  of  general  circula- 
tion, radio  or  television  station  re- 
questing notice  in  v/riting. 

Such  notice  must  be  delivered  per- 
sonally or  by  mail  at  least  24  hours 
•before  the  time  of  such  meeting  as 
specified  in  the  notice. 

The  call  and  notice  shall  specify 
the  time  and  place  of  the  special 
meeting  and  the  business  to  be 
transacted.  No  other  business  shall 
be  considered  at  such  meetings  by 
the  board  or  commission. 

Such  written  notice  may  be  dis- 
pensed with  as  to  any  member  who 
at  or  prior  to  the  time  the  meeting 
convenes  files  with  the  secretary  of 
the  board  or  commission  a  written 
waiver  of  notice.  Such  waiver  may 
be  given  by  telegram. 

Such  written  notice  may  also  be 
dispensed  with  as  to  any  member 
who  is  actually  present  at  the  meet- 
ing at  the  time  it  convenes. 

Each  special  meeting  shall  be  held 
at  the  regular  meeting  olace  of  the 
board  or  commission,  except  that,  in 
case  of  emergency,  the  board  or 
commission  by  written  resolution 
may  designate  some  other  approori- 
ate  place  as  its  temporary  meeting 
place. 

I  hereby  certify  that  the  foregoing 
ordinance  W3S  passed  for  second 
reading  by  the  Board  of  Suoervisors 
of  the  Citv  and  County  of  San  Fran- 
cisco at  its  meeting  of  Dec.  23.  1970. 

PHILIP  P.  ENGLER.  Acting  Clerk 
Jan.  2.  1971— It 
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RULES  OF  ORDER 
PUBLIC  UTILITIES  COMMISSION 
.CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Adoption  of  Rules  of  Order 

Rule  1.     The  adoption  of  the  Rules  of  Order  shall  be  by  motion 
and  shall  require  an  affirmative  recorded  vote  of  a  majority  of  the 
members  of  the  Commission. 

When  adopted,  such  Rules  of  Order  shall  remain  in 
effect,  unless  suspended  or  amended  as  provided  herein. 

Suspension  of  the  Rules  of  Order 

Rule  2.     Except  this  rule  and  such  other  of  these  Rules  of 
Order  as  are  restatements  of  provisions  of  the  charter,  ordinances 
or  resolutions  of  the  Board  of  Supervisors,  or  other  provisions  of 
law,  and  are  so  designated  in  each  case  by  an  asterisk,  any  of  these 
rules  of  order  may  be  suspended  by  the  affirmative  vote  of  the  majority 
of  the  members  of  the  Commission,  provided  that  such  suspension  is 
entered  upon  the  minutes  of  the  Commission. 

A  motion  to  suspend  the  rules  is  debatable. 

Amendments  to  Rules  of  Order 

Rule  3.     An  amendment  to  the  Rules  of  Order  may,  after  two 
week's  notice,  be  adopted  by  the  affirmative  vote  of  a  majority  of  the 
members  of  the  Commission. 

Quorum 


*Rule  4.     A  quorum  for  the  transaction  of  official  business 
shall  consist  of  a  majority  of  all  the  members  of  the  Public  Utilities 
Commission,  or  three   (3)  members  thereof.     A  smaller  number  may  adjourn 
from  time  to  time  and  provide  for  the  attendance  of  absent  members. 
/Charter  Section  3.500  (i)J 

Vote  Required 

*Rule  5.     Except  as  otherwise  herein  provided,  an  affirmative 
vote  of  at  least  three  members  of  the  Commission  shall  be  required 
for  the  passage  of  any  resolution,  or  for  the  passage  of  any  other 
motion.     /Charter  Section  3.500  (i)_7 

Organization  and  Election  of  Officers 

Rule  6.     At  the  first  regular  meeting  of  the  Commission  after 
the  15th  day  of  January  of  each  year,  the  members  of  the  Commission 
shall  elect  from  among  their  number  a  President  and  a  Vice  President 
of  the  Commission,  each  to  serve  for  a  one-year  term. 


Regular  Meetings  of  the  Commission 

Rule  7.     The  Commission  shall  hold  a  regular  meeting  in  the 
chambers  of  the  Public  Utilities  Commission  in  the  City  Hall  at  2:30  p.m. 
every  2nd  and  4th  Tuesday,  unless  it  be  a  holiday,  legal  or  by  official 
proclamation,  in  which  case  the  meeting  shall  be  as  designated  by 
resolution  of  the  Commission. 


Temporary  Meeting  Place  —  Emergency 

*Rule  8.     In  case  of  emergency,  the  Commission,  by  resolution, 
shall  designate  some  other  appropriate  place  as  its  temporary  meeting 
place.     /Charter  Section  2.200,  3.500/ 

Special  Meetings  of  the  Commission 

*Rule  9.     Special  meetings  of  the  Commission  may  be  called  at 
any  time  by  the  President  or  by  a  majority  of  the  members  of  the 
Commission  by  delivering  personally  or  by  mail  written  notice  to 
each  member  of  the  Commission  and  to  each  local  newspaper  of  general 
circulation,  radio  or  television  station  requesting  notice  in  writing. 

Such  notice  must  be  delivered  personally  or  by  mail  at 
least  24  hours  before  the  time  of  such  meeting  as  specified  in  the 
notice . 

The  call  and  notice  shall  specify  the  time  and  place 
of  the  special  meeting  and  the  business  to  be  transacted.  No  other 
business  shall  be  considered  at  such  meetings  by  the  Commission. 

Such  written  notice  may  be  dispensed  with  as  to  any 
member  who  at  or  prior  to  the  time  the  meeting  convenes  files  with 
the  secretary  of  the  Commission  a  written  waiver  of  notice.  Such 
waiver  may  be  given  by  telegram. 

Such  written  notice  may  also  be  dispensed  with  as  to 
any  member  who  is  actually  present  at  the  meeting  at  the  time  it 
convenes . 

Each  special  meeting  shall  be  held  at  the  regular 
meeting  place  of  the  Commission,  except  that  in  case  of  emergency,  the 
Commission  by  written  resolution  may  designate  some  other  appropriate 
place  as  its  temporary  meeting  place   (Charter  Section  3.500  G, 
Administrative  Code  Section  16.5) 

Meetings  for  the  Revision  of  Rates  or  Fares 

*Rule  10.     Before  adopting  or  revising  any  schedule  of  rates 
of  fares,  the  Commission  shall  publish  in  the  official  newspaper  of 
the  city  and  county  for  five  days  notice  of  its  intention  so  to  do 
and  shall  fix  the  time  for  a  public  hearing  or  hearings  thereon, 
which  shall  be  not  less  than  ten  days  after  the  last  publication  of 
said  notice,  and  at  which  any  resident  may  present  his  objection  to 
or  views  on  the  proposed  schedule  of  rates,  fares  or  charges. 
/Charter  Section  3.598/ 

Open  and  Public  Meetings 

*Rule  11.     All  meetings  of  the  Commission  shall  be  open  and 
public,  and  all  persons  shall  be  permitted  to  attend  any  meeting  of 
the  Commission.     /Based  on  Government  Code  Section  54953/ 

Adjournment  of  Meetings 

*Rule  12.     The  Commission  may  adjourn  any  regular,  special  or 
adjourned  special  meeting  to  a  time  and  place  specified  in  the  order 
of  adjournment.     Less  than  a  quorum  may  so  adjourn  from  time  to  time. 
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Attendance  at  Meetings 

Rule  13.     Unless  excused,  all  members  of  the  Commission  shall 
be  in  their  respective  seats  at  the  hour  appointed  for  each  regular, 
special  or  adjourned  meeting  of  the  Commission.     No  member  shall  leave 
the  Commission  meeting  while  in  session  without  permission  of  the 
presiding  officer. 

Powers  and  Duties  of  the  President 

Rule  14.     The  President  shall  preside  at  all  meetings  of  the 
Commission,  shall  preserve  order  and  decorum,  shall  decide  all  questions 
of  order  subject  to  appeal  to  the  Commission  by  any  member,  and  shall 
appoint  any  and  all  committees  of  the  Commission.     The  President  shall 
have  the  right  to  participate  in  the  proceedings  of  the  Commission, 
including  the  right  to  make  and  second  any  resolutions  or  other  motions, 
and  he  may  speak  to  points  of  order  in  preference  to  the  other  members. 
In  the  absence  of  the  President,  the  Vice  President  shall  preside,  and 
in  his  absence  the  senior  member  of  the  Commission  in  point  of  continued 
service . 

Call  to  Order  and  Roll  Call 

Rule  15.     The  President  shall  call  each  regular,  adjourned, 
recessed  or  special  meeting  to  order  at  the  appointed  hour.  Immediately 
after  the  call  to  order  the  Secretary  of  the  Commission  shall  call  the 
roll  of  the  members  of  the  Commission  and  shall  record  those  present 
and  those  absent  and  he  shall  enter  upon  the  Minutes  the  names  of  those 
members  present  at  the  first  roll  call  as  well  as  the  names  and  time  of 
appearance  of  those  members  who  arrive  subsequent  to  the  first  roll 
call. 

Order  of  Business 
Rule  16.     The  order  of  business  shall  be  as  follows: 

1.  Call  to  order 

2.  Roll  call 

3.  Pledge  of  allegiance 

4.  Approval  of  Minutes 

5.  Calendar  matters 

6.  Communications 

7.  Reports  of  committees 

8.  Reports  of  the  Manager  of  Utilities 

9.  Reports  of  heads  of  departments  and  bureaus 
under  the  Commission 

10.     Roll  call  for  introduction  or  presentation 
of  matters  by  members  of  the  Commission 

Rules  of  Debate 

Rule  17.     When  a  member  desires  to  address  the  Commission  he 
shall  seek  recognition,  by  addressing  the  presiding  officer,  and  when 
recognized,  he  shall  proceed  to  speak,  confining  himself,  except  for 
item  10  of  Rule  16,  to  the  question  before  the  Commission.     No  dis- 
cussion shall  take  place  until  a  resolution  or  other  motion  has  been 
moved  and  seconded. 

Privilege  of  Floor 

Rule  18.     The  privilege  of  the  floor  shall  not  be  granted  for 
any  purpose  whatsoever,  to  others  than  officers  of  the  City  and  County 
of  San  Francisco,  or  their  duly  authorized  representatives,  except  on 
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a    hearing  on  rates  and  charges  pursuant  to  Rule  10,  or  except  by 
consent  of  the  presiding  officer. 

Voting 

Rule  19.     The  vote  on  all  resolutions  shall  be  by  ayes  and  noes. 
The  vote  by  ayes  and  noes  on  all  resolutions,  on  approval  of  the 
Minutes  and  on  all  other  questions,  shall  be  recorded  in  the  Minutes 
of  the  proceedings  of  the  Commission.     A  roll  call  shall  not  be 
interrupted,  but  a  member  may,  prior  to  the  calling  of  the  roll,  explain 
his  vote,  or  file  in  writing  an  explanation  thereof  after  the  result  of 
the  roll  call  has  been  announced  and  recorded. 

Minutes  of  Proceedings 

*Rule  20.     The  Secretary  of  the  Commission  shall  record  the 

proceedings  of  each  meeting  in  the  Minutes  of  the  Commission  and  a 

copy  thereof  for  each  meeting  shall  be  forwarded  promptly  to  the  Mayor. 
/Charter  Section  3.500  (i)_/ 


MONTHLY  REPORT  FOR  AUGUST  1972 


SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager  of  Public  Utilities 

FROM:        General  Manager  and  Chief  Engineer 

V/ater  Supply: 

1.  Rainfall:     No  significant  amount. 

2.  Hetch  Hetchy  water  import:     An  average  of  271.7  million 
gallons  per  day  (MGD)  for  the  month  of  August, 

3.  Sunol  Valley  Filtration  Plant  treated  20.0  MGD  and  San 
Andreas  Filtration  Plant  treated    46*1  MGD. 

4.  Consumption  (MGD  average): 

August  1972  -  320.0)     7.5  per  cent  more 
August  1971  -  297.6) 

12  months  preceding  - 

September  1,  1972  -  257.7)  g.o  Per  cent  more 
September  1,  19/1  -  243.0) 

5.  Storage  (million  gallons)  as  of  September  18: 
Alameda  Div. 

1972  -  23,372)      .  „ 

1971  -  31,055)     24*7  per  cent  less 

Peninsula  Div. 

19U  -  ihlnl  lm6  per  °ent  more 

Total 

1972  -  40,511)    1C  , 

1971  -  47,929)      5,5  per  cent  less 

Operations  and  Maintenance: 
BARTD 

Water  Department  utility  work  has  been  completed  for  the 
Civic  Center,  Montgomery  Street,  and  Powell  Street  Stations, 


Sewer  m  Se rvlce  Charge 

The  Finance  Committee  of  the  Board  of  Supervisors  has 
recommended  major  revisions  in  the  present  Sewer  Service 
Charge  Ordinance.    Among  the  revisions  are  a  new  schedule 
of  meter  charges,  a  new  percentage  fee  based  on  water 
consumption  for  commercial  accounts,  and  a  flat  charge  of 
$1.50  per  living  unit  for  residential  accounts. 

The  City  Attorney  has  met  with  representatives  of  the 
Department  of  Public  Works  and  the  Water  Department  in 
connection  with  the  preparation  of  the  revised  ordinance. 
It  will  be  presented  to  the  full  Board  for  approval  in 
late  September  or  early  October. 

Legislation 

During  the  1972  Session  of  the  California  State  Legis- 
lature, 100  proposed  bills  were  reviewed  prior  to  the 
legislative  recess  and  reported  to  the  Mayor's  Legislative 
Committee  by  the  Department.     A  number  of  other  bills 
submitted  by  the  California  Municipal  Utilities  Association 
were  also  reviewed  and  reported  to  that  organization. 

Cast  Iron  Fittings 

Due  to  the  sudden  closing  of  business  by  the  vendor, 
our  purchase  orders  under  annual  award  (an  estimated 
amount  of  $80,000)  for  cast,  iron  fittings  will  not  be 
filled.     A  ruling  by  the  Controller  and  City  Attorney  is 
being  awaited  before  this  Department  can  proceed  to 
obtain  fittings  from  a  new  vendor. 

Board  of  Supervisors 

On  August  21,  Mr.  Frye  appeared  before  the  Board  of 
Supervisors,  at  which  time  our  Supplemental  Appropriation 
in  the  amount  of  $250,000  was  approved  for  the  relocation 
of  the  pipeline  in  Howard  Street  between  3rd  and  4th 
Streets  for  the  Yerba  Buena  Project  and  for  the  repair  of 
Pilar citos  Flume. 

CMUA  Meeting 

On  August  24,  in  Oakland,  Mr.  Frye  and  Mr.  Campillo 
attended  a  meeting  sponsored  by  the  California  Municipal 
Utilities  Association  for  public  agencies,  at  which  time 
a  presentation  was  made  of  applicable  features  of  the 
1971  Federal  Occupational  Safety  and  Health  Act. 

Finance  Committee,  Board  of  Supervi? o.rs 

On  September  13,  Mr.  Cardoza  and  Mr.  Frye  appeared 
before  the  Finance  Committee,  Board  of  Supervisors,  at 


* 


which  time  the  Public  Utilities  Commission's  argument 
for  Proposition  5{A",  39-miliion-dollar  Water  Improve- 
ment System  Bond  Issue,  was  approved,  subject  to 
modification  as  suggested  by  the  Committee. 


Water  Sales: 


Total  Collections 


August  August 
1972  1971 


Decrease 


$2,336,373  $2,485,602  $149,229 

Net  Paying  Sales 

Fiscal  Year  Fiscal  Year 

1972-73  to  1971-72  to 

August  31  August  31  Increase 

$2,678,662  $2,631,187         $  47,475 

Leases  and  Permits 

Rents  for  the  month  of  July  included: 

Santa  Clara  Sand  and  Gravel  $  4,139 
Crystal  Springs  Golf  Course  5,570 

Continuing  Programs: 

Safety 

Vehicular  Inspections 

Routine  10,000-mile  inspections  were  conducted 
on  20  vehicles. 

Vehicular  Accident  Rate 

During  the  month  of  August  there  were  four 
accidents  in  two  of  which  the  Department  driver 
was  at  fault.    Our  frequency  rate  for  all 
accidents  was  18.47  per  million  miles,  while 
driving  216,597  miles. 

Industrial  Accident  Rate 

There  were  7  lost  time  injuries  in  August 
for  a  total  of  27  for  the  calendar  year. 

Service  Renewals: 

August  Fiscal 
1972  Year 

Replacement  of  old, 
corroded,  or  undersized 

piping  333  539 

-3- 


Meter  Repairs 


August 
1972 


Fiscal 
Year 


CDD  -  all  sizes 


488 


872 


Peninsula  (inspected  and 
repaired  as  needed) 


18 


30 


Contract  Program 

1,  1-1/2,  and  2-inch  14  14 

Flushing 

Area  flushing  was  performed  in  the  University  Mound 
Pressure  Zone  in  the  Bayview  Districts,  bounded  roughly 
by  Silver  Avenue  to  Army  Street,  and  Bay shore  Blvd.  to 
University  Street. 


August 
1972 


Fiscal 
Year 


Mains  (all  sizes) 
in  linear  feet 


633400 


245,800 


Number  of  individual 
flushings  to  correct 
objectionable  condition 


20 


36 
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MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2j30  p.m. 

October  10,  1972 


COMMISSIONERS 
Marvin  E.  CarcHoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Welton  Flynn 
Louis  A.  Petri 


DEPARTMENTS  BUREAUS 

Municipal  Railway  Accounts 

Hetch  Hetchy  Project  Public  Service 

Water  Department  Personnel  &  Safety 

Transportation 

John  D.  Crowley 

GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

John  C.  Far re 11 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-182 


Call  to  Order:  2:30  p.m. 

Present:  Commissioners  Marvin  E.  Cardoza,  Oliver  M. 

Rousseau,  H.  Welton  Flynn,  Louis  A.  Petri 

Absent:  Commissioner  Joseph  J.  Diviny 

The  minutes  of  the  regular  meeting  of  the  Commission  held 
September  26,  1972  were  approved  as  amended. 

RESOLUTION  On  motion  of  Rousseau,  seconded  by  Petri,  the 

NO.  following  resolution  was  adopted,  as  amended: 

72-0322     M  Approving  substitution  oy.'  Trolley  Coach  for 

Motor  Co&ch  --'^  .-f         c;;.  ?\l -California,  #3- 
Jack::on  sari       •  S'^fct^r  1  .is.-:: 


Vote:     A"--  -••  Ordc. ,  P.cnsseau,  Flynn,  Petri 

On  mot 5. or/  :v~  Re.von^ed  by  Petri,  the 

following  : ■  lor  was  adopted: 

72-0323  Professional  r  v  j ;„css  Agreement  with  Eckbo,  Dean, 

Austin  and  ft i learns 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopdted: 

72-0  324     M  Completion  of.  Professional  services  agreement 

between  the  City  and  County  of  San  Francisco 
and  Burns  International  Security  Services,  Inc. 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0  325    M  Amendment  of  Evolving  Fund  Rules  and  Regulations 

Rule  7.  Various  Sections,  and  Rule  14 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Flynn,  seconded  by  Petri,  the 

following  resolution  was  adopted: 

72-0  326    M  Supplemental  l\y.  ^rcpri  at  ions  i 

$.19  ,  "J46  ftAcps  -  Po <: 'j.  a:;.: * i float.!  on  of  positions 
$ 7  7  , 4 0 5  V? age s  -  Rr. o  t .? s :?  i.  A'i  c at i on  of  positions 
$9,438  -  Compensation  adyatrtmont 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 
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On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Settlement  of  claim  against  the  Municipal 
Railway  -  Fong,  et  al  vs.  City  and  County  of 
San  Francisco,  et  al  -  Superior  Court  #598699 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $37,180.00  - 
Transportation  Assistant  Program 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri  *  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  or  llli  Contract  No.  440R--Painting 
Steel  Trolley  Poles  -  $50,902.00,  as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approval  of  Department  of  Public  Works'  proposal 
for  street  lighting  on  25th  Avenue  between  Fulton 
Street  and  Scenic  Way 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,,  .seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approval  of  Department  of  Public  Works'  proposal 
for  street  lighting  on  a  new  street  in  Block  3735 
in  Redevelopment  Area  D-l 

Vote;    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approval  of  Department  of  Public  Works'  proposal 
for  street  lighting  on  Noe  Street  between  Market 
Street  and  14th  Street,  and  on  Sanchez  Street 
between  Market  Street  and  Duboce  Avenue 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 
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On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0333    H  Approval  of  Department  of  Public  Works1  proposal 

for  street  lighting  on  Powell  between  Eddy  and 
Ellis  Streets 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0334    H  Supplemental  Appropriation  -  $3,484  Compensation 

Adjustments 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0335    H  Supplemental  Appropriation  -  $215,592  Compensa- 

tion Adjustments 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri ,  seconded  by  Flynn ,  the 
following  resolution  was  adopted: 

72-0336    H  Supplemental  Appropriation  -  $54,080  Wages  - 

Reclassification  of  Positions 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0337    H  Supplemental  Appropriation  -  $26,832  Compensation 

Adjustment 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

.7a  oaia    h  Supplemental  Appropriation,  Bureau  of  Light,  Heat 

&  Power  -  $1,834  Compensation  Adjustment 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


on  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

.Supplemental  Appropriation,  Bureau  of  Light,  Heat- 
&  Power  -   $3-0,         -Ccm^x^o^td^n  ^justm&nt 
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Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted? 

72-0340    W  Completion  of  WD  Contract  No.  1539  -  Laying 

of  8"  Ductile  Iron  Main  in  Red  Rock  Way,  East 
of  Duncan  Street  -  $19,548,20,  as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0341    W  Agreement  with  the  State  of  California, 

Department  of  Public  Works,  Division  of  Highways 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0342    W  Approving  write-off  of  accounts  receivable  - 

Month  of  July  -  San  Francisco  Water  Department 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0343    W  Approving  collection  of  damage  claims  -  Month 

of  September  1972  -  San  Francisco  Water  Department 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0344    W  Bid  Call,  WD  Contracts  No.  WD  1585,  1605  and 

1571: 

WD  Contract  No.  1585  -  Laying  of  4-Inch  and 
6-Inch  Ductile  Iron  Mains  in  Sanchez  Street 
between  Day  and  Clipper  Streets  and  Other 
Streets 

WD  Contract  No,  1605  -  Resurfacing  Road  to 
Calaveras  Dam  (Alameda  County) 

WD  Contract  No.  1571  -  Rehabilitation  of  Bay 
Bridge  Pump  Station 

Vote:     Ayes-Cardoza^.  Rousseau*  Flynn*  Petri 
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On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0  345    W  Supplemental  Appropriation  -  $3,825  Compensa 

tion  Adjustment 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn ,  seconded  by  Petri ,  the 
following  resolution  was  adopted: 

72-0346    w  Supplemental  Appropriation  -  $34,606  Compensa- 

tion Adjustments 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0347    W  Supplemental  Appropriation  -  $28,470  Compensa- 

tion Adjustments 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0348    W  Supplemental  Appropriation  -  $19,673  Wages  - 

Reclassification 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the  . 
following  resolution  was  adopted: 

72-0349    W  Supplemental  Appropriation  -  $125,733  Permanent 

Salaries,  Wages  -  Reclassification  of  Positions 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri r  the 
following  resolution  was  adopted: 

72-0321-MR  Approving  payment  of  claims  -  Municipal  Railway 

Total  amount  $19,450.39 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission . 


****** 
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The  Commission  on  motion  of  Commissioner  Rousseau  seconded  by 
Commissioner  Flynn,  approved  the  minutes  of  the  September  26,  1972 
regular  meeting  with  the  following  amendment: 

Insertion  after  the  opening  sentence  on  Page  72-180  with  regard 
to  Transport  Workers  Union  Local  250A  President  John  T.  Squire's 
complaint  re  overloaded  buses  on  No.  47-Potrero  trolley  coach 
line: 

"Commissioner  Flynn  then  suggested  to  Mr.  Squire  that  he  file 
a  grievance  on  this  matter. 

"Mr.  Squire  stated  he  would  do  so." 


****** 


Municipal  Railway  Schedule  Changes  on  Lines  1-California,  3-Jackson, 
and  4-Sutter  on  weekdays :     (This  matter  had  been  taken  under  sub- 
mission at  the  Special  Meeting  of  September  6,  1972,  and  further 
continued  from  regular  meeting  of  September  26,  1972.) 

Municipal  Railway  General  Manager  John  M.  Woods  stated  that  supple- 
mental peak-period  traffic  checks  were  taken  on  September  28, 
September  29,  and  October  2,  1972.     The  results  substantially 
reflected  the  findings  of  the  previous  checks,  Mr.  Woods  reported. 

However,  because  trolley  coaches  are  to  be  substituted  for  the 
motor  coaches  now  operating  on  the  No.  1,  3,  and  4  lines,  it  was 
Mr.  Woods1  recommendation  that  the  substitution  be  made  on  the 
existing  motor  coach  schedules,  vehicle-for-vehicle,  with  no  curtail- 
ment of  headways  or  vehicle  time.    This  would  afford  a  period  to 
determine  whether  trolley  coach  preference  will  increase  the  amount 
of  revenue  passengers,  and  warrant  maintaining  the  present  schedules. 

The  target  date  for  return  of  the  trolley  coach  lines  to  the  Post- 
Sutter  transit  corridor  has  been  set  for  December  3. 

The  Commission  approved  Mr.  Woods'  proposal,  and  adopted  Resolution 
No.  72-0322,  directing  substitution  of  trolley  coaches  for  motor 
coaches  on  the  No.  1,  3,  and  4  lines  as  soon  as  possible,  maintain- 
ing the  present  motor  coach  schedule.    At  the  conclusion  of  a 
-thxee -month  period,  patron-riding  field  checks  are  to  be  made  and 
report  submitted  to  the  Commission. 


****** 


Resolution  No.  72-032  3 — Professional  services  agreement  with  Eckbo, 
Dean,  Austin  and  Williams  of  San  Francisco,  Landscape  Architects, 
for  landscaping  the  Muni  right-of-way  on  Junipero  Serra  Boulevard, 
in  conjunction  with  the  re-railing  of  this  section  of  track. 

Mr.  Woods  said  this  action  was  being  initiated  pursuant  to  Commission 
direction  to  afford  the  public  an  opportunity  to  observe  that 
efficacy  and  esthetics  can  be  made  compatible  in  a  streetcar  right- 
of-way. 
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It  is  hoped  that  success  in  the  project  will  facilitate  obtaining 
authority  to  construct  a  streetcar  connection  in  the  Sunset  area 
between  Taraval  and  Judah  Streets. 

Funding  is  by  the  Urban  Mass  Transportation  Administration  and 
through  the  San  Francisco  Municipal  Railway  Improvement  Corporation. 

Mr.     Squire  asked  whether  City  forces  within  the  Department  of 
Public  Works  and  City  Planning  Department  could  not  provide  this 
service ,  thereby  creating  more  jobs . 

Mr.  Woods  replied  that  no  one  within  the  City  service  possessed 
the  necessary  qualifications  and  expertise  for  this  work  of  land- 
scape architecture. 


****** 


Resolution  No.  72-0324—  Completion  of  professional  services  agree 
ment  with  Burns  International  Security  Services  for  development 
of  a  prototype  electronic  system  for  detection  of  vandalism  on 
Municipal  Railway  vehicles. 

A  report  and  study  of  the  work  accomplished  under  this  project 
will  be  forwarded  to  the  Commissioners  in  the  near  future. 
Mr.  Woods  said  that  this  will  necessarily  be  confidential  due  to 
the  nature  of  the  program. 


****** 


Twelve  personal  service  items  for  the  PUC  departments  and  bureaus 
were  on  the  calendar.     George  L.  Carey,  Chief  Accountant,  gave 
a  brief  summary  of  the  items,  and  then  as  each  item  was  reached  on 
the  agenda  a  more  detailed  individual  explanation  was  recited. 

These  items  fall  under  four  categories : 

A.  Retroactive  Pay  1971-72    Sec.  VII-H 

B.  Salary  Adjustments  1972-73    Sec.  VII-H 

C.  Salary  Adjustments  1972-73 

D.  Reclassifications  and  Retitling 

The  Civil  Service  Commission  has  acted  upon  these  items  and  has 
requested  that  the  Public  Utilities  Commission  approve  and  forward 
the  necessary  appropriation  documents  to  the  Controller,  Mayor 
and  Board  of  Supervisors.    There  are  no  additional  positions 
involved. 

The  amount  of  increase  for  the  corrective  adjustments  and  retro- 
active pay  for  the  entire  twelve  items  amounts  to  $53,802.  The 
source  of  funds: 

General  Fund  $  3,940 

Water  Department  -  unappropriated  12,896 
Hetch  Hetchy  -  unappropriated  36 ,966 

$53,802 


****** 
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Following  a  report  by  Dr.  John  M.  Christensen,  Assistant  General 
Manager-Finance,  on  the  status  of  the  Municipal  Railway  claims 
payment  account,  the  Commission  approved  a  settlement  of  $83,000 
in  the  case  of  Suey  Yee  Fong,  et  al  v.  City  and  County  of  San 
Francisco,  et  al,  Superior  Court  No.  598699.    Co-defendant  A  &  B 
Garment  Delivery  Company  is  to  pay  $41,500.   (Prayer:  $975,000.) 

Dr.  Christensen  informed  the  Commission  that  upon  settlement  of 
the  Fong  case  $55,555  will  remain  in  the  Railway  claims  funds  for 
the  balance  of  the  year.    These  funds  will  be  used  by  the  Claims 
Department  to  effect  quick  settlements  of  small  amounts.  $34,000 
has  already  been  backlogged  through  settlements  of  eleven  claims 
which  have  not  been  paid.    No  more  large  claims  will  be  presented 
to  the  Commission  until  the  supplemental  has  been  approved.  An 
amount  of  $1.5  million  to  provide  funds  for  claim  payments  under 
$37,500  during  the  balance  of  the  year  is  included  in  a  $4.2  million 
supplemental  appropriation  request  for  Municipal  Railway  operational 
necessities  presently  in  the  Mayor's  Office  awaiting  approval.  It 
is  anticipated  these  needs  will  be  met  through  Federal  revenue- 
sharing. 


****** 


The  Commission  in  adopting  Resolution  No.  72-0328,  approved  continuing 
the  Transportation  Assistant  Program  which  has  been  sponsored  by 
the  PUC  since  October  1,  1968.    The  resolution  approved  Municipal 
Railway  funds  in  the  amount  of  $37,180  for  City's  share  of  the 
program  which  is  proposed  to  start  November  1,  1972. 

Curtis  E.  Green,  Director  of  Personnel  and  Safety,  explained  the 
budget  for  the  new  program.     Total  amount  $138,992,  of  which 
Federal  financial  support  amounts  to  $93,520.     In  addition  to  City's 
$37,180  share,  "in  kind"  contributions  from  established  services 
will  amount  to  $8,292. 

The  Commission  also  approved  the  recommendation  of  Public  Utilities 
General  Manager  John  D.  Crowley,  Municipal  Railway  General  Manager 
John  M.  Woods,  and  Mr.  Green  that  a  change  of  direction  be  made 
in  the  program  so  that  the  graduates  will  be  trained  for  non- 
operating  transit  series  of  classifications  such  as  Fare  Collections 
Receiver.    These  young  men  would  be  given  the  advantage  of  longer 
exposure  to  the  transit  scene.    Having  acquired  experience  and 
training  with  the  Railway,  the  Transportation  Assistants  could 
apply  for  platform  positions  on  the  same  basis  as  other  applicants. 

Mr.  Squire  of  the  TWU  objected  to  the  change  in  direction  of  the 
program. 

Mr.  Green  explained  that  recruiting  conditions  for  Municipal  Railway 
platform  employees  have  greatly  improved.    At  the  last  call  for 
applicants  by  the  Civil  Service  Commission  two  weeks  ago,  850  persons 
applied  the  first  day.    The  Commission  is  obliged  to  obtain  operators 
with  the  highest  possible  qualifications  for  driving  transit  vehicles. 
Experience  with  the  Transportation  Assistant  Program,  with  particular 
respect  to  accident  rates,  passenger  service  relations  and  attendance 
records  has  shown  that  participants  have  not  been  able  to  develop 
appropriate  abilities  under  previous  programs. 


72-190 


The  Commission  thereupon  adopted  Resolution  No.  72-0328  which 
continues  the  program  from  November  1,  1972,  through  October  31, 
1973,  which  provides  that  participants  be  trained  initially  for 
non-operating  positions  in  the  transit  system 


****** 


Communications ; 

Secretary  John  C.  Farrell  read  a  communication  received  from 
Whi taker  and  Baxter,  commending  the  Water  Department  on  its  quick 
and  equitable  resolution  of  the  matter  of  an  excessive  water  bill 
which  resulted  from  a  service  pipe  break. 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 

A  progress  report  on  the  status  of  City's  application  for  transit 
aid  funds  under  State  Bill  325  was  submitted  by  Dr.  Christensen. 

City  has  put  in  a  $6.2  million  claim  which  is  presently  being  con- 
sidered by  the  Metropolitan  Transportation  Commission,  the  trans- 
portation plan  coordinator  for  the  nine  Bay  Counties.    It  is 
anticipated  the  Municipal  Railway  will  receive  from  $$  to  $6  million. 
The  law  calls  for  75  per  cent  to  b£  used  ftfr  capital  equipment  and 
25  per  cent  for  operational  costs. 

Forecasts  for  new  equipment  (transit  cars,  trolley  coache»f  and 
buses)  for  the  next  five  years  amount  to  about  $20  million.  These 
cover  the  balance  of  the  current  fleet  wtu.ch  are  not  included  under 
the  Federal  program.     In  addition,  increased  payments  will  be  made 
by  City  to  the  non-profit  corporation  for"  current  TIP  work,  and 
TEP  equipment  not  yet  procured.    It  is  anticipated  that  SB  325 
money  will  be  used  for  these  payments. 

With  regard  to  revenue-sharing  funds  for  operational  purposes, 
Dr.  Christensen  outlined  eight  on-going  programs  during  the  next 
five  years  for  up-grading  the  Municipal  Railway. 

Briefly  these  encompass: 

1.  Covering  the  current  $4.2  million  budget  deficit. 

2.  New  management  and  supervisory  personnel  required  to  accomplish 
the  improvement  goals. 

3.  Anticipated  increase  in  personnel  costs. 

4.  Equipment  for  operating  and  maintenance. 

5.  Planning  and  service. 

6.  Information  services. 

7.  In-service  training  program. 

8 .  Maintenance . 
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Dr.  Christensen  plans  to  submit  at  the  next  meeting  for  Commission 
approval  a  detailed  Municipal  Railway  supplemental  appropriation 
request  for  approximately  $3  million  of  anticipated  revenue-sharing 
funds.     This,  with  the  $4.2  million  request  already  submitted  will 
bring  the  total  to  approximately  $7  million  to  the  Mayer's  office. 


Mr.  Woods  reported  that  Massachusetts  Bay  Transportation  Authority 
received  specifications  approval  Friday,  October  6,  from  the  Federal 
government    for  the  new  Muni-MBTA  subway -surf ace  car.     It  is  expected 
that  advertising  for  bids  will  take  place  in  two  weeks. 


****** 


****** 


Roll  Call: 


All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 


John  C.  Far re 11 
Secretary  and  Assistant 
General  Manager 


72-192 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  72-0322 — 

WHEREAS ,  On  July  11,  1972,  the  Public  Utilities 
Commission  by  Resolution  No,  72-0202  approved  the 
substitution  of  Trolley  Coaches  for  Motor  Coaches  on  No.  1, 
3,  and  4  Lines;  and 

WHEREAS,  The  Board  of  Supervisors  at  their 
meeting  of  August  7,  1972,  after  a  public  hearing,  also 
approved  the  substitution;  now,  therefore,  be  it 

RESOLVED,  That  the  Municipal  Railway  be 
authorized  and  directed  to  effect  this  substitution  of 
Trolley  Coaches  for  Motor  Coaches  on  No.  1,  3,  and  4  Lines 
as  soon  as  practicable,  maintaining  the  present  schedule 
and  number  of  vehicles  as  used  for  the  motor  coach  opera- 
tion on  these  lines;  and,  be  it  further 

RESOLVED,  At  conclusion  of  a  three-month  trial 
period,  an  investigation  and  patron  riding  habit  field 
checks  on  said  lines  shall  be  made  and  report  submitted 
to  the  Commission  for  its  evaluation  as  to  whether  a 
schedule  adjustment  is  indicated. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  10  1972 

at  its  meeting  of.  


etiary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSIO* 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mft.^  ^O^O 


WHEREAS,  Proposals  for  providing  consultant  services 
for  landscaping  the  Muni  right-of-way  on  Junipero  Serra 
Boulevard,  in  conjunction  with  the  re-railing  project, 
have  been  received  and  analyzed  by  the  Transit  Improve- 
ment Program  Control  Group;  and 

WHEREAS,  After  thorough  evaluation  of  all  proposals 
and  interviews  with  the  prospective  consultants,  the  re- 
commendation is  made  that  an  agreement  be  entered  into 
with  the  firm  of  Eckbo,  Dean,  Austin  and  Williams  -  Land- 
scape Architects  of  San  Francisco,  to  provide  the  neces- 
sary consultant  services;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  an  agree- 
ment with  the  aforementioned  consultant  firm  to  prepare 
plans  and  specifications  and  to  provide  other  professional 
services  relating  to  said  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  OCTOBER  i  0  197? 

at  its  meeting  of  x  c   ^    t_ ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  HaJSL 


RESOLVED  ,  That  this  Commission  accepts  the  professional  services 
performed  under  the  agreement  between  the  City  and  County  of  San 
Francisco  and  Burns  International  Security  Services,  Inc.  for  develop- 
ment of  a  prototype  electronic  system  for  the  immediate  detection  of 
vandalism  on  vehicles  operated  by  the  Municipal  Railway,  as  satisfactorily 
completed  and  no  further  payments  to  be  made* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  1  0  1972  M 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.   ^^^O 


RESOLVED,  That  this  Commission  approves  and  hereby  requests  the 
Controller's  concurrence  in  amendment  of  rules  and  regulations,  Public 
Utilities  Commission  Revolving  Funds,  as  follows: 


Rule  7 


Section  E  -  1 


Signatures 
Principal  Counter 


San  Francisco  Municipal  Railway 

General  Claims  Agent 

Wells  Fargo  Bank 

Seventh., Avenue  &  Clement  Office 

San  Francisco 


Add 
Add 

Delete 
Delete 
Delete 

Section  S  -  2 


Fred  Dolin 
Reed  To  Jordan 


Fred  Dolin 
Reed  T.  Jordan 


Albert  0.  Sandstrom     Albert  0.  Sands trora 


John  J.  Barry 


Leslie  L.  Foster 
Leo  Logasa 


San  Francisco  Municipal  Railway 
Bank  of  America 
klkl  Geary  Boulevard 
San  Francisco 


Delete 
Section  E  -3 


John  J.  Barry 


San  Francisco  Municipal  Railway 
Bank  of  America 
3555  Geary  Boulevard 
San  Francisco 


Delete 
Rule  Ik 


John  J.  Barry 


Section  C  -  1    San  Francisco  Municipal  Railway  only 
General  Manager  only; 


Add 


Refund  of  deposits  for  plans  and  specifications;  refund  of 
deposits  for  special  services  to  individuals  and  organizations 
when  such  refunds  may  be  handled  without  embarassing  the 
revolving  fund* 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

"  £  We«mg  of  OCTOBER  1  Q  1972     %  _ 


V 

Secretary  and  Assistant  General  Manager 


mm,^  minimi?  &^mtzt^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION         ^    '  U'Ofe^' 


_ 


RESOLVED,  That  this  Commission  hereby  requests 


the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
Supplemental  Appropriation  in  the  amount  of  $126,189 
to  provide  funds  to  reflect  the  reclassification  of  nine 
positions  and  compensation  adjustment  of  one  position 
in  the  San  Francisco  M  unicipal  Railway  by  the  Civil 
Service  Commission. 


RATE 


AMOUNT 


Compensation  Adjustment  -  effective  July  1,  1972 


From: 
To: 

1-1922  Senior  Inventory  Clerk 
1-1922  Senior  Inventory  Clerk 

291B354 
298B363 

$  9,204 
9,438 

Reclassification  -  effective  July  1, 

1972 

From: 
To: 

2-7237  Maintenance  Machinist 
Foreman 

2-7258  Maintenance  Machinist 
Foreman 

9.72  hr. 
9.72  hr. 

39,346 
39,346 

Reclassification  -  effective  November 

1,  1972 

From: 
To: 

2-7337  Truck  Driver  -  Light 
4-7354  Track  Driver  =  Heavy 
6-7355  Truck  Driver 

61.43  D 
66.86  D 
66.86  D 

20,844 
45,333 
66,177 

From: 
To: 

l-S-114  Claims  Investigator 
1-9155    Claims  Investigator 

535B649 
535B649 

11,228 
11,228 

1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


OCTOBER  1  0  W2 


starrer  G  ene  r  8u  * 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  72-0327-m 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 

Claimant  Date  of  Accident  Settlement 

Non-litigated  Settlement  (CA  Office) 

CC    Suey  Yee  Fong  individually        September  3,  1968        $  83,000.00* 
and  as  guardian  ad  litem  of        (co-defendant  to 
Joe  Fong  and  Jenny  Fong,  pay  $41, 500.00) 

minors;  and  Michael  Fong 
and  Jeanne  Fong,  now  adults; 
for  wrongful  death  of 
Wing  Fong,  deceased 


$  83,000.00 


* Appropriation  No.  2.735.804,999  $47,200.00 
Appropriation  No.  2.735.804.000  $55,800.00 

"  S3, 000. 00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  10,  1972. 

Secretary  and  Assistant  General1  Manager 


CITY  AMD  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS ,  The  staff  of  the  Public  Utilities 
Commission  has  recommended  continuing  the  Transportation 
Assistant  Program,  which  has  been  sponsored  by  this 
Commission  since  October  1,  1968  (Resolution  No.  68-0770) ; 
and 

WHEREAS ,  The  tentative  budget  of  the  new  program 
that  has  been  proposed  amounts  to  $138,992,  of  which 
Federal  financial  support  amounts  to  $93,520 ;  and  the 
contribution  of  the  City  and  County  is  $45,472,  of  which 
$8,292  is  in  the  form  of  " in  kind"  contributions  from 
established  services ;  and 

WHEREAS,  It  has  been  further  recommended  that 
in  the  best  interest  of  the  City  and  the  young  men  for 
whom  the  program  was  created,  the  program  be  continued 
on  the  condition  that  participants  be  properly  trained 
initially  for  non-operating  positions  in  the  transit 
system;  and 

WHEREAS,  This  Commission  has  determined  that 
the  long-term  goals  of  the  program  can  best  be  served 
in  this  manner ;  now,  therefore ,  be  it 

RESOLVED,  That  this  Commission  approves  the 
Transportation  Assistant  Program  as  presented,  and 
hereby  requests  the  Mayor  to  submit  to  the  Board  of 
Supervisors  a  Municipal  Railway  supplemental  appropria- 
tion in  the  amount  of  $37,180;  and,  be  it  further 

RESOLVED ,  That  the  General  Manager  of  Public 
Utilities  be  and  is  hereby  directed  to  take  the  steps 
required  to  place  the  proposed  Transportation  Assistant 
Program  into  effect  for  the  period  beginning  November  1, 
19  72 ,  and  ending  October  31,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  1  0  1972 


at  its  meeting  of 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. ..Ill  ° 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Contract  HH-440R,  Painting  Steel  Trolley  Poles,  as  satisfactorily 
completed,  allows  a  23-day  extension  of  time  for  unavoidable  delays 
caused  by  adverse  weather  conditions,  approves  credit  Modification  of 
Contract  No.  1  in  the  amount  of  $338.00  and  approves  final  payment  of 
$5,241.00  in  favor  of  the  Contractor,  J.  William  Sorensen,  Inc. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    I  OCTOBER  1  0  1972     A/  ^ 

at  its  meeting  of.  *-       f  )     />  ^  — 7 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N&kM  ""'iUOv 

•i sssat. ut fQN  fvfc  .,4 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission 
plans  for  installing  63  mercury  vapor  street  lights  on  25th 
Avenue  between  Fulton  Street  and  Scenic  Way,  as  depicted  in 
their  Drawings  SEL  4563  and  SEL  4564;  and 


WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works1  proposal  for  relighting  25th  Avenue 
from  Fulton  Street  to  Scenic  Way  with  the  provision  that 
construction  methods,  component  selection  and  other  details  meet 
with  the  approval  of  the  Bureau  of  Light,  Heat  and  Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  1  0  1972 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  C  OMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

33JL 


RESOLUTION  '  "o 


WHEREAS,  The  Department  of  Public  Works,  in  accordance  with  the 
Administrative  Code,  has  submitted  to  this  Commission  plans  for  installing 
five  mercury  vapor  street  lights  on  a  new  street  in  Block  3735  in  Redevelop- 
ment Area  D-l  as  depicted  in  their  Drawing  SEL-4572,  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  reviewing 
said  plans  recommends  approval:  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Department  of 
Public  Works'  proposal  for  lighting  a  new  street  in  Block  3735,  in  Redevelop- 


ment Area  D-l,  with  the  provision  that  construction  methods,  component 
selection  and  other  details  meet  with  the  approval  of  the  Bureau  of  Light: 
Heat  and  Power. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

atxsmctuna  i  OCTOBER  10  1972 

at  its  meeting  of.  — 

Q-J> 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nb._   ^  ^ 


WHEREAS,  The  Department  of  Public  Works,  in  accordance  with 
the  Administrative  Code,  has  submitted  to  this  Commission  plans  for 
installing  22  mercury  vapor  street  lights  on  Noe  Street  between  Market 
Street  and  14th  Street,  and  on  Sanchez  Street  between  Market  Street 
and  Duboce  Avenue,  as  depicted  in  their  Drawings  Sel  4580  and  Sel  4581; 
and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  reviewing 
said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Department 
of  Public  Works1  proposal  for  relighting  Noe  Street  from  Market  Street 
to  14th  Street,  and  Sanchez  Street  from  Market  Street  to  Duboce  Avenue 
with  the  provision  that  construction  methods,  component  selection  and 
other  details  meet  with  the  approval  of  the  Bureau  of  Light,  Heat  and 
ower  -. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  1  0  1972 


at  its  meeting  of._ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No^^-0333 


WHEREAS,  The  Transit  Task  Force,  in  accordance  with  the 
Administrative  Code,  has  submitted  to  this  Commission  plans  for 
installing  14  mercury  vapor  street  lights  on  Powell  between  Eddy 
and  Ellis  Streets,  as  depicted  in  their  Drawing  TTF  810 .,40;  and 

WHEREAS,  The  Bureau  of  Light, Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Transit  Task  Force's  proposal  for  relighting  the  Powell  Mall  with 
the  provision  that  construction  methods,  component  selection  and  other 
details  meet  with  the  approval  of  the  Bureau  of  Light,  Heat  and  Power . 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

<*  its  meeting  of.  OCTOBER  1  0  )972 


Secretary  and  Assistant  General  Manager 


PU  BLIC  UTILITI ES  CO  MMIS  SION 

CITY  AND  COUNTY  OF  SAN  FRANCJSCO 
RESOLUTION  No.i/Vw      J'  tJO^l 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recornmend 
to  the  Board  of  Supervisors  Hetch  Hetchy  Water  and  Power  Supplemental  Appropria- 
tion in  the  amount  of  $3>*+8^  to  reflect  compensation  adjustments  for  the  below 
listed  positions  in  Hetch  Hetchy  Water  and  Power  per  Section  VII  (H)  of  the 
1971-1972  Salary  Standardization  Ordinance. 


Class 


Title 


Period 


7126  Mech.  Shop  and  Equipment  Supt.  3/15-6/30 
7232  Mech.  Shop  Supervisor  7/1-6/30 
7330    Sr.  Gen'l.  Utility  Mechanic  3/8-6/30 


01r> 

New 

Rate 

Rate 

Amount 

$666 

$733 

$  523 

603 

699 

2,1+96 

5^7 

603 

I465 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

«    *  OCTOBER  1  0  1972     r>  ~    M  „ 

m  Al  meetmg  of  _   Q^vJ      0'    <J  MAIM-* 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO,______H__-L-__ 


RESOLVED,  That  this  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors ,  Hetch 
Hetchy  Water  and  Power  Supplemental  Appropriation  in  the 
amount  of  $215,592,  to  reflect  compensation  adjustments 
for  thirteen  positions  in  Hetch  Hetchy  Water  and  Power 
as  reflected  in  the  1972-1973  Annual  Salary  Ordinance. 

RATE  AMOUNT  POSITIONS 


"  ora : 


To  : 


7244  Power  Plant  Foreman  496B603  $29,848  2 
7244  Power  Plant  Foreman      485B589       30,628  2 


From: 


TO 


7259  Water  &  Power 
Maintenance  Foreman 

7259  Water  &  Power 
Maintenance  Foreman 


1219M  29,256 


562B620  32,240 


From: 


To: 


7325  General  Utility 
Mechanic 

7325  General  Utility 
Mechanic 


450B547  108,732 
535B649  134,992 


8 


From  " 


To: 


7330  Senior  General 
Utility  Mechanic 

7330  Senior  General 
Utility  Mechanic 


473B574  14,924 
561B682  17,732 


1 
1 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

OCTOBER  1  0  1972 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NcT.  fc^l 


RESOLVED ,  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  a  Supplemental  Appropriation  in  the  amount  of  $5U,080  to 
reflect  the  reclassification  of  five  positions  in  Hetch  Hetchy  Water  and  Power  by 
the  Civil  Service  Commission 


PROM:  735^  Truck  Driver,  Heavy 
TO:         7355  Truck  Driver 


RATE 

7.972H8.072 
7.972H8.072 


AMOUNT 


- 


NUMBER  OF 
POSITIONS 


$5^,080 
5^,080 


f  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

OCTOBER  1  0  1972   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCSSCO 
RESOLUTION  No'._U^  "'  g- 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Hetch  Hetchy  Water  &  Power  Supplemental  Appropriation 
in  the  amount  of  $26,832  to  reflect  a  compensation  adjustment  for  1  -  51^0  Hetch 
Hetchy  Project  Assistant  General  Manager  per  Section  VII  (H)  of  the  1972-1973 
Salary  Standardization  Ordinance. 

No.  of 

Bate  .  Petition 

FROM:    51*40    Hetch  Hetchy  Project 

Assistant  General  Manager  i        > ,  $26,182  1 

TO:       5lhQ    Hetch  Hetchy  Project 

Assistant  General  Manager  8U9BIO32  $26,832 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'  0CT08EH  I  0  1972 

at  its  meeting  of.   -~t  —  ■  — 


Secretary  and  Assistant  General  Manager 


maim  mmmm  '■mmmm^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Not-  f*>  VQOO' 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Bureau  of  Light,  Heat  &  Power  Supplemental  Appropria- 
tion in  the  amount  of  $1,83^  to  reflect  a  compensation  adjustment  for  1  -  5238 
Associate  Electrical  Engineer  in  the  Bureau  of  Light,  Heat  &  Power  per  Section 
VII  (H)  of  the  1971-1972  Salary  Standardization  Ordinance. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


OCTOBER  1  0  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

y^jrj,  *J  *J  <0 

RESOLUTSON  No."        '  V->«J"' 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors,  Bureau  of  Light,  Heat  and  Power  Supplemental  Appropriation 
in  the  amount  of  $20,0^6,  th  reflect  a  compensation  adjustment  for  I-5238  Associate 
Electrical  Engineer  in  the  Bureau  of  Light,  Heat  and  Power  per  Section  VII  (H)  of 
the  1972-1973  Salary  Standardization  Ordinance. 


NUMBER  OF 
RATE  AMOUNT  POSITIONS 


; 


FROM:      5238  Associate  Electrical  Engineer       57^699  $18,174  1 

TO:         5238  Associate  Electrical  Engineer       633B771  20,0^6  1 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

0UO8ER  1  0  1972 

at  its  meeting  of   *"  ' j' '  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COS 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION        '  A 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $135.25; 
approves  Final  Payment  in  amount  of 
$2,069.48,  in  favor  of  Dalton  Construction 
Company  under  Water  Department  Contract 
No.  1539,  Laying  of  8-Inch  Ductile  Iron 
Main  in  Red  Rock  Way,  East  of  Duncan 
Street,  and  allows  ten  (10)  working  days 
unavoidable  delay  due  to  eight  (8)  days 
waiting  for  connections  and  two  (2)  days 
waiting  for  chlorination . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    I  OCTOBER  10  197? 

at  its  meeting  of   ^  1J/& 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

72-0341 


RESOLUTION  No1*' 


RESOLVED,  That  this  Commission  hereby 
authorizes  the  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department  to  execute 
an  Agreement  with  the  State  of  California, 
Department  of  Public  Works,  Division  of  Highways, 
under  which  the  City  will  operate  and  maintain 
the  alum  treatment  plant  at  Canada  Road  and 
Edgewood  Road  in  San  Mateo  County . 

The  City  will  present  quarterly  state- 
ments of  cost  of  normal  maintenance  and  operation 
to  State,  up  to  a  limit  of  $10,000  per  fiscal 
year,  for  reimbursement  by  the  State.     Costs  over 
$10,000  per  fiscal  year  may  be  billed  only  after 
obtaining  State's  written  approval. 

The  Agreement  will  terminate  June  30 , 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

/.J   1    )  OCTOBER  1  0  1972 

at  its  meeting  of.  .„■■,  


Secretary  and  Assistant  General  Manager 


r  i 


PUBLIC  UTIL5TBES  COM^SSSiON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nq^""  LuJ4/0 


.  .. 

RESOLVED,   thau  this  Commission,   on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,   the  Water  Department  General 
Manager  and  Chief  Engineer,  and:  the  City  Attorney,  hereby . approves 

Receivable 

than  ninety  days  past  due,  month  of  July  1972,   in  the  amount  of 
$6,105.49  per  San  Francisco  Water  Department  list  of  July  31,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Puhhc  Utilities  Commission 

OCTQBfcR  I  0  1972 


at  its  meeting  of- 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION! 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 
RESOLUTION  No:     "       "  '~  '£M_ 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  September  1972,  of  claims  for  damages 
which  the  San  Francisco  Water  Department  has  against 
miscellaneous  debtors  in  the  amounts  of  $1,362.57  for 
claims  paid  in  full  and  $50.00  for  partial  payments,  for 

a  total  of  $1,412.57,  per  list  dated  September  30,  1972. 

: 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    m    t  0CT0BO  1  0 1972 

at  its  meeting  of.   /  i   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Not—i — _!■ "       X  'S 


RESOLVED,  That  this  Commission  approves 


the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

on*  ftoartf-*  »iM^rid..«!c»r  liar  H^^iosx  VII  ^H^      •  the  1^13  ^9^2  Salary  l&wvfe 
WD  Contract  No.  1585 — Laying  of  4-Inch  and  6-Inch 

Ductile  Iron  Mains  in  Sanchez  Street  between  Day 

and  Clipper  Streets  and  Other  Streets 


WD  Contract  No.  1605 — Resurfacing  Road  to  Calaveras 
Dam  (Alameda  County) 


WD  Contract  No.  1571 — Rehabilitation  of  Bay  Bridge 
Pump  Station 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  1  0  1972 

at  its  meeting  of.   r_i  ,   -i 

ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

72-0345 

RESOLUT!ON  No:_lr  ^_±±^Lr_ 


m%x.h..$'&?  'flhar,  ttiis  Comi%ir&ic>ii  hereby  recueists  tfc®  Mayer-  -ho  xvcomimnd  f-o 

- 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  San  Francisco  Water  Department  Supplemental  Appropria- 
tion in  the  amount  of  $3>825  to  reflect  a  compensation  adjustment  for  1  -  lkj2 
Services  and  Supply  Supervisor  per  Section  VII  (H)  of  the  1971-1972  Salary  Standardi- 
zation Ordinance. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBtH  1  0  1972 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.JUZ  ^  °  -*V 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors,  San  Francisco  Water  Department  Supplemental  Appropriation  in 
the  amount  of  $3*+»6o6,  to  reflect  compensation  adjustments  for  two  positions  in  the 
San  Francisco  Water  Department  as  reflected  in  the  1972-1973  Annual  Salary  Ordinance. 


RATE 


FROM:  9155  Claims  Investigator  U77B580 
TO:         9155  Claims  Investigator  535B649 


AMOUNT 

$  15,080 
16,871+ 


NUMBER  OF 
POSITIONS 


I 


FROM: 
TO: 


9156  Senior  Claims  Investigator  51I+B62U 


9156  Senior  Claims  Investigator 


5613682 


16 ,22*+ 
17,732 


1 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBtK  1  0  1972 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NaJll 


w  <r>  f\.  *y  y\ 


RESOLVED ,  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors,  San  Francisco  Water  Department  Supplemental  Appropriation 
in  the  amount  of  $28,ii70,  to  reflect  compensation  adjustments  for  two  positions  in 
the  San  Francisco  Water  Department  per  Section  VII  (H)  of  the  1972-1973  Salary 
Standardization  Ordinance. 


NUMBER  OF 

RATE  AMOUNT  POSITIONS 


FROM:      lij-72  Services  &  Supply  Supervisor        399BU85  $  12,610  1 

TO:         lVf2  Services  and  Supply  Supervisor     52UB633  16,^58  1 

FROM:      h3>6k  Assistant  Collection  Supervisor, 

Water  Department                         371B^50  11,14*0  1 

TO:         k36k  Assistant  Collection  Supervisor, 

Water  Department                         381B462  12,012  1 


f  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OtiObtK  1  0  1972 


at  its  meeting  of._ 


J 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  KO.ili  lr 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Supplemental  Appropriation  in  the  amount  of  $19,673 
to  reflect  the  reclassification  of  one  position  in  the  San  Francisco  Water  Department 
by  the  Civil  Service  Commission 


RATE 


Amount 


NUMBER  OF 
POSITIONS 


FROM:  7237  Maintenance  Machinist  Foreman  9.51H 
TO:         7258  Maintenance  Machinist  Foreman  9.51H 


$19,673 
19,673 


1 
1 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

CTOBEK  1  0  1972 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  ^22^343- 


t 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Supplemental  Appropriation  in  the  amount  of  $125,733 
to  reflect  the  reclassification  of  twelve  positions  in  the  San  Francisco  Water 
Department  by  the  Civil  Service  Commission. 

*  stint  a  Calabrese  m™™™  ™* 

NUMBER  OF 

RATE  AMOUNT  POSITIONS 
     — -. 

FROM:      2k70  Water  Chemist  U28B521  $  27,0^0  3 

- 

TO:         2U71  Water  Quality  Chemist  ^5065^7  28,389  3 

FROM:      7337  Truck  Driver,  Light  7.972H8.072        10,8l6  1 

735*+  Truck  Driver,  Heavy  7.972H8.072        86,528  8 

I 

:         7355  Truck  Driver  7.972H8.072        97,3kk  9 


: 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    .  OCTOBER  1  0  1972^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No ■  72-0521-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway; 


Claimant 

Non-litigated  Settlements 

MC     Thomas  Brand 

TC    Assunta  Calabrese 


Date  of  Accident  Settlement 

September  8,  1972  $  519-51 

December  29,  1970  1,250=00 


TC    Sandra  Clark 

TC    Wah  Fong 

SC    James  Jackson 

TC  Laborers 1  International 
Union  of  North  America, 
AFL-CIO  Local  #261 

TC     Gaspare  LaRosa 

TC    Pacific  Telephone  and 
Telegraph  Company 

TC    Mary  Uttley 


November  1,  1971 
March  5,  1972 
March  15,  1972 
August  26,  1972 

June  23,  1972 
May  5,  1972 

April  14,  1972 


TC    American  Motorists  Insurance    May  15,  1972 
Company  and  Salvatore  Ventura 


1,450.00 
950 . 00 

1,150.00 
703.43 

900.00 
861. 55 

600.00 
520.42 


Litigated  Settlements 

MC    Claudette  Crenshaw 

TC    Remedios  F.  Encarnacion 

MC    Emma  Solbau 

MC    Azalee  Washington 

Judgment  (Arbitrated ) 


March  25,  1971 
September  24,  1969 
January  16,  1970 
September  16,  1968 


1,750.00 
5,000.00 
3,339.30 
1,900.00 


MC 


RESOLVED,  That  the  portion  of  Resolution 
72-0284-MR  adopted  9-12-72,  pertaining  to  Arbitrated 
Judgment  of  $3,000.00  payable  to  Louise  E.  Brooks 
aka  Louise  C.   Brooks,  be  amended  to  decrease  payment 
to  SI, 556. 20,   a  reduction  of  $1, 443. 80.     The  figure 
of  $1,556.20  represents  judgment  of  $1,500.00  plus 
$56.20  costs.  -1,443.80 


$  19,450.39 


Appropriation  No.  2.735.804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  10,  1972. 


Secretary  and  Assistant  General  Manager 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 

949   PRESIDIO  AVENUE 

N  francisco,  calif.  94115  October  5,  19 


Subject  EMORANDUM 


Mr.  John  D.  Crowley 

General  Manager  of  Public  Utilities 

John  M.  Woods,  General  Manager 
San  Francisco  Municipal  Railway 

New  Schedules  No.  1,  3,  and  4  Trolley  Coach  Lines 


At  the  meeting  of  September  26,  1972,  the  Public  Utilities 
Commission  voted  to  put  over  to  October  10,  1972  the  matter 
of  new  schedules  on  No«  1,  3,  and  4  Trolley  Coach  lines  with 
the  request  that  additional  information  be  supplied. 

I  wish  to  re-submit  my  original  proposal,  which  is  attached, 
supplemented  by  additional  peak  period  traffic  checks  sum- 
marized with  three -day  averages  and  extended  to  reflect 
average  loads  if  these  schedule  adjustments  are  adopted. 

I  recommend  that  the  schedule  adjustments  attached  hereto 

be  approved  by  the  Public  Utilities  Commission  at  the  meeting 

of  October  10,  1972. 


Enc. 


cc:  J.  Christensen 
J.  Leonard 
T.  Dolan 


TO: 

FROM: 

SUBJECT: 


JMW:cc 


1 


form  6S3 
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MUNICIPAL  RAILWAY  OF  SAN  FRANCISCO 
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Form  6VS 


O  SAN  FRANCISCO 
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MUNICIPAL  RAILWAY  c/  SAN  FRANCISCO 
PASSINGER  TRAFFIC  CHECK  TABULATION 
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Public  Utilities  Commission 
City  and  County  of  San  Francisco 

SAN     FRANCISCO     MUNICIPAL  RAILWAY 

949  PRESIDIO  AVENUE 
SAN   FRANCISCO,  CALIF.  94115 

September  21,  1972 

Subject: 

MEMORANDUM 


TO:  Mr.  J.  D.  Crowley 

General  Manager  of  Public  Utilities 

FROM:       J„  M.  Woods ,  General  Manager 

San  Francisco  Municipal  Railway 

SUBJECT:  New  Schedules  No.  1,  3,  and  4  Trolley  Coach  Lines 


On  November  10,  1970,  at  the  meeting  of  the  Public  Utilities  Commission,  the 
Commission  by  Resolution  70-0638  authorized  substitution  of  motor  coaches  on 
the  1,  3,  and  4  lines„    This  substitution  was  to  continue  during  the  construc- 
tion period  for  the  relocation  of  the  trolley  coach  overhead  on  Sutter  and 
Post  Streets  in  order  to  comply  with  the  one-way  street  pattern  as  adopted 
by  the  Board  of  Supervisors ,    In  order  to  implement  this  substitution  a  general 
sign-up  was  held  so  that  the  operators  would  have  the  opportunity  to  transfer 
to  other  divisions  or  to  sign  up  for  the  motor  coaches  which  were  to  operate 
on  the  1,  3,  and  4  lines . 

On  July  11,  1972,  the  Public  Utilities  Commission  by  Resolution  72-0202 
approved  the  substitution  of  trolley  coaches  for  the  motor  coaches  now  operating 
on  the  1,  3,  and  4  lines.    This  was  also  approved  by  the  Board  of  Supervisors 
on  August  7,  1972 .    In  order  to  implement  these  changes  a  general  sign-up  was 
held.    The  changes  in  schedules  were  submitted  to  the  Transport  Workers  Union, 
Local  250-A,  in  accordance  with  the  Memorandum  of  Agreement,    Various  meetings 
were  held  with  the  Union  representatives,,  starting  on  July  19,  1972 ,    No  griev- 
ance was  filed  by  the  Union  against  these  schedules.    Therefore,  the  schedules 
were  posted  on  August  10,  1972,  the  sign-up  started  on  August  15,  1972,  and  was 
completed  on  August  22,  1972. 

At  the  direction  of  Mr.  Marvin  Car do 2 a,  President  of  the  Public  Utilities  Com- 
mission, these  schedules  were  submitted  to  the  Commission  at  its  meeting  of 
September  6,1972  for  their  approval.    This  action  was  taken  after  a  law  suit  had 
been  filed  to  block  the  implementation  of  the  schedules.    At  the  meeting  of 
September  6J.972  the  Commission  put  the  matter  over  to  a  later  date  with  the 
request  that  additional  information  be  supplied.    This  matter  is  now  scheduled 
for  the  Public  Utilities  Commission  meeting  of  September  26,  1972. 


3  3 


Mra  Jo  D0  Crowley  -  2  -  September  21,  1972 

Tabulated  below  is  a  statement  for  the  five  fiscal  years  starting  in  1967-68 
for  revenue  passengers  on  the  No0  1,  3,  and  4  lines . 

Fiscal  Year  No„  Revenue  Passengers 

1967-  68  5,487,892 

1968-  69  5,562,006 

1969-  70  5,308,260 

1970-  71  4,655,964 

1971-  72  (MB8k)  4,407,500 

Five-year  Loss  in  Revenue  Passengers  1,080,392 


Percent  Loss  19 . 9 


Attached  herewith  are  the  following  exhibits: 


(1)  Analysis  of  Schedules  £  Equipment  Requirements 

(2)  Analysis  of  Vehicle  Hours  §  Runs 

(3)  Traffic  Checks  made  in  1972 

(4)  Traffic  Checks  made  in  1964 

I  recommend  that  the  schedule  adjustments  attached  hereto  be  approved  by  the 
Public  Utilities  Commission  at  the  meeting  of  September  26,  1972 . 
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M  E  MO  RAN  D  U  M 


October  6,  1972 

» 

TO:  MEMBERS ,   PUBLIC  UTILITIES  COMMISSION 

Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
E.  we 1 ton  Flynn 
Lcuis  A.  Petri 

FROM:  John  D.  Crowley 

General  Manager  of  Public  Utilities 

SUBJECT:         PERSONAL  SERVICE  ITEMS  FOR 

VARIOUS  DEPARTMENTS  AMD  BUREAUS 


There  are  twelve  items  involving  personnel  of  the 
Bureau  of  Light,   Meat  and  Power,  Municipal  Railway,  Uater 
Department  and  Ketch  Hetchy  on  the  Public  Utilities  Commis- 
sion Calendar. 

These  items  fall  under  four  categories: 

A.  Retroactive  Pay  1971-72     Sec.  VII-H 

B.  Salary  Adjustments  19  72-73     Sec.  VII-H 
-    C.  Salary  Adjustments  1972-73 

D.  Reclassifications  and  Retitling 

The  Civil  Service  Commission  has  acted  upon  these  items 
and  has  requested  that  the  Public  Utilities  Commission  approve 
and  forward  the  necessary  appropriation  documents  to  the 
Controller,  Mayor  and  Board  of  Supervisors.     There  are  no 
additional  positions  involved. 

Explanation  of  the  items  is  as  follows: 

A.  Retroactive  Pay  1971-72     Sec.  VII-H 

Section  VII-H  of  the  Salary  Standardization  Ordinance 
provides  that  persons  exercising  direct  supervision  over 
various  employees  may  be  granted  no  more  than  5%  over  the 
classes  supervised.     Civil  Service  is  the  sole  judge  for 
determining  if  an  employee  falls  within  the  area  of  supervi- 
sion.    In  these  cases,  Civil  Service  acted  on  the  1971-72  in 
June,  but  it  was  too  late  to  process  a  supplemental  appropria- 
tion at  that  time.     Civil  Service  has  approved  two  of  the 
Hetch  Hetchy  classifications  for  part  of  the  19  71-72  fiscal 
year. 


Q 

2  - 


1 


B.  Salary  Adjustments  1972-73     Section  VII-H 

The  classifications  involved  fall  under  the  same 
section  of  the  Salary  Standardization  Ordinance  as  in  "A" 
above.     Once  again,  Civil  Service  is  the  sole  judge  of  classi- 
fications entitled  to  the  supervisory  increments. 

C.  Salary  Adjustments  1972-73 

The  classifications  involved  in  this  area  are  those 
where  salaries  were  set  in  the  Salary  Standardization  Ordinance 
but  funds  were  not  provided  in  the  Appropriation  Ordinance. 

The  Senior  Inventory  Clerk  at  the  Municipal-  Railway 
was  adjusted  by  Civil  Service  to  reflect  the  proper  increase 
when  an  employee  was  promoted. 

The  Claims  Investigators  in  the  Water  Department  are 
the  same  classification  as  those  in  the  Municipal  Railway  and 
salaries  are  adjusted  on  the  promotive  classes  from  platform 
personnel . 

The  Hetch  Hetchy  classifications  are  based  on  crafts 
employed  at  Hetch  Hetchy  and  these  were  not  approved  by  Civil 
Service  until  July  and  August  of  1972. 

D.  Reclassifications  and  Retitling 

The  positions  in  this  group  are  being  reclassified 
and  retitled  to  reflect  the  current  classifications  and  titles 
by  Civil  Service.     The  Water  Chemists  will  now  be  Water  Quality 
Chemists  and  this  is  the  only  classification  in  this  group  to 
receive  an  increase.     The  Truck  Driver  classifications  are 
being  consolidated  for  flexibility  of  assignments. 


A  complete  schedule  of  positions  is  attached,  showing  the 
above  breakdowns. 


PUBLIC  UTILITIES  COMMISSION 

PERSONAL  SERVICES  ITEMS 
MEETING  -  OCTOBER  10,  1972 


Present 


Adiusted 


Increase 


Retroactive  Pay  1971-72   (Sec.  VII-H) 
Bureau  of  Light,   Heat  and  Power 

1  -  5238  Associate  Electrical  Engineer 
Water  Department 

1  -  1472  Services  and  Supply  Supervisor 
Hetch  Hetchy 

1  -  7126  Mechanical  Shop  &  Equipment  Supt. 
(3/15-6/30) 

1  -  7232  Mechanical  Shop  Supervisor 

1  -  7330  Senior  General  Utility 
(3/8-6/30) 


$1,834 

3,825 

523 

2,496 
465 


Salary  Adjustments  1972-73    (Sec.  VII-H) 
Bureau  of  Light,   Heat  and  Power 
1  -  5233  Associate  Electrical  Engineer 

Water  Department 

1  -  1472  Services  and  Supply  Supervisor 
1  -  4364  Assistant  Collection  Supervisor 

Hetch  Hetchy 

1  -  5140  Hetch  Hetchy  Asst.  Gen.  Manager 

Salary  Adjustments  1972-73 


Municipal  Railway 

1  -  1922  Senior  Inventory  Clerk 
Water  Department 

9155  Claims 

9156  Senior 
Hetchy 

724  4  Power  Plant  Foreman 


1  - 

1  - 
Hetch 

2  - 
2  - 
8  - 
1  - 


Investigator 
Claims  Investigator 


7259  Water  &  Power  Kaint.  Foreman 
7325  General  Utility  Mechanic 
7330  Senior  Gen.  Utility  Mechanic 


Reclassifications 
Municipal  Railway 


and  Retitling 


2 

1 

2 
4 


7237  Maintenance  Machinist  Foreman 
To  7258  Maintenance  Machinist  Foreman 
S-114  Claims  Investigator 
To  9153  Claims  Investigator 
7337  Truck  Driver,  Light 
7354  Truck  Driver,  Heavy 


To  6  -  7355 


Truck 


Driver 


$18,174 

$20,046 

1,872 

12,610 

16,453 

3,843 

11,440 

12,012 

572 

26,132 

26,832 

650 

9,204 

9,438 

234 

15,080 

16,374 

1,794 

16 ,224 

17,732 

1,508 

29,848 

30,623 

780 

29,256 

32,240 

2,984 

108,732 

134 ,992 

26  ,260 

14,924 

17,732 

2,808 

39,346 

39,346 

11,228 

11,223 

20,844 

45,333 

66,177 

(Continued) 


1  - 


3  - 


Reclassifications  and  Retitling  (Cont'd) 
Water  Department 

7237  Maint.  Machinist  Foreman 
To  7253  Maint.  Machinist  Foreman 
2470  Water  Chemist 
To  3  -  2471  Water  Quality  Chemist 
7337  Truck  Driver,  Light 
7354  Truck  Driver,  Heavy 
To  9  -  735.5  Truck  Driver 
etch  Hetchy 
5  -  7354  Truck  Driver,  Heavy 
To  5  -  7355  Truck  Driver 


1 
8 


Present 

$19,673 

27,040 

10,816 
86,528 

54,080 


GRAND  TOTAL  INCREASE 


Source  o; 


Funds 


General  Fund 

Water  Department  -  Unappropriated 
Hetch  Hetchy  -  Unappropriated 


$  3,940 
12,896 
36  ,966 


Adjusted 


Increase 


$19,673 
28,389 

97,344 

54,080 


$1,349 


$53,802 


$53,802 


1  ) 

HETCH      HETCHY      WATER      AND  POWER 

MEMORANDUM 

DATE:     October  10,  1972 

TO:  JOHN  Dc  CROWLEY 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

Highlights 

A  river  release  scheme,  to  provide  water  sufficient  for  the  support  of  fish  life  and 
aesthetics  in  the  Tuolumne  River  reach  between  O'Shaughnessy  Dam  and  Early  Intake  has 
been  completed  by  Hetch  Hetchy's  consultant,  Bechtel  Inc.  of  San  Francisco,  and 
presented  to  the  Department  of  the  Interior  and  other  concerned  Federal  and  State 
Agencies „ 

This  report  will  be  used  as  a  basis  for  negotiation  of  quantities  of  releases  that 
will  be  satisfactory  to  all  participating  agencies. 

The  study  resulted  from  requirements  in  the  amendment  to  the  Raker  Act  made  necessary 
by  the  change  in  the  alignment  of  the  Canyon  Power  Tunnel  in  1961. 

HETCH  HETCHY  OPERATIONS 


Storage  Conditions 


Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

of 

Acre  Feet  on 

of 

Reservoir 

Acre  Feet 

Octo  1,  1972 

Capacity 

Oct.  1,  1971 

Capacity 

Hetch  Hetchy 

360,400 

203,788 

57 

245,720 

68 

Lake  Lloyd 

268,800 

69,735 

26 

124,710 

46 

Lake  Eleanor 

27 , 100 

19 

_0 

906 

_3_ 

656,300 

273,542 

42 

371,336 

57 
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Water  Regulation  and  Transmission 

The  average  daily  aqueduct  delivery  to  the  Water  Department  remained  constant  at  an 
average  of  approximately  270  mgd  for  the  last  month. 
Power  Production 

During  the  month  of  September j,  Moccasin,,  Dion  R,  Holm  and  Robert  C„  Kirkwood  Powerhouses 
generated  45,0209  49,398  and  49,453  million  kilowatthours  respectively  for  a  total  of 
143,871  million  kilowatthours,  having  a  value  in  excess  of  $1,007, 000, 

HETCH  HETCHY  ENGINEERING 

Paint  Steel  Towers t  Moccasin-Newark,,     Contract  initiation  was  completed  and  work  started 
on  this  preventive  maintenance .     The  painting  is  to  be  completed  by  January  2,  1973 . 
Install  Servomanometer t  Cherry  Valley  Dam,    The  Public  Utilities  Commission  at  their 
September  26  meeting  authorized  advertisement  of  bid  call  on  purchase  and  Installation 
of  a  precision  instrument  to  indicate  and  record  lake  levels. 

Underground  Feeder  Cables,  Design  is  underway  for  conduits,  required  for  Muni  Railway 
operations s  at  BART  Montgomery  Street  Station,  Civic  Center  Station,  and  Church  Street 
Station,  A  Change-Order  is  being  prepared  for  construction  underway  at  the  Montgomery 
Street  Station, 

Civic  Center  BART  Station,    BART"s  cost  estimate  for  a  rectifier  substation  at  the 
Civic  Center  Station  has  been  reviewed  and  a  Service  Order  will  be  issued  to  BART  upon 
receipt  of  bids. 

Relocation  of  Trolley  Wires,     Relocation  of  overhead  facilities  on  Market  Street 
between  Van  Ness  and  McCoppin  Street  is  well  along  in  the  design  stages. 
Rehabilitation  of  Drains  in  0 8 Shaughnessy  Dam,     Slow  moving  seepage  water  over  the 
years  has  deposited  minerals  which  are  clogging  existing  drains.     City  maintenance 
forces  have  been  unable  to  clear  many  of  the  drains.     Contractors  are  reluctant  to 
tackle  this  unusual  problem,     A  survey  is  underway  to  find  the  solution. 
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Holm  Powerhouse  Penstock  Protection,    A  field  survey  is  being  made  to  determine 
measures  necessary  to  protect  this  high-pressure  penstock  from  damage  by  falling  rock. 
Such  damage  could  necessitate  closing  down  the  powerhouse ,  the  largest  in  the  Hetch 
Hetchy  system, and  cause  a  loss  of  revenue  to  the  City. 

Operating  Manuals „    Work  is  underway  to  prepare  Operating  Manuals  for  O'Shaughnessy 
Dam  and  Cherry  Valley  Bam.    These  manuals  will  assist  the  operating  division  in 
planning  periodic  maintenance  work„    The  manuals  will  set  forth  schedules  of  tests  and 
repairs  as  preventative  measures  to  avoid  the  occurrence  of  serious  damage. 
Moccasin  Reservoir  Spillway  Gates.    A  survey  is  being  conducted  at  the  site  in  order 
to  furnish  physical  data  for  the  forthcoming  model  study  of  the  existing  spillway 
which  will  incorporate  a  higher  crest  and  an  energy  dissipater. 

Holm  Sphere  Valve.  Seats .     Forgings  arrived  at  machine  shop  on  September  28,  1972.  Seats 
will  be  ready  for  inspection  on  October  69  1972 9  and  shipped  late  in  October, 
Microfilming  of  Tracings.     Cost  estimates  for  microfilming  tracings  were  solicited  and 
a  request  for  $5S000  was  submitted  for  the  1973-74  budget. 

Concrete  Work  Above  Hydraulic  Operators  at  Q"Shaughnessy  Dam.    Moccasin  forces  have  been 
instructed  to  cut  openings  in  the  concrete  slab  above  the  operators.    These  openings  will 
accommodate  the  slide  gate  indicating  and  holding  rods. 

O'Shaughnessy  Dam  Valve  Tests.    Arrangements  are  being  made  for  testing  the  valves  and 
controls  at  needle  valves  9S  10  and  11  (36  in.);  slide  gates  located  upstream  of  needle 
valves  9,  10  and  11  (33  x  42  in.);  slide  gates  located  at  the  inlet  to  the  conduit  in 
the  Canyon  Power  Tunnel. 
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MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  2  82,  City  Hall 
2:30  p.m. 

October  24,  1972 


COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Wei ton  Flynn 
Louis  A.  Petri 


DEPARTMENTS  BUREAUS 
Municipal  Railway  Accounts 
Hetch  Hetchy  Project  Public  Service 

Water  Department  Personnel  &  Safety 

Transportation 

John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

John  C.  Far re 11 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-193 


Call  to  Order:  2:30  p.m. 

Present:  Commissioners  Marvin  E.  Cardoza,  Oliver  M. 

Rousseau,  Joseph  J.  Diviny,  H.  Welton  Flynn 

Absent:  Commissioner  Louis  A.  Petri 

The  minutes  of  the  regular  meeting  of  the  Commission  held  October  10, 
1972  were  approved. 

RESOLUTION  On  motion  of  Diviny,  seconded  by  Rousseau,  the 
 NO.  following  resolution  was  adopted: 

72-0  350     H  Approving  20-Year  Renewal  Lease  to  State  of 

California  for  Moccasin  Creek  Fish  Hatchery 

Vote:     Ayes-Cardoza ,  Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0351    H  Approval  of  Department  of  Public  Works'  proposal 

for  street  lighting  on  Drumm  between  California 
and  Sacramento  Streets 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0352     H  Approving  collections,  transfer  and  abandonment 

of  damage  claims  by  Bureau  of  Light,  Heat  and 
Power 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0353    W  Bid  Call,  WD  Contracts  No.   1566,   1589,  1609 

WD  Contract  No.   1566 — Excavation  and  Re- 
paving  for  Water  Service  Trenches 

WD  Contract  No.  1589 — Construction  of  Water- 
shed Keeper's  Operational  Unit  at  Irving- 
ton  Portal,  Fremont,  Calif. 

WD  Contract  1609 — Cement  Mortar  Line  16", 
22"  and  2  4"  Pipe  in  South  Van  Ness,  Harrison, 
Alabama,  and  Other  Streets 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 
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On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.   1569 — Laying  of  12-Inch 
Ductile  Iron  and  20-Inch  Steel  Mains  in  4th, 
Folsom,  Main  and  Mission  Streets,  to  Underground 
Construction  Company,  Inc.,  of  San  Leandro  - 
Net  amount,  $404,710.00 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Approving  write-off  of  accounts  receivable, 
Month  of  August  1972  -  San  Francisco  Water 
Department 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1592 — Rehabilitate 
Trestle  Walkways  on  Bay  Division  Pipelines  No.  1 
and  No.  2  between  Newark  Slough  and  Newark  Valve 
House,  to  Terra  Engineers  &  Constructors,  Inc., 
of  Mountain  View,  in  the  amount  of  $109,800.00. 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion    of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  NO.   1547 — Excavation  and 
Repaving  for  Water  Service  Trenches  -  Bepco,  Inc. 
of  Oakland  -  Amount,  $73,418.00 

Votes     Ayes-Cardoza,  Rousseau.  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1579 — Laying  of  6-Inch 
Ductile  Iron  Main  in  Everson  Street  South  of 
Digby  Street  -  W.  L.  Fairey  of  Palo  Alto  - 
Net  amount,  $10,962.00 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

WD  Contract  No.   1502 — Rejection  of  bids  and 
authorizing  new  Bid  Call 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 
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On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1541 — Construction 
of  Reservoir  Keeper's  Operational  Unit  at  Turner 
Dam,  Alameda  County  -  $38 , 045.36,  as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Execution  of  2  85-acre  Agricultural  Grazing  Lease 
to  Velma  Dee  Miller 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Execution  of  6  3-acre  AGricultural  Grazing  Lease 
to  Robert  Vieux  and  Donald  Vieux 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Execution  of  1910-acre  Agricultural  Grazing  Lease 
to  Steve  Fields 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Execution  of  1807-acre  Agricultural  Grazing  Lease 
to  Lee  J.  Amaral 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Execution  of  90-acre  Agricultural  Grazing  Lease 
to  David  P.  Mandeville 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Execution  of  28. 2 7- acre  AGricultural  Lease  to 
Sunol  Berry  Farms 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 
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On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0367    W  Execution  of  8-acre  Agricultural  Lease  to  Tosh 

Hamamoto 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0368    W  Execution  of  450-acre  Agricultural  Grazing  Lease 

to  Donald  H,  Hays 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0369    W  Execution  of  150-acre  Agricultural  Grazing  Lease 

to  Augustine  Williams 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0370    W  Execution  of  480-acre  Agricultural  Grazing  Lease 

to  Peter  Bellino 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0371    M  Haight  Street  Traffic  Corridor  -  Request  for 

Re- Route  No.  7  Trolley  Coach  Line 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0^*2    M  Haight  Street  Traffic  Corridor  -  Request  for 

Re-Route  No.  71-72  Motor  Coach  Line 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0373    M  Haight  Street  Traffic  Corridor  -  Request  for 

Re-Route  No.  43  Motor  Coach  Line 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 
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On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

Professional  Services  Agreement  with  Bentley 
Engineers 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Municipal  Railway  service  mark  issuance 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $2,980,876  Operation- 
al Necessities 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Modification  of  Transit  Advertising  Agreement 
with  Metro  Transit  Advertising 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  write-off,  compromise  settlements  and 
collection  of  damage  claims  -  Month  of  September, 
1972 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims  -  Municipal  Railway  - 
Month  of  September  1972 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims  against  the  Municipal 
Railway  -  Total  amount,  $7,659.79 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


72-198 


Copies  of  the  foregoing  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission, 


****** 


Resolution  No.  72-0359 — Granting  request  of  low  bidder  McGuire  and 
Hester  for  bid  withdrawal  and  rejecting  all  bids  received  for  WD 
Contract  No,  1502 — Laying  of  16-Inch  Ductile  Iron  Main  in  Valencia 
Street  between  14th  and  Market  Streets,  and  authorizing  new  bid  call. 

H.  C.  Medbery,  Water  Department  Assistant  General  Manager,  explained 
that  on  October  5,  1972,  the  day  following  bid  opening,  McGuire 
and  Hester  submitted  a  written  request  for  withdrawal  because  of  a 
clerical  error.    The  contractor  failed  to  include  one  detailed  work 
sheet  in  his  summary,  resulting  in  an  omission  of  $16,000  from  the 
estimated  total. 

Public  Utilities  Counsel  William  F.  Bourne  commented  on  the  legal 
aspects.     The  entire  file  had  been  reviewed  by  Mr.  Bourne  and  Mr. 
Julian  Bardoff,  Water  Department  Principal  Engineer;  and  they  were 
satisfied  they  could  not  dispute  McGuire  and  Hester's  claim  of 
making  an  honest  clerical  error  and  the  contractor  was  entitled  to 
relief.    The  Department  under  the  circumstances  felt  it  in  City's 
interest  to  reject  all  bids  and  readvertise. 


****** 


Water  Department  calendar  Item  No.  9 — Termination  of  lease  with 
Almaden  Vineyards,  Inc.,  in  Alameda  County,  was  taken  off  calendar  for 
further  information,  on  motion  of  Commissioner  Diviny,  seconded  by 
Commissioner  Rousseau. 


****** 


Resolutions  No,  72-0361  to  No.  72-0370 — Authorizing  execution  of  ten 
Water  Department  agricultural  and  grazing  leases  in  Alameda  and 
Santa  Clara  Counties. 

Mr.  Medbery  explained  that  all  ten  leases  are  for  a  term  of  three 
years  (eight  commencing  November  1,  1972,  one  commencing  Decer^ber  1, 
1972,  and  one  January  1,  1973)  with  an  option  to  lessee  to  negotiate 
with  the  Water  Department  for  an  additional  three-year  term. 

Mr.  Medbery  said  this  was  the  first  time  the  Department  has  had  open 
oral  bidding  process  on  these  agricultural  leases.     It  proved  very 
successful.     Between  50  and  60  people  showing  a  great  deal  of  interest 
appeared  at  the  auction.    Award  was  made  to  the  highest  bidder  for 
each  lease. 

The  present  total  rental  for  all  ten  leases,  which  cover  a  total  of 
5100  acres,  is  $24,826.  The  new  rentals  total  $37,280 — an  increase 
in  excess  of  50  per  cent. 


****** 
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Resolutions  No.  72-0371,  72-0372,  and  72-0373 — Restoring  two-way- 
operation  of  the  #71-72  motor  coach,  #7  trolley  coach,  and  #43  motor 
coach  lines  on  the  west  portion  of  Haight  Street. 

Municipal  Railway  General  Manager  John  M.  Woods  said  that  re-routing 
of  these  four  lines  became  necessary  in  1967  because  of  the  congestion 
the  street  people  attracted  to  the  Haight -As hbury • 

The  outbound (westbound)  operation  has  already  been  returned  to  Haight 
Street  (from  Page  Street).    The  inbound  (eastbound)  operation  present- 
ly is  via  Waller,  between  Stanyan  and  Masonic. 

The  restoration  is  being  requested  on  the  basis  that  conditions  are 
different  now,  and  two-way  service  is  more  desirable.  Merchants 
and  neighborhood  groups  aiike  have  advocated  the  restoration. 

Mr.  Woods  then  outlined  the  proposed  re-routing  of  the  #7,  #71-72, 
and  #43  inbound  (eastbound)  via  Haight  in  the  westerly  portion 
between  Stanyan  and  Masonic.     This  will  necessitate  route  abandonment 
procedures  before  the  Board  of  Supervisors. 

The  Secretary  read  the  following  communications  supporting  return  of 
this  service  from  Waller  to  Haight  Street; 

From  San  Francisco  Council  of  District  Merchants  Associations, 

Gregory  Hurst,  President. 
From  David  Johnson,  Chairman,  Mayor's  Committee  to  Restore  Haight- 

As hbury. 

Mr.  Johnson  was  present  and  thanked  the  Commission  for  the  assistance 
and  cooperation  given  in  the  matters  of  Haight-Ashbury  transportation. 

Mrs.  Anna  Gutd4-  representing  the  Haiyht-Ashbury  Merchants  Improvement 
Association,  spoke  in  support  of  the  recommendation. 

John  Phair  of  the  Department  of  City  Planning  stated  they  are  heartily 
in  accord  with  the  return  of  the  transit  from  residential  Waller 
Street  to  Haight  Street  which  is  commercial  in  nature. 


4  ***** 


Resolution  No.  72-0374 — Authorizing  negotiation  of  the  engineering 
and  architectural  design  contract  for  the  new  Municipal  Railway 
motor  coach  service  center  at  22nd  and  Indiana  Streets. 

Rino  Bei,  Project  Manager  of  the  Transit  Improvement  Program,  made 
the  presentation. 

The  $2  75,000  contract  will  be  with  Bentley  Engineers  of  San  Francisco 
who  /will  be  associated  with  the  architectural  firm  of  Rockrise, 
Odermatt,  Mount joy  and  Amis. 

The  agreement  stipulates  that  plans  and  specifications  are  to  be 
prepared  such  that  the  construction  of  "Facilities  for  Maintenance 
and  Storage  of  Motor  Coaches"  will  be  completed  by  February  1,  1974. 
Construction  of  the  second  phase,  "Central  Shops",  will  be  ready  for 
occupancy  by  March  1,  1975. 
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The  Consultant  will  provide  schematic  designs  and  preliminary  plans 
as  well  as  final  contract  drawings,  specifications  and  estimates. 
The  Consultant  will  assist  in  the  presentation  of  the  proposals  to 
the  Art  Commission  and  other  City  Commissions  as  well  as  community 
groups  as  directed  and  assisted  by  the  Staff  of  the  Transit  Improve- 
ment Program, 

Funding  is  by  the  Urban  Mass  Transportation  Administration  and 
through  the  San  Francisco  Municipal  Railway  Improvement  Corporation. 

The  Real  Estate  Department  is  now  in  the  process  of  acquiring  the 
property  and  an  environmental  impact  statement  on  the  new  facility 
is  being  prepared. 

Commissioner  Rousseau  asked  whether  it  was  advisable  to  proceed 
with  the  design  contract  before  the  environmental  impact  statement 
has  been  secured. 

Mr.  Bei  explained  the  importance  of  having  a  maintenance  and  servic- 
ing facility  ready  for  the  Muni's  new  subway-surface  cars  by  late 
1974  necessitates  that  this  portion  of  the  program  must  follow  an 
extremely  tight  schedule.    He  said  they  do  not  foresee  any  difficulty 
in  acquiring  the  land,  either  through  purchase  or  eminent  domain. 


****** 


Resolution  No.  72-0375 — Authorizing  the  Municipal  Railway  General 
Manager  to  issue  permits  for  the  use  of  registered  Municipal  Railway 
service  marks,  and  setting  forth  policy  guidelines  to  be  considered 
and  observed  in  connection  therewith. 

Mr.  Woods  explained  that  the  use  of  service  marks  relates  to  the 
sale  of  souvenir  items  and  articles  in  connection  with  establishing 
the  Transit  Information  Fund  recently  approved  by  the  PUC  and  the 
Board  of  Supervisors. 


****** 


Resolution  No.   72-0  376 — MunioipaJL  Railway  3uppXemervta.l  appropriation 
request  in  amount  of  $2,980,876?  funding  to  be  provided  from  monies 
available-  in  Federal  Revenue  Sharing  Grants. 

Mr.  Woods  explained  the  details  of  the  appropriations  requested  to 
provide  funds  to  meet  the  Muni's  current  fiscal  year  operating, 
training,  maintenance,  and  equipment  needs,  as  well  as  to  provide 
needed  management  and  supervisory  personnel  and  supportive  employments 
to  upgrade  its  effectiveness: 

Funding  Current  Budget  Deficit  $  802,520 
Management,  Supervisory  and  Support  Personnel  1,116,410 

Equipment  -  Operating  and  Maintenance  14,500 

Planning  and  Service  183,892 

Information  Services  249,328 

Training  205,034 
Maintenance  of  Buildings,  Facilities, 

and  Equipment  309,192 

17th  St.  Street  Car  Detour  100,000 

$2,980,876 
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The  original  figure  of  $2,956,188  appearing  on  the  calendar  was 
revised  upward  to  $2,980,876  due  to  two  additional  employments  that 
were  omitted  in  the  original  submission. 


Resolution  No.  72-0377 — Modification  of  Transit  Advertising  Agree- 
ment with  Metro  Transit  Advertising. 

Mr.  Woods  explained  that  the  agreement  modification  is  to  accommodate 
a  special  promotion  project  which  involves  devoting  interior  car 
cards  to  timely  editorials  on  popular  subjects  of  a  non-controversial 
nature  which  are  expected  to  attract  the  attention  of  Muni  passengers , 
and  secondarily,  to  make  adjacent  car  card  positions  more  valuable. 

The  staff  believes  that  transit  advertising  generally  will  benefit 
from  this  stimulus. 


Communications ; 

The  Secretary  read  a  communciation  to  the  Mayor  from  William  John 
Col lis,  M.D.  of  Lexington,  Kentucky,  thanking  the  City  for  providing 
superior  public  transportation  for  visitors  to  San  Francisco. 


^.neraJ,„Manager jof  Public  Utilities  Calendar  Items; 

Mr.  Crowley  announced  the  dedication  ceremonies  for  the  San  Francisco 
Water  Department's  new  San  Andreas  Filtration  Plant  Thursday, 
October  26,  at  9:30  a.m.    The  ceremonies  are  to  be  headed  by  Mayor 
Joseph  L.  Alioto. 

Also,  Thursday,  November  9,  the  Municipal  Railway  will  collaborate 
with  Market  Street  Redevelopment  Association  in  the  public  exhibit 
of  the  Muni's  new  prototype  trolley  coach  developed  by  Flyer  Industries, 
Ltd.     It  is  presently  in  the  General  Electric  Emeryville  plant  being 
equipped  with  its  refurbished  electrical  equipment. 


****** 


****** 


****** 


****** 


Roll  Call: 


All  Commissioners  passed. 


/ >John  C.  Far  re  11 
/  /  Secretary  and  Assistant 
U     General  Manager 


72-202 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N 


WHEREAS,  On  July  1,  1952,  the  City  executed  a  20-year  lease 
with  the  State  Department  of  Fish  and  Game  for  the  purpose  of  constructing 
and  maintaining  a  fish  hatchery  at  Moccasin  Creek;  and 

WHEREAS,  The  State  has  submitted  a  new  20-year  lease  agreement 
effective  from  July  1,  1972  for  the  same  purpose;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  does  hereby  approve  the  terms 
and  conditions  of  said  agreement  and  does  hereby  request  the  Director 
of  Property  to  proceed  with  the  necessary  legislation  whereby  the  Board 
of  Supervisors  will  approve  the  agreement  and  authorize  the  Mayor  to 
execute  same  on  behalf  of  the  City. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  OCTOBER  2  4  1972   


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No/  ^""035  jL 


WHEREAS,  The  Department  of  Public  Works,  in  accordance  with 
the  Administrative  Code,  has  submitted  to  this  Commission  plans  for 
installing  six  mercury  vapor  street  lights  on  Drumm  between  California 
and  Sacramento  Streets,  as  depicted  in  their  Drawing  SEL-4631;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  reviewing 
said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Department 
of  Public  Works1  proposal  for  relighting  Drumm  between  California  and 
Sacramento  Streets  with  the  provision  that  construction  methods,  component 
selection  and  other  details  meet  with  the  approval  of  the  Bureau  of  Light, 
Heat  and  Power. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  OCTOBER  24  1972  ^  ,  . 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._  


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy  Water  and 
Power,  and  the  City  Attorney,  hereby  approves  collections  and  damage  claims 
which  the  Department  has  against  miscellaneous  debtors  made  during  the  month 
of  September  1972: 

Bureau  of  Light,  Heat  and  Power  $1,1+72.86 
thru  the  Bureau  of  Delinquent  Revenue  330.  **6 

Total  Collections  $1,803.32 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of  de- 
linquent accounts  in  the  amount  of  $2,1+55.66  from  the  Bureau  of  Light,  Heat  and 
Power  to  the  Bureau  of  Delinquent  Revenue  for  collection;  and  approves  aban- 
donment under  Bureau  of  Delinquent  Revenue  authorization,  claims  in  the  amount 
of  $2,303.61. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    .  OCTOBER  2  4  1972      D   /)         ^  M 


Secretary  and  Assistant  General  Manager 
J 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No     ^  ^^OQ> 


RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows: 


WD  Contract  No.  1566 — Excavation  and  Repaving  for  Water 
Service  Trenches 


WD  Contract  No.  1589 — Construction  of  Caretaker's 
Cottage  at  Irvington  Portal,  Fremont,  California 


WD  Contract  No.  1609 — Cement  Mortar  Line  16-Inch , 
22-Inch  and  24-Inch  Pipe  in  South  Van  Ness,  Harrison, 
Alabama,  and  Other  Streets 


nission 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commi 
at  its  meeting  of  OCTOBER  2  4  1972   ^ 

4vj  0<  ^^AigJL^ 


Secretary  and  Assistant  General  Mannoer 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr^  >         ^*>-M  i  Jk 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder ,  the  following- 
contract  : 

San  Francisco  Water  Department  Contract 
No.  1569  -  Laying  of  12-Inch  Ductile 
Iron  and  20 -Inch  Steel  Mains  in  4th, 
Folsom,  Main  and  Mission  Streets  -  to 
Underground  Construction  Co. ,  Inc.  ,  in 
the  net  amount  of  $404,710.00,  and  all 
other  bids  for  the  above  described  work 
are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

« ft  meeting  „f  OCTOBER  2  4  1972  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No."   ^^v*** 


- 

RESOLVED,  that  this  Commission,  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  the  Water  Department 
General  Manager  and  Chief  Engineer,  and  the  City  Attorney, 
hereby  approves  the  write-off  of  Uncollectible  Accounts 
Receivable  which  are  more  than  ninety  days  past  due,  month  of 
August  1972,   in  the  amount  of  $3,895.86  per  San  Francisco 
Water  Department  list  of  August  31,  1972. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

,    f  OCTOBER  2  4  1972  ^ 

at  its  meeting  of   A  \  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr>.^  jjj*  '^<l.v'0\> 


RESOLVED,  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department 
Contract  No.  1592  -  Rehabilitate 
Trestle  Walkways  On  Bay  Division 
Pipelines  No.  1  and  No.  2  between 
Newark  Slough  and  Newark  Valve  House  - 
to  Terra  Engineers  &  Constructors,  Inc., 
in  the  amount  of  $109,800.00,  and  all 
other  bids  for  the  above  described  work 
are  hereby  rejected. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  2  4  1972 


at  its  meeting  of 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoL_^  f '  "-  *  S 


RESOLVED  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.  1547  -  Excavation  and  Repaving  for 
Water  Service  Trenches  -  to  Bepco,  Inc. 
in  the  amount  of  $73,418.00,  and  all 
other  bids  for  the  above  described  work 
are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


« *  1km of  OCTOPFB  2  4  1972   

5  <joaajUJL^ 


Secretary  and  Assistant  General  Manager 


\ 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn-  '  's 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

■ 

San  Francisco  Water  Department  Contract 
No.  1579  -  Laying  of  6 -Inch  Ductile  Iron 
Main  in  Everson  Street  South  of  Digby 
Street  -  to  W.  L.  Fairey  in  the  net 
amount  of  $10,962.00,  and  all  other 
bids  for  the  above  described  work  are 
hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

t.    f  OCTOBFR  2  4  1972 

at  its  meeting  of.   ■  ~   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn-    ~J  ■■' 


WHEREAS ,  McGuire  and  Hester  on 
October  5,  1972,  did  submit  to  the  Secretary 
and  Assistant  General  Manager  of  the  Public 
Utilities  Commission  a  bid  in  the  total 
amount  of  $69,213.00  under  San  Francisco 
Water  Department  Specification  No.  1502  - 
Laying  of  16 -Inch  Ductile  Iron  Main  in 
Valencia  Street  between  14th  and  Market 
Streets ,  and 

WHEREAS,  on  October  6,  1972,  McGuire 
and  Hester  submitted  in  writing  a  request 
for  withdrawal  of  said  bid  because  of  a 
clerical  error,  and 

WHEREAS,  on  October  10,  1972,  the 
Contractor  submitted  his  work  sheets  to  the 
Principal  Engineer  of  the  Water  Department 
for  review ,  and 

WHEREAS,   it  is  the  opinion  of  the  Water 
Department  staff  and  the  City  Attorney  that 
the  Contractor  failed  to  include  one  detailed 
work  sheet  in  his  summary,  resulting  in  an 
omission  of  $16,000.00  from  his  estimated 
cost,  a  material  clerical  error,  therefore, 
be  it 

RESOLVED,  That  this  Commission  grants 
the  request  of  McGuire  and  Hester  for  with- 
drawal of  its  bid  under  Water  Department 
Specification  No.  1502  -  Laying  of  16-Inch 
Ductile  Iron  Main  in  Valencia  Street  between 
14th  and  Market  Streets  -   ,  rejects  all 
other  bids  and  authorizes  a  new  bid  call 
under  Specification  No.  1502R. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  2  4  1972 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No'.*'™  '12*2 


RESOLVED ,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $5.79; 
approves  Final  Payment  in  amount  of 
$5,663.63,  in  favor  of  Paul  F.  Klingborg 
under  Water  Department  Contract  No.  1541, 
Construction  of  Caretaker's  Cottage, 
Turner  Dam,  Alameda  County. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   OCTOBER  2  4  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANC! SCO 
 f|1^>« 


RESOLUTION  N&."^  U^oJt 


RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  a  285-acre  AGRICULTURAL  GRAZING  LEASE  to  VELMA  DEE 
MILLER     (copies  of  which  lease  are  on  file  with 
Commission's  Secretary),     of  certain  Water  Department 
property  located  in  Alameda  County  (Water  Department 
Drawing  B-1924) ,  for  a  term  of  three  years,  commencing 
November  1,  1972,  at  an  annual  rental  of  $2,370.00, 
with  an  option  to  lessee  to  negotiate  for  an  additional 
three-year  term,  subject  to  all  the  terms  and  condi- 
tions set  forth  in  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  2  4  1972 

at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No"  ^  ^'^^^ 


RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  a  63-acre  AGRICULTURAL  GRAZING  LEASE  to  ROBERT 
VIEUX  and  DONALD  VIEUX     (copies  of  which  lease  are  on 
file  with  Commission's  Secretary),    of  certain  Water 
Department  property  located  in  Alameda  County  (Water 
Department  Drawing  C-1040) ,  for  a  term  of  three  years, 
commencing  November  1,  1972,  at  an  annual  rental  of 
$500.00,  with  an  option  to  lessee  to  negotiate  for  an 
additional  three-year  term,  subject  to  all  the  terms 
and  conditions  set  forth  in  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

i*%<am*,  OCTOBER  2  i  1972        „  _ 


//  .  2IT 

secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY,  jO^^AN  ^RANC|SCO 
RESOLUTION  No  


RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  a  1910-acre  AGRICULTURAL  GRAZING  LEASE  to  STEVE 
FIELDS     (copies  of  which  lease  are  on  file  with 
Commission's  Secretary),    of  certain  Water  Department 
property  located  in  Alameda  County  (Water  Department 
Drawing  R-213-1) ,  for  a  term  of  three  years,  commenc- 
ing November  1,  1972,  at  an  annual  rental  of  $9,600.00, 
with  an  option  to  lessee  to  negotiate  for  an  additional 
three-year  term,  subject  to  all  the  terms  and  condi- 
tions set  forth  in  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


.    ,  OCTOBER  -2  4-1972 

at  its  meeting  of  — ,  


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Neil 0 36 4: 


RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  a  1807-acre  AGRICULTURAL  GRAZING  LEASE  to  LEE  J, 
AMARAL     (copies  of  which  lease  are  on  file  with 
Commission's  Secretary),    of  certain  Water  Department 
property  located  in  Alameda  County  (Water  Department 
Drawing  R-213-A) ,  for  a  term  of  three  years,  commenc- 
ing November  1,  1972,  at  an  annual  rental  of  $9,800.00, 
with  an  option  to  lessee  to  negotiate  for  an  additional 
three-year  term,  subject  to  all  the  terms  and  condi- 
tions set  forth  in  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  2  4  1972  * 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

3^-30363 

RESOLUTION  No  +J>\J*J 


RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  a  90-acre  AGRICULTURAL  GRAZING  LEASE  to  DAVID  P. 
MAN DEVI LLE     (copies  of  which  lease  are  on  file  with 
Commission's  Secretary),     of  certain  Water  Department 
property  located  in  Alameda  County  (Water  Department 
Drawing  X-1132) ,  for  a  term  of  three  years,  commencing 
November  1,  1972,  at  an  annual  rental  of  $1,485.00, 
with  an  option  to  lessee  to  negotiate  for  an  additional 
three-year  term,  subject  to  all  the  terms  and  condi- 
tions set  forth  in  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

p  


at  its  meeting  of  OCTOBER  2  4  1972 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANC 
RESOL.UTSON  No/  '    C* 


RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  a  28.27-acre  AGRICULTURAL  LEASE  to  SUNOL  BERRY 
FARMS     (copies  of  which  lease  are  on  file  with 
Commission's  Secretary),     of  certain  Water  Department 
property  located  in  Alameda  County  (Water  Department 
Drawing  B-2706  C  &  D) ,  for  a  term  of  three  years,  com- 
mencing November  1,  1972,  at  an  annual  rental  of 
$2,875.00,  with  an  option  to  lessee  to  negotiate  for 
an  additional  three-year  term,  subject  to  all  the  terms 
and  conditions  set  forth  in  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    n  OCTOBER  2  4  1972 

at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OJFJ  &&N 
RESOi-UTlON  NO  


[^BANCISCO 

0367 


RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  an  8-acre  AGRICULTURAL  LEASE  to  TOSH  HAMAM0T0 
(copies  of  which  lease  are  on  file  with  Commission's 
Secretary) ,  of  certain  Water  Department  property 
located  in  Alameda  County  (Water  Department  Drawing 
B-2706-A) ,  for  a  term  of  three  years,  commencing 
November  1,  1972,  at  an  annual  rental  of  $1,200,00, 
with  an  option  to  lessee  to  negotiate  for  an  additional 
three-year  term,  subject  to  all  the  terms  and  condi- 
tions set  forth  in  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  *  *  wfc 

at  its  meeting  of—  


 J.  .  ' — — — ———————— 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No*.1  r^""""00f>R 


RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  a  450-acre  AGRICULTURAL  GRAZING  LEASE  to  DONALD  H. 
HAYS     (copies  of  which  lease  are  on  file  with 
Commission's  Secretary),     of  certain  Water  Department 
property  located  in  Alameda  County  (Water  Department 
Drawing  R-213) ,  for  a  term  of  three  years,  commencing 
November  1,  1972,  at  an  annual  rental  of  $7,900.00, 
with  an  option  to  lessee  to  negotiate  for  an  additional 
three-year  term,  subject  to  all  the  terms  and  condi- 
tions set  forth  in  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«  iu  «fe«|  of  OCTOBER  2  4  1972  . 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  -  L  ^  ^'t^'UW 


RESOLVED ,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  a  150 -acre  AGRICULTURAL  GRAZING  LEASE  to  AUGUSTINE 
WILLIAMS     (copies  of  which  lease  are  on  file  with 
Commission's  Secretary) ,    of  certain  Water  Department 
property  located  in  Alameda  County  (Water  Department 
Drawing  F-343-A) ,  for  a  term  of  three  years,  commenc- 
ing  December  1,  1972,  at  an  annual  rental  of  $450.00, 
with  an  option  to  lessee  to  negotiate  for  an  addi- 
tional  three-year  term,  subject  to  all  the  terms  and 
conditions  set  forth  in  said  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  2  4  1972 


at  its  meeting  of- 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

72-0370 

RESOLUTION  No._l_LZ  ~*      s  ^ 


RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  a  480-acre  AGRICULTURAL  GRAZING  LEASE  to  PETER 

BELLINO     (copies  of  which  lease  are  on  file  with 

- 

Commission's  Secretary),     of  certain  Water  Department 
property  located  in  Santa  Clara  County  (Water  Depart- 
ment  Drawing  B-1831) ,  for  a  term  of  three  years,  com- 
mencing  January  1,  1973,  at  an  annual  rental  of 
$1,100.00,  with  an  option  to  lessee  to  negotiate  for 
an  additional  three-year  term,  subject  to  all  the 
terms  and  conditions  set  forth  m  said  lease, 
to  be  effec 


foregoing  resoluti 
'.mission  at  its  meeting  o: 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of- 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


City  and  County  of  San  Francisco 
RESOLUTION  NO. 


WHEREAS,  Numerous  requests  have  been  received  asking  that  two-way 
transit  operation  be  returned  to  the  westerly  section  of  Haight  Street;  and 

WHEREAS,  Haight  Street  between  Shrader  and  Stanyan  has  been 
returned  to  two-way  traffic  operation;  and 

WHEREAS,  The  No.  7  Haight  line  presently  operates  inbound  east- 
bound  via  Waller,  Masonic,  Haight,  and  regular  route;  and 

WHEREAS,  In  order  to  effect  a  more  practical  operation  of  the  No.  7 
Haight  line  eastbound  between  the  westerly  terminal  and  Haight  and  Masonic; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  abandonment  of  No.  7 
Haight  service  on  Waller  between  Shrader  and  Masonic;  and  on  Masonic  between 
Waller  and  Haight;  and  hereby  directs  the  General  Manager  of  Public  Utilities 
to  submit  these  abandonments  to  the  Board  of  Supervisors;  and,  be  it 

FURTHER  RESOLVED,  That  upon  the  approval  of  the  abandonments  the 
staff  of  the  Municipal  Railway  be  authorized  and  directed  to  reroute  the 
Line  No.  7  inbound  eastbound  via  Waller,  Shrader,  Haight,  and  regular  route 
to  be  effected  as  soon  as  practical. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of        OCTOBFR  2  4 ^1972^  ^  

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  N00  €  (Q—  0372 

WHEREAS  ,  Numerous  requests  have  been  received  asking  that  two-way 
transit  operation  be  returned  to  the  westerly  section  of  Haight  Street;  and 

WHEREAS,  Haight  Street  between  Shrader  and  Stanyan  has  been 
returned  to  two»way  traffic  operation;  and 

WHEREAS,  The  No„  71-72  Haight  Sunset/Noriega  lines  presently 
operates  inbound  eastbound  via  Waller,  Masonic,  Hai ght ,  and  regular  route; 
and 

WHEREAS s  In  order  to  effect  a  more  practical  operation  of  the 
No.  71-72  lines  eastbound  between  the  westerly  terminal  and  Haight  and 
Masonic;  now,  therefore a  be  it 

RESOLVED,  That  this  Commission  authorizes  the  abandonment  of 
No„  71-72  service  on  Waller  between  Stanyan  and  Masonic;  and  on  Masonic 
between  Waller  and  Haight;  and  hereby  directs  the  General  Manager  of  Public 
Utilities  to  submit  these  abandonments  to  the  Board  of  Supervisors;  and,  be 
it 

FURTHER  RESOLVED,  That  upon  the  approval  of  the  abandonments  the 
staff  of  the  Municipal  Railway  be  authorized  and  directed  to  reroute  the 
No.  71-72  lines  inbound  eastbound  via  Stanyan,  Haight,  and  regular 
route  to  be  effected  as  soon  as  practical „ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of  OCTOBER  2  4  19 72 

^Secretary  and  Assistant  General  Manager 


;,v, 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 

RESOLUTION  N0o  ?2>—' 0378 

WHEREAS,  Numerous  requests  ha¥e  been  received  asking  that  two-way 
transit  operation  be  returned  to  the  westerly  section  of  Haight  Street;  and 

WHEREAS,  Haight  Street  between  Shrader  and  Stanyan  has  been 
returned  to  two-way  traffic  operation;  and 

WHEREAS,  The  No„  43  Roosevelt  line  presently  operates  inbound 
northbound  via  Cole,  Waller,  Masonic,  and  regular  route;  and 

WHEREAS,  In  order  to  effect  a  more  practical  operation  of  the 
No,  43  line  northbound  between  the  southerly  terminal  and  Haight  and 
Masonic;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  abandonment  of 
No.  43  Roosevelt  service  on  Waller  between  Cole  and  Masonic;  and  on  Masonic 
between  Waller  and  Haight;  and  hereby  directs  the  General  Manager  of  Public 
Utilities  to  submit  these  abandonments  to  the  Board  of  Supervisors;  and, 
be  it 

FURTHER  RESOLVED,  That  upon  the  approval  of  the  abandonments  the 
staff  of  the  Municipal  Railway  be  authorized  and  directed  to  reroute  the 
Line  No„  43  inbound  northbound  via  Cole^  Haight,  Masonic,  and  regular 
route  to  be  effected  as  soon  as  practical. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of      OCTOBER  %  4  1972  


6  ^^oiiM^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  ■ 


WHEREAS,  Proposals  for  providing  professional  Engineer/ 
Architect  services  for  the  design  of  a  new  Central  Shops, 
Motor  Coach  Storage  and  Maintenance  Facilities,  have  been 
received  and  analyzed  by  the  Transit  Improvement  Program 
Control  Group;  and 

WHEREAS,  After  thorough  evaluation  of  all  proposals  and 
interviews  with  the  prospective  consultants ,  the  recommenda- 
tion is  made  that  an  agreement  be  entered  into  with  the  firm 
of  Bentley  Engineers  of  San  Francisco,  to  provide  the  neces- 
sary consultant  services;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  execu- 
tion of  an  agreement  with  the  aforementioned  consultant  firm 
to  prepare  plans  and  specifications  and  to  provide  other  pro- 
fessional services  relating  to  the  said  work.    Total  fee  not 

to  exceed  $275,000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  OCTOBER  2  4  1972        *  * 

at  its  meeting  of  uuiuu-.i   (  \J>  7  -ft  ^      j  A  A  /)  O 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTIMTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn'T  l''Kj          ^"  *  ^ 


RESOLVED ,  That  the  General  Manager  of  the 
Municipal  Railway  is  hereby  authorized  to  grant 
permission  to  individuals,  groups,  or  firms  for  the 
use  of  registered  Municipal  Railway  service  marks ; 
said  authority  being  conveyed  on  the  condition  that 
the  following  guidelines  be  considered  and  observed 
in  the  issuance  of  the  permits : 


1  * 


2. 


3. 


4. 


5. 


That  in  each  instance  thereof 
the  best  interest  of  the  City 
and  County  be  observed. 

That  service  mark  use  be  restricted 
to  the  principles  of  good  taste,  as 
provided  in  legislation  establishing 
the  Transit  Information  Fund 
(Ordinance  No.  273-72) . 


That  accurate  records  of  service 
mark  permits  be  maintained  and 
made  available  on  request. 

That  these  conditions  are  clearly 
stated  in  writing  to  prospective 
permittees,  and  they  are  clearly 
understood. 

That  permit  may  be  canceled  at 
the  sole  discretion  of  the 
General  Manager  in  the  event 
permittee  fails  to  abide  by  the 
aforesaid  principles . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBpp  2  4  197; 


at  its  meeting  of 


c 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  ™^  if/C""UUtft? 

WHEREAS,  The  State  and  Local  Fiscal  Assistance  Act  of  1972  (general 
revenue  sharing)  gives  high  priority  to  funds  for  ordinary  and  necessary  public 
transportation  purposes;  and 

WHEREAS,  The  Public  Utilities  Commission  is  desirous  of  the  judicious 
application  of  funds  to  be  available  for  purposes  and  projects  which  will 
immediately  upgrade  the  level  of  Municipal  Hallway  performance  and  services; 
and 

VffiERS/iS,  The  Commission  recognizes  the  need  to  minimize  City  and 
County  ad  valorem  tax  support  to  the  Municipal  Railway;  and 

WHEREAS,  This  Commission  assumes  that  the  $4,193*953  supplemental 
appropriation  request  covering  amounts  necessary  to  raise  Municipal 
Railway  appropriations  to  last  year's  levels  will  also  be  approved  and 
funded  from  general  revenue  sharing  funds;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor's  recommendation 
to  the  Board  of  Supervisors  for  approval  of  the  Municipal  Railway's  request 
for  a  supplemental  appropriation  (revenue  sharing)  of  $2,9&0,876,  to  the 
credit  of  the  following  appropriations  in  order  to  permit  the  Municipal 
Railway  to  upgrade  its  effectiveness: 


2.733.110.000 

Permanent  Salaries 

S  469,365 

2.735.130.001 

Wages  -  Platform  Employees 

523,290 

2.735.130.002 

Wages  -  Miscellaneous 

80,776 

2.735.200.000 

Contractual  Services 

368,200 

2.735.300.000 

Materials  and  Supplies 

9,000 

2.735.400.000 

Equipment 

182,850 

2.735.700.000 

Reconstruction  and  Replacement 

888,360 

2.735.304.999 

Passenger  and  Damage  Claims  *  Excess 

200,000 

2.735.863.000 

Mandatory  Fringe  Benefits 

186,035 

2.735.900.000 

Services  of  Other  Departments 

73,000 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER  2  4  1972  _ 


cretary  and  Assistant  General  Manager 


RESOLUTION  No._ 


WHEREAS,  The  transit  advertising  agreement  to  which 
the  City  and  County  of  San  Francisco  and  Metro  Transit 
Advertising  are  parties  anticipates  and  encourages  efforts 
to  stimulate  transit  advertising  to  the  mutual  benefit  of 
both  parties;  and 

WHEREAS,  Metro  Transit  Advertising,  having  developed 
a  "Muni  Editorial  Sales  Adjacency  Program"  which  involves 
selling  space  adjacent  to  timely  editorials  at  a  rate  up 
to  20  per  cent  in  excess  of  the  rates  normally  established 
for  such  space;  and 

WHEREAS ,  Metro  Transit  has  requested  that  for  the 
period  of  this  marketing  effort  the  20  per  cent  "excess" 
be  deducted  from  "gross  revenue",  as  described  in  the 
transit  advertising  agreement,  and  retained  by  Metro 
Transit  as  reimbursement  for  costs  of  writing  and  printing 
involved  in  developing  the  project;  and 

WHEREAS,  The  staff  believes  that  transit  advertising 
generally  will  benefit  from  this  stimulus,  and  recommends 
that  the  program  and  necessary  contract  modifications  be 
approved;  now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  the  Municipal 
Railway  is  authorized  to  negotiate  and  effectuate  this 
modification  of  the  transit  advertising  agreement  in 
accordance  with  the  provisions  detailed  in  paragraphs 
2  and  3  of  this  resolution. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


OCTOBFR  2  4  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

^3-0378 

RESOLUTION  NO.   ^~  — 

RESOLVED,  That  this  Commission  on  the  recom- 
mendation of  the  General  Manager  of  Public  Utilities, 
Department  Managers  and  the  City  Attorney,  approves 
the  write-off  of  uncollectible  account  receivable  which 
is  more  than  ninety  days  past  due  and  the  adjustment  of 
accounts  receivable,  per  the  following: 

Municipal  Railway,  month  of  September,  1972,  per  list  of 

October  2,  1972   $162.11 

and  be  it  further 

RESOLVED,  THAT  this  Commission  approves  com- 
promise settlements,  Municipal  Railway,  month  of 
September,  1972,  as  follows: 


AMOUNT 

COMPROMISE 

DEBTOR 

BILLED 

SETTLEMENT 

Donald  Holland 

$  60.29 

$  46.29 

Adrian  Vinci 

155.71 

124.21 

Edward  Bransten 

47.68 

37.18 

Patricia  Miller 

65.43 

51.43 

Giulio  Mancini 

54.92 

26.92 

John  C.  Lucostic 

4,504.59 

3,000. 00 

$4,888.62 

$3,286.03 

and  be  it  further 

RESOLVED,  That  this  Commission  herebv  approves 
Collections,  month  of  September,  1972,  for  payment'  of 


damage  claims  which  the  Municipal  Railway  has  against 
miscellaneous  debtors,  amount  of  $5,772.05,  per  list  dated 
October  2,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    (  OCTOBER  2  4  1972 

at  its  meeting  of  ^  —    v  a 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nft.tS^      'J'  ^  V  *3 

I 

i 

RESOLVED,  That  this  Commission  hereby 

Claimant  Date  of  Accident  Settlement 

approves,  in  accordance  with  Resolution  No.  16,527, 

adopted  July  16,  1956,  payment  of  claims  in  amount 

Zeppi  M.  Chow 

of  $19, 771.31,  made  by  the  Municipal  Railway,  month 

of  September,  1972,  per  Revolving  Fund  Payment  Requests 

Nos.  5691,  5710,  5712,  5723,  5726. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

vto^o,  OCTOBER  2  4  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  72-0550-HR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

MC     Zeppi  Chow  aka 
Zeppi  M.  Chow 

CC    Donald  M.  Gallagher 

SC    Mary  Ann  Garner 

MC    Fai-Man  Kwok 

TC    Mary  Robinson,  guardian 
ad  litem  of  Norman 
Robinson,   a  minor 

Litigated  Settlement 

TC    Mary  Batsford 

Litigated  Settlement  ( CA  Office ) 

SC    Ann  McGee 


Judgments 
None 


Date  of  Accident 

March  8,  1972 

May  12,  1972 
May  31,  1972 
July  22,  1972 
April  4,  1972 


October  18,  1971 


April  13,  1970 
(co-defendant  to 

pay  same) 


Settlement 


2,400,00 


829-79 

800.00 
800,00 


1,100.00 


980 . 00 


750.00 


tt  7,659.79 


Appropriation  No.  2 . 735 . 804 . 000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  24,  1972 . 

m 


Secretary  and  Assistant  General  Manager 


City  and  County  of  San  Francisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 

949   PRESIDIO  AVENUE 
SAN  FRANCIS  CO.  CALIF.  94115 


Subject:  MEMORANDUM 


October  IS,  1972 

TO:  J.  D.  Crowley 

General  Manager  of  Public  Utilities 

J.  M.  V/oods 

General  Manager,  Municipal  Transit  System 
Supplemental  Appropriation  Request,  Revenue  Sharing 


The  attached  Supplemental  Appropriation  Request  contemplates 
funding  from  federal  revenue  sharing  funds.  Appropriations 
are  requested  to  cover  the  following  operating  needs  in 
order  for  the  Municipal  Railway  to  upgrade  its  effectiveness. 


1.  * 

Funding  Current  Budget  Deficit 

$ 

802',  520 

2. 

Management,  Supervisory  and  Support  Personn- 

el 

1,116,410 

3. 

Equipment  -  Operating  and  Maintenance 

14,7^0 

4. 

Planning  and  Service 

183,892 

5. 

Information  Services 

.249,328 

6. 

Training 

205,034 

7. 

Maintenance  of  Buildings,  Facilities, 
and  Equipment 

309,192 

8. 

17&  St.  Street  Car  Detour 

100,000 

TOTAL 

2; 980, 876 

FROM: 
SUBJECT : 


The  attached  request  should  be  self  explanatory* 


1 


PUBLIC  UTILITIES  COI^MISSIOIT 


MUNICIPAL  RAILWAY 


SUPPLEMENTAL  APPROPRIATION  REQUEST 
(REVENUE  SHARING) 


8.2,980,876 


October  1972 
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Public  Utilities  Commission 


City  and  County  of  San  Francisco 


SAN     FRANCISCO     MUNICIPAL  RAILWAY 


949   PRESIDIO  AVENUE 


SAN   FRANCISCO,  CALIF.  94115 


October  12,  1972 


MEMORANDUM 


TO: 


Mr.  John  D.  Crowley 

General  Manager  of  Public  Utilities 


FROM: 


John  M.  Woods,  General  Manager 
San  Francisco  Municipal  Railway 


SUBJECT:    Haight  Street  Traffic  Corridor  -  Request  for  Re-route 


Numerous  requests  have  been  received  since  the  return  of  the  two-way 
traffic  at  the  west  end  of  Haight  Street  to  also  return  the  bus  lines  that  were 
diverted  around  the  one-way  westbound  portion  of  Haight  Street. 

Presently  Trolley  Coach  Line  7  operates  inbound  east bound  via  Waller, 
Masonic,  Haight,  and  regular  route. 

Presently  Motor  Coach  Line  71-72  operates  inbound  eastbound  via 
Stanyan,  Waller,  Masonic,  Haight,  and  regular  route. 

Presently  Motor  Coach  Line  43  operates  inbound  northbound  via  Cole, 
Waller,  Masonic,  and  regular  route. 

With  the  return  of  two-way  traffic  operation,  and  the  fact  that  these 
lines  are  now  operating  outbound  westbound  on  Haight  Street,  I  recommend  that 
the  above  mentioned  lines  be  re-routed  as  follows:     (See  attached  map.) 

Trolley  Coach  Line  7  inbound  eastbound  via  Waller,  Shrader,  Haight, 
and  regular  route,  with  route  abandonments  on  Waller  between  Shrader  and 
Masonic,  and  on  Masonic  between  Waller  and  Haight. 

Motor  Coach  Line  71-72  inbound  eastbound  via  Stanyan,  Haight,  and 
regular  route,  with  route  abandonments  on  Waller  between  Stanyan  and  Masonic, 
and  on  Masonic  between  Waller  and  Haight. 

Motor  Coach  Line  43  inbound  northbound  via  Cole,  Haight,  Masonic, 
and  regular  route,  with  route  abandonments  on  Waller  between  Cole  and  Masonic, 
and  on  Masonic  between  Waller  and  Haight. 


I  wish  to  bring  to  your  attention  that  these  recommendations  will 
necessitate  route  abandonment  procedures  through  the  Public  Utilities  Commission 
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Mro  John  Do  Crow  ley- 


October  12,  1972 


General  Manager  of  Public  Utilities 

and  the  Board  of  Supervisors;  therefore  1  am  enclosing  copies  of  a  resolution 
reflecting  the  above  recommendations  for  possible  presentation  to  the  Public 
Utilities  Commission  for  their  action  at  the  meeting  of  October  24,  1972. 


cc:  Dr.  J.  M.  Christensen 
J.  C.  Farrell 
J .  Leonard 
M.  Ittig 
T„  Dolan 


J.M.W. 
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MONTHLY  REPORT  FOR  SEPTEMBER  1972 


SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager  of  Public  Utilities 

FROM:  General  Manager  and  Chief  Engineer 


Water  Supply : 


lc    Rainfall:     The  seasonal  rainfall  on  Peninsula  vjate1 
sheds  averaged  from  ^77,  to  543$  of  normal  as  of 
October  16;  Alameda  watersheds  averaged  from  36'4/£t< 
kZ$%of  normal  for  the  same  period, 

2.  Hetch  Hetchy  water  import:     An  average  of  270 „ I 
million  gallons  per  day  (MGD)  for  the  month  of 
September. 

3.  Sunol  Valley  Filtration  Plant  treated  13 .7  MGD 9  an. 
San  Andreas  Filtration  Plant  treated  52.5  MGD. 

4.  Consumption  $IGD  average): 

September  1972    -    282.9)     7  0  nav>  fl„nf 
September  1971    -    304.7)    7'2  per  cent  "ess 

12  months  preceding 

October  1,  1972    -    255.9)     c  , 

October  1B  1971    -    243.4)    5a  Per  oent  more 

5.  Storage  (million  gallons)  as  of  October  16; 
Alameda  Div. 

1972     -     22,91^)     oll  , 

1971    -    30,189)    2^*1  per  cent  less 

Peninsula  Div. 


1972  -  17-871) 
1971    -  16,360) 

Total 


9*2  per  cent  more 


•  ♦  «  « 


Operations  and  Maintenance 
BARTD 


Van  Ness  Avenue  Mezzanine  Extension 

Installation  of  the  8-inch  main  has  begun  on  the 
North  side  of  Market  Street  from  12th  Street  to  Van 
Ness  Avenue. 

Andrew  S.  Hallidie  Plaza 

Approximately  90  percent  of  the  12-inch  ductile 
iron  main  has  been  installed  and  tested. 

Sewer  Service  Charge 

At  its  meeting  of  October  10,  1972,  the  Board  of  Super- 
visors adopted  the  Finance  Committee !s  recommended  revisions 
of  the  present  Sewer  Service  Charge  Ordinance.     Among  the 
revisions  are  a  new  schedule  of  meter  charges,  a  new  percentage 
fee  based  on  water  consumption  for  commercial  accounts,  and  a 
flat  charge  of  $0.85  per  month  per  living  unit  for  residential 
accounts.    The  amended  ordinance  will  become  effective 
January  17,  1973. 

Cast  Iron  Fittings 

It  was  stated  in  the  August  report  that  the  vendor 
holding  the  annual  cast  iron  fittings  award  could  not 
fulfill  his  obligation  (an  estimated  amount  of  $80,000) 
due  to  his  closing  of  business.    The  Controller  and  City 
Attorney  have  approved  of  a  substitute  vendor  to  assume 
the  annual  award. 

Automated  Vehicle  Analysis  System  (AVAS) 

Preparations  have  been  made  to  apply  AVAS  which  will 
provide  information  regarding  operating  and  maintenance 
costs  of  our  vehicular  fleet.     The  AVAS  program  was  imple- 
mented by  a  joint  effort  of  key  personnel  in  the  Departments 
Shops  Section  and  the  Utilities  Computer  Center.     It  is 
expected  that  the  program  will  be  operational  November  1, 
1972.     At  a  later  date  the  analysis  of  miscellaneous  equip- 
ment, such  as  engine  driven  air  compressors,  pumps, 
hydraulic  units,  etc.,  will  be  added  to  the  program. 

Engineers1  Council 

On  September  19,  Mr.  Frye  (Past  General  Chairman) 
attended  a  meeting  of  the  Committee  for  Engineers1  Week, 
February  1973,  San  Francisco  Bay  Area  Engineers1  Council. 
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United  Bay  Area  Crusade 

On  September  28,  Mr.  Frye  attended  a  breakfast  meeting 
hosted  by  Joseph  Tinney,  Assessor  of  San  Francisco,  the  1972 
City  and  County  Employees'  UBAC  Campaign  Chairman.  Crusade 
representatives  were  present  to  discuss  the  campaign  with 
section  chairmen  of  the  City  campaign. 

On  October  5,  at  11:00  a.m.,  at  the  Board  of  Supervisors1 
Chambers,  Mr.  Frye,  as  Chairman  of  Section  IX  of  the  City's 
UBAC  organization,  attended  the  kick-off  meeting  of  the  City's 
Campaign.     Present  were  the  Section  IX  Departmental  Chairmen 
of  the  Public  Utilities  General  Office,  Hetch  Hetchy, 
Municipal  Railway,  Airport,  and  Water.     In  addition,  the 
solicitors  within  the  Water  Department  were  present. 


Water  Sales: 


Total  Collections 


September  September 

1972  1971  Increase 

$2,471,939  $2,216,972  $254,967 

Net  Paying  Sales 

Fiscal  Year  Fiscal  Year 

1972-73  to  1971-72  to 

September  30  September  30  Decrease 

$2,405,740  $2,447,720  $41,980 

Leases  and  Permits 

Rents  for  the  month  of  August  included: 

Santa  Clara  Sand  and  Gravel  $  5,607 
Crystal  Springs  Golf  Course  5,570 

Continuing  Programs: 

Safety 

Vehicular  Inspections 

Routine  10,000-mile  inspections  were  conducted  on 
8  vehicles. 

Vehicular  Acc ident  Rate 

During  the  month  of  September  there  were  four 
accidents  in  one  of  which  the  Department  driver  was 
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at  fault.  There  have  been  44  accidents  for  the  calendar 
year. 


Industrial  Accident  Rate 

There  were  4  lost  time  injuries  in  September  for  a 
total  of  30  for  the  calendar  year. 

Service  Renewals: 

September  Fiscal 
1972  Year 

Replacement  of  old, 
corroded,  or  undersized 

piping  294  833 


Meter  Repairs 


September  Fiscal 
1972  Year 


CDD  -  all  sizes  347  1,219 

Peninsula  (inspected  and 

repaired  as  needed)  15  45 

Contract  Program 

1,  1-1/2,  and  2-inch  11  25 

Flushing 

Area  flushing  was  not  scheduled  for  the  month. 

September  Fiscal 

1972  Year 

Mains  (all  sizes) 

in  linear  feet                                         -0-  245,800 

Number  of  individual 
flushings  to  correct 

objectionable  condition  16  52 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 
November  14,  1972 


COMMISSIONERS 

Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Welton  Flynn 
Louis  A.  Petri 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Far re 11 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-203 


Call  to  Order:  2:30  p.m. 

Present:  Commissioners  Oliver  M.  Rousseau,  Joseph  J. 

Diviny,  H.  Welton  Flynn,  Louis  A.  Petri (2: 35  p.m.) 

The  minutes  of  the  regular  meeting  of  the  Commission  held  October  24, 
1972  were  approved. 

RESOLUTION  On  motion  of  Flynn,  seconded  by  Petri,  the 

NO.  Commission  ratified  the  following  resolution 

approved  by  telephone  poll  of  the  Commission  on 
October  26,  1972". 

72-0380  M 

Louis  T.  Klauder  and  Associates  Contract  amend- 
mend  -  $1,500  debit 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0381    H  Work  Order  to  BART  for  construction  of  sub- 

station vault  for  rectifier  equipment,  Civic 
Center  Station 

Vote:     Ayes-Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0382     H  Supplemental  Appropriation  -  $1,871  Compensation 

Adjustments 

Vote:     Ayes-Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0  38  3    H  Settlement  of  claim  of  E.  H .  Morrill  Company, 

against  City,  Municipal  Court  No.  670843  - 
$3,227.04 

Vote:     Ayes-Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0384    H  Award  of  HH  Contract  No.  450  -  Install  Servo- 

manometer,  Cherry  Valley  Dam,  -  V.  N.  Vukasin, 
Castro  Valley  -  Amount,  $28,925.00 

Vote:     Ayes-Rousseau,  Diviny,  Flynn 


72-204 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approval  of  Department  of  Public  Works'  proposal 
for  street  lighting  on  Mendel 1  and  LaSalle 
Streets 

Vote:     Ayes-Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  collections,  transfer  and  abandonment 
of  damage  claims  by  Bureau  of  Light,  Heat  and 
Power  -  Month  of  October  1972 

Vote:     Ayes-Rousseau,  Diviny,  Elynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Bid  Call,  WD  Contract  No.  1608  -  Laying  of 
20-Inch  Steel  Main  in  Howard  Street  Detour 
between  Third  and  Fourth  Streets 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.   1585  -  Laying  of  4-Inch 
and  6-Inch  Ductile  Iron  Mains  in  Sanchez  Street 
between  Day  and  Clipper  Streets  and  Other 
Streets  -  Lowrie  Paving  Company,  Inc. ,  South  San 
Francisco  -  Amount,  $41,500.50 

Vote:     Ayes-Rousseau,   Diviny,   Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1605  -  Resurfacing 
Road  to  Calaveras  Dam  (Alameda  County)   -  Eugene 
G.  Alves  Construction  Company,  Inc  -  Pittsburg  - 
Amount,  $16,640.00 

Vote:     Ayes -Rousseau,  Diviny,  Flynn ,  Petri 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Termination  of  lease  with  Almaden  Vineyards,  Inc 
988.1  acres,  Alameda  County 

Vote:     Ayes-Rousseau,  Diviny,  Petri 
No-Flynn 
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On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1578  -  Laying 
of  6-Inch  Ductile  Iron  Main  in  Ocean  Avenue 
between  Faxon  and  Plymouth  Avenues  -  W.  L. 
Fairey,  Contractor  -  $27,187.60,  as  modified 

Vote;     Ayes-Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $31  Compensation 
Adjustments  -  San  Francisco  Water  Department 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Approving  write-off  of  accounts  receivable  - 
Month  of  September  1972  -  San  Francisco  Water 
Department 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Approving  collection  of  damage  claims  -  Month 
of  October,  1972  -  San  Francisco  Water  Depart- 
ment 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Settlement  of  claim  of  The  Trade  Press  Room  vs. 
City,  Superior  Court  No.  610476 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Settlement  of  claim  of  City  vs.  Peter  Kiewit 
&  Sons  Company  and  J.  F.  Shea  Drilling  Company 
Municipal  Court  No.  671-252 

Vote:     Ayes -Rous sea,  Diviny,  Flynn,  Petri 
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On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted; 

Double  Deck  Transit  Bus  Demonstration  Project 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Student  Car  Tickets  -  Setting  date  of  Tuesday, 
December  12,  1972,  2:30  p.m.  -  for  hearing 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Settlement  of  claim  of  City  vs.  Joe  E.  Ikler 
and  R.  A.  Rogers,  Municipal  Court  No.  679495 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Compromise  judgment  of  claim  against  Municipal 
Railway  -  Diane  Pleschner  vs.  City,  et  al, 
Superior  Court  No.  587551 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Confirmation  of  Allotments  and  Transfers, 
$10,000  or  less  -  First  Quarter  1972-73,  All 
Departments 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Approving  annual  depreciation  expense  for 
1971-72  of  utilities  under  jurisdiction  of 
the  Commission 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Purchase  of  second  prototype  trolley  coach 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 
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On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0404    M  Shuttle  Service  from  Ferry  Terminal 

Vote;     Ayes -Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0380-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  in  total  amount  of  $2,450.00 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 
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Vice  President  Oliver  M.  Rousseau  opened  the  meeting.  He 
announced  that  Marvin  E.  Cardoza,  President  of  the  Commission, 
resigned  on  November  8,  1972,  following  his  appointment  by 
Mayor  Alioto  to  the  Police  Commission.     Mr.  Joseph  P.  Byrne 
has  been  named  by  the  Mayor  to  the  Public  Utilities  Commission 
replacing  Mr.  Cardoza. 

Commissioner  Rousseau  will  be  Acting  President  of  the  Public 
Utilities  Commission  until  January,  1973,  when  officers  will 
be  selected  by  the  Commission. 

****** 

Resolution  No.  72-0390 — approving  the  termination  of  Almaden* s 
Sunol  Vineyard  Lease  entered  into  with  City  for  a  term  of 
forty  years,  commencing  November  1,  1969. 

Mr.  Crowley  explained  that  since  execution  of  the  lease  three 
years  ago,  Almaden  Vineyards  has  been  doing  pre-planting 
investigative  work.    Various  deterrents  have  led  the  lessee  to 
request  termination  of  the  lease  with  agreement  to  compensate 
City  for  early  lease  termination  by  payment  of  $88,591.00 
(forfeiture  of  $50,000  bond  and  payment  of  City's  out-of-pocket 
expenses)  and  reversion  to  the  City  of  the  property  involved 
for  its  immediate  utilization. 

The  deterrents  set  forth  by  Mr.  Crowley  are  as  follows: 

a)  Inability  of  lessee  to  acquire  a  right  of  way  over 
adjoining  lands  in  other  ownership  for  a  suitable 
grade  trucking  road,  thus  requiring  use  of  City's 
access  road  with  its  steep  grades,  narrow-width  and 
attendant  traffic  hazards; 

b)  Insufficent  clearance  over  City's  and  easement  holders 
underground  facilities  to  allow  the  required  depth  for 
proper  land  preparation  and  planting  patterns; 

c)  Areas  of  the  new  thinking  on  protection  of  the  environ- 
ment, the  anti-forces  against  any  disturbance  of  natural 
areas,  destruction  of  trees,  actions  of  alleged  pollution 
or  developments  on  public  land,  all  of  which  could  react 
unfavorably  against  the  lessee,  and 

The  Water  Department,  after  reviewing  the  concerns  of  the  lessee 
and  with  a  current  better  understanding  of  the  requirements  of 
this  project  such  as  depth  of  plowing  or  ripping,  necessary 
planting  patterns,  extent  of  pre-f umigation  and  hauling  require- 
ments along  with  a  consideration  of  the  possible  bad  publicity 
due  to  alleged  water  pollution  resulting  from  fumigation  and 
use  of  fertilizers,  pesticides  and  herbicides,  is  of  the  opinion 
the  whole  operation  appears  less  desirable  on  these  watershed 
lands  than  when  originally  approved.     Investigation  has  proved 
to  the  Water  Department's  satisfaction  that  mutual  benefits 
are  attained  by  the  lease  termination. 

Commissioner  Flynn  asked  what  the  yield  to  City  would  be  should 
the  Almaden  lease  be  held  to  term,  and  what  the  possibilities 
were  for  leasing  to  other  tenants  for  the  unexpired  portion. 
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Mr.  Crowley  said  the  lease  worth  was  about  $1  million.  Since 
the  situation  came  to  light,  the  Department  has  been  doing  some 
marketing,  and  several  offers  have  been  received;  namely,  a 
Nursery  Company  interested  in  150  acres;  250  acres  desired  for 
alfalfa  growing;  and  several  possibilities  of  grazing  leases 
for  the  remainder.    Mr.  Crowley  said  that  under  the  present 
concept  of  bid  auction,  and  with  shorter  term  leases,  the  Depart- 
ment might  well  end  up  with  more  than  the  $1  million  it  would 
receive  under  the  Almaden  project. 

On  roll  call,  Commissioners  Rousseau,  Diviny  and  Petri  voted  aye; 
Commissioner  Flynn  voted  no. 

****** 

Resolution  No.  72-0397 — approving  the  plan  to  acquire  two 
"London  Style"  double-deck  buses  for  two  years  of  testing  in 
San  Francisco;  and  requesting  the  Board  of  Supervisors  for 
authority  to  apply  to  the  Federal  Department  of  Transportation 
for  an  Urban  Mass  Transportation  Administration  grant  to  parti- 
cipate in  a  demonstration  program  with  Southern  California  Rapid 
Transit  District  and  the  New  York  City  Transit  Authority. 

John  M.  Woods,  Municipal  Railway  General  Manager,  explained  the 
project. 

The  double-decker  project,  administered  by  the  National  Trans- 
portation Center  of  Pittsburgh,  will  cost  $1,56  3,000. 

The  Muni  would  receive  two  $55,000  British  Ley land  "Mancunian" 
models  of  the  "start-stop"  type,  plus  money  for  spare  parts. 
The  Los  Angeles  System  will  get  a  pair  of  high-speed  type  buses, 
designed  for  freeway  use,  and  manufactured  by  a  West  German  firm. 

The  City's  $120,000  share  of  the  project  would  be  in  the  form  of 
operation  and  maintenance  services. 

The  Muni  assignment  possibilities  would  include  Candlestick  Park 
ball  game  runs,  charter  service,  Market  Street  shuttle  service, 
and  the  newly  authorized  Ferry  Building  service  to  meet  the 
7:45  a.m.  and  8:55  a.m.  Golden  Gate  Transit  commuter  ferries 
and  transport  Marin  passengers  to  the  financial  district. 

Each  vehicle  would  be  a  one-man  operation,  and  the  City  would 
retain  the  fare  revenue  from  the  service . 

Mr.  Woods  said  the  two-year  test  would  also  determine  if  the 
double-deckers  would  be  suitable  substitutes  for  the  electric 
trolley  coaches  of  the  8  Market  line,  which  runs  between  the 
Ferry  Building  and  19th  and  Castro  Streets. 

Peter  Erlich,  interested  citizen,  61  Wood  Street,  commemted  on 
the  double-deck  bus  operation  in  New  York. 

Tom  Sweeney,  interested  citizen,  commented  on  the  Long  Beach 
double-deckers  and  their  experience  with  overhead  clearance. 

****** 
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Resolution  No.  72-0400 — approving  compromise  judgment  of  litigation 
against  Municipal  Railway:     Diane  Pleschner  vs.  City  and  County 
of  San  Francisco,  Henry  Mc  Kenzie,  Yellow  Cab  Co.,  et  al,  Superior 
Court  #587551  -  $120,000. 

Utilities  General  Counsel  William  F.  Bourne  presented  a  summary 
of  the  facts  of  the  case  which  pertained  to  a  personal  injury 
type  of  action,  and  explained  the  City  Attorney's  Office 
recommendation  for  compromise  judgment. 

The  recommendation  is  a  compromise  judgment  with  interest  accruing 
commencing  December  1,  1972  at  7%  per  annum.     The  payment  is 
subject  to  approval  by  the  Mayor  and  Board  of  Supervisors  of  the 
supplemental  appropriation  of  funds . 

George  L.  Carey,  Chie f  Accountant ,  stated  that  in  order  to  avoid 
interest  accrual,  the  Mayor's  Office  will  release  this  amount  of 
$120,000  from  the  Municipal  Railway  Supplemental  Appropriation 
Request  of  $4.2  million  presently  being  held  awaiting  revenue 
sharing  fund  determination. 

****** 

Resolution  No.  72-0403 — approving  purchase  of  a  second  prototype 
trolley  coach  from  Flyer  industries,  Ltd.  at  a  cost  not  to  exceed 
$45,000,  through  the  San  Francisco  Municipal  Railway  Improvement 
Corporation. 

Mr.  Woods  said  it  is  essential  to  test  two  prototypes  prior  to 
finalizing  specifications  for  the  procurement  of  the  new  fleet 
of  trolley  coaches.     The  original  purpose  was  to  acquire  the 
two  coaches  from  separate  manufacturers,  to  generate  interest  in 
the  manufacture  and  to  evaluate  performance  through  maintenance 
and  operation  experience.     However,  the  other  supplier,  the 
Flxible  Corporation,  has  advised  it  is  unable  to  produce  a 
prototype  vehicle  because  of  a  backlog  of  other  orders  for  new 
diesel  coaches. 

Peter  Erlich  commented  on  the  physical  aspects  of  the  vehicle 
and  cautioned  against  use  of  fiberglass  because  of  heavy  mainten- 
ance cost  due  to  local  poor  driving  habits. 

Mr.  Woods  replied  it  was  intended  to  use  fiberglass  only  for  the 
seats,  and  the  purpose  of  the  prototype  trolley  coaches  is  to 
determine  good  and  bad  points  and  prepare  bid  specifications 
accordingly. 

John  To  Squire,  President,  T.W.U.,  Local  250A,  urged  that  the 
Commission  accept  the  recommendation  of  the  Railway  Manager 
because  of  the  excellent  cooperation  with  the  training  department 
and  drivers  in  using  their  expertise  to  work  out  any  "bugs"  in 
order  to  procure  the  best  obtainable  vehicle. 

****** 

Resolution  No.  72-0404 — approving  Municipal  Railway  program  for 
providing  transit  service  between  the  Ferry  Building  and  the 
financial  district  for  Golden  Gate  Transit  ferry  commuters. 
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This  weekday  shuttle  service  will  provide  two  buses  at  the 
regular  fare  of  25  cents  to  service  the  7:45  a.m.  and  8:55  a.m. 
ferry  trips,  from  the  Ferryboat  Terminal  via  the  financial 
district  to  Fourth  and  Market  Streets.    The  estimated  annual 
cost  is  $33,000.     The  Commission  approved  the  arrangement  on 
the  basis  of  a  60-day  trial  period. 

****** 

Communications :     The  Secretary  read  an  announcement  from  the 
Mayor's  Office  that  Wallace  R.  Lynn,  former  member  of  the 
Public  Utilities  Commission,  is  being  re-appointed  to  the  Airports 
Commission,  at  a  9:45  a.m.  ceremony  in  the  City  Hall  on  Monday, 
November  20,  1972. 

****** 

General  Manager  of  Public  Utilities  Calendar  Items: 

Mr.  Crowley  announced  that  on  Sunday,  December  3,  the  Municipal 
Railway  will  begin  operating  Twin  Peaks  Tunnel  streetcar  lines 
inbound  and  outbound  via  the  new  17th  Street  detour,  made 
necessary  because  of  BART  construction  of  the  Muni  Subway  on 
Market  Street  between  Dolores  and  the  Eureka  Station  at  Market 
and  Eureka,  where  the  subway  ties  into  the  Twin  Peaks  Tunnel. 

Even  assuming  that  no  major  difficulties  arise,  the  detour  will 
still  add  4  minutes  each  way  to  the  average  downtown  trips  for 
streetcars  on  the  K  Ingles ide,  L  Taraval,  and  M  Ocean  View 
lines.     This,  added  to  the  trip  delays  that  are  the  rule  on 
Market  Street  at  present,  will  produce  results  that  will  be 
totally  unsatisfactory  as  many  of  the  obstacles  to  transit  on 
Market  Street  as  possible  will  have  to  be  eliminated. 

Mr.  Woods,  with  slides,  then  reviewed  the  conditions  on  Market 
Street,  in  order,  he  said,  to  familiarize  all  with  the  situation 
and  so  that  everyone  may  realize  how  serious  the  problem  will 
become  unless  every  possible  means  of  attacking  it  is  antici- 
pated . 

Muni  drivers  have  been  subject  to  some  criticism  because  of 
Market  Street  conditions,  and  he  said  it  was  his  purpose  to 
present  the  driver's  side  of  the  story,  and  the  handicaps  under 
which  he  is  operating  on  Market  Street. 

The  slides  depicted  the  apparent  lack  of  traffic  control  on 
congestion-blocked  Market  Street,  competition  with  unauthorized 
vehicles  on  the  street,  inability  of  civilian  traffic  control 
men  to  control  traffic  at  major  intersections,  problems  with 
multiple  excavation  projects  of  the  Department  of  Public  Works 
and  the  private  utilities. 

Mr.  Woods  stated  that  Market  Street  conditions  have  already  had 
a  deleterious  effect  on  Municipal  Railway  operations.     In  spite 
of  the  new  complication  of  the  17th  Street  detour,  he  believes 
that  an  all  out  effort  by  concerned  City  agencies  can  keep  Muni 
service  at  an  acceptable  level  and  the  cooperation  of  the  Police 
Department  and  the  Department  of  Public  Works  is  being  solicited. 
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Commissioner  Diviny,  whose  office  is  at  6th  and  Market  Streets, 
said  he  was  very  much  aware  of  the  situation  and  commended  the 
Municipal  Railway  drivers  for  the  splendid  job  they  are  doing 
under  the  circumstances. 

Market  Street  Development  Project  Executive  Director  Bernard 
Averbuch  said  the  problem  of  keeping  unauthorized  automobiles 
off  Market  Street  is  a  serious  one  and  difficult  to  control 
due  to  lack  of  Police  manpower.    He  said  the  Police  Department 
plans  to  assign  some  of  the  42  graduating  Police  Officers  to 
this  Market  Street  traffic  control. 

Commissioner  Flynn  mentioned  that  the  Police  Department  uses 
25  to  30  solo  motorcycle  officers  at  the  Opera  House  events, 
while  Market  Street  traffic  bogs  down  —  which  points  out  that 
where  they  are  really  needed,  if  the  right  people  say  so,  they 
will  be  there. 

TWU  President  Squire  suggested  better  Police  Department  coopera- 
tion might  be  obtained  through  revival  of  the  mandate  from  the 
Mayor  some  time  back  at  the  time  a  Municipal  Bus  Driver  was 
slain,  when  a  committee  composed  of  members  of  the  Police  Depart- 
ment, Railway  and  the  Union  was  formed. 

Mr.  Squire  also  noted  the  problems  facing  Muni  with  the  Golden 
Gate  Bridge  District  operation.     The  GGBD  buses  are  taking  the 
Muni  stop  space  and  forcing  the  Muni  drivers  to  stop  in  the 
middle  of  the  street,  he  claimed;  also  the  GGBD  is  picking  up 
and  discharging  passengers  within  the  City,  cutting  into  Muni 
revenue . 

Commissioner  Rousseau  requested  Mr.  Crowley  and  Utilities 
General  Counsel  Bourne  to  look  into  these  matters  and  report 
at  the  next  meeting. 

At  the  conclusion  of  the  discussion,  the  Commission  gave  a  vote 
of  confidence  and  approved  the  17th  Street  detour  operation 
on  Market  Street  as  presented.     Mr.  Woods  said  there  would  be 
no  reduction  in  service  and  that  all  aspects  of  the  detour 
operation  had  been  gone  over  with  the  Union  representatives. 

ROLL  CALL: 

All  Commissioners  passed. 
THEREUPON  THE  MEETING  ADJOURNED. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mo    ^  'iOOti 


WHEREAS ,  By  Resolution  Ho.  69-0531,  dated  July  22,   1969 , 
a  contract  for  $160,00  0  for  engineering  and  design  of  the 
new  subw ay -surface  streetcars  by  Louis  T.  Klauder,  was 
approved  ,  and 

WHEREAS,  By  Resolution  No.  72-0050,  dated  February  22, 
1972 ,  the  Public  Utilities  Commission  approved  an  Amend- 
ment to  the  basic  contract  in  the  amount  not  to  exceed 
$7,500  to  provide  for  additional  work  on  the  specifica- 
tions ,  and 

WHEREAS,  By  Resolution  No.  72-0237,  dated  July  25,  1972, 
the  Public  Utilities  Commission  approved  an  Amendment  to 
the  basic  contract  in  the  amount  of  $12,00  0  and 

WHEREAS,  the  City  and  County  of  San  Francisco  has  entered 
into  mutual  agreement  with  the  City  of  Boston,  by  and 
through  the  Massachusetts  Bay  Transportation  Authority, 
for  an  enlarged  procurement  of  transit  cars,  and 

WHEREAS,  bids  for  the  transit  cars  are  now  being  advertised 
and  a  conference  for  all  interested  bidders  is  scheduled 
in  San  Francisco  for  a  one-week  period  in  November,  1972, 
and  it  is  of  vital  importance  that  Louis  T.  Klauder  and 
Associates  be  in  attendance  at  said  bidders'  conference; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  recommends  that  the 
San  Francisco  Municipal  Railway  Improvement  Corporation 
approve  an  Amendment  to  the  contract  to  reimburse  Louis  T. 
Klauder  and  Associates  in  an  amount  not  to  exceed  $1,500 
for  purposes  of  attendance  at  the  bidders e  conference  in 
San  Francisco  and  revise  the  basic  agreement  so  that  the 
total  payment  to  the  engineers  shall  not  exceed  the  sum  of 
$131,000. 


Commissioners  Cardoza,  Flynn , 
and  Diviny 


Nay; 


Abstain  to: 


,    ;    ;     Commissioners  Rousseau  and  Petri 

by  telephone  vote 
on  October  26,  1972 

L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissior&Yl^  ratified 

.    p  NOVEMBER  1 4  1972 

at  tts  meeting  oj.  ^\       _.  ^  j 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NoV_i3 


WSEKlliS,    A  rectifier  substation  is  required  in  the  vicinity  of  Fulton 
and  Market  Streets  to  supply  power  to  the  Municipal  Railway?  and 

WHEREAS,    BART  has  offered  to  design  and  construct  a  vault  for  the 
rectifier  substation  as  part  of  the  Civic  Center  Station,  Entrance  No.  3» 
provided  that  the  City  pay  the  cost  thereof;  and 

VffiiKREAS ,    By  Resolution  71-04-52  the  Public  Utilities  Commission  authorized 
Hetch  Hetchy  Water  and  Power  to  enter  into  an  agreement  with  BART  for  design 
of  the  rectifier  station  which  has  now  been  completed;    now  therefore  be  it 

RESOLVED,    That  Ketch  Hetchy  Water  and  Power  is  hereby  authorized  to 
enter  into  an  agreement  with  BUT  for  the  construction  of  the  vault  for  the 
rectifier  station  at  an  estimated  cost  of  $446,700. 
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o 
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L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  1 4  1972 

at  its  meeting  of.     y  ^ 

/     jf    Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AMD  COUNTY  OF  SAN  FRANCSSC© 
RESOLUTION  No:-  ^  UcKJfa 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Hetch  Hetchy  Water  &  Power  Supplemental  Appropriation 
in  the  amount  of  $1,871,  to  reflect  adjustments  to  wage  rates  for  33  positions 
in  Hetch  Hetchy  Water  &  Power,  retroactive  to  July  1,  197?  in  accordance  with 
Ordinance  #1^9-72,  File  #200-72-1. 

Number  of 

L  &ncnm'k  Positions 

From:    736k    Powerhouse  Operator  7/l  -  3/31    $2*17.20  wk.)    $326,183  25 

k/l  -  6/30     262.05  wk.) 

To:       7361+    Powerhouse  Operator  7/l  -  3/31     2^8. kO  wk.)    $327,769  25 

k/l  -  6/30     263.30  wk.) 

From:    7365    Sr.  Powerhouse  Operator    7/1  -  3/31     278.10  wk.)      $58,710  8 

k/l  -  6/30     29^.80  wk.) 

To:       7365    Sr.  Powerhouse  Operator    7/l  -  3/31     279.^5  wk.)  $58,995 

k/l  -  6/30     296.21  wk.) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


NOVEMBtK 


— ^  — — . — — ... . 


Secretary  and  Assistant  General  Managei 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTSON  Nek  (  ■■■■>       -'e  ;-. 


'RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities  5  the  General  Manager  of  He  ten  Hetch}?  Water 

and  Power,  the  Civil  Engineer  of  Hetch  Hetchy  Water  and  Power, 

and  the  City  Attorney,  this  Commission  approves  settlement  of 

the  litigated  claim  of  E.  Ho  Morrill  Co.,  Municipal  Court  No. 

670843,  against  Hetch  Hetchy  Water  and  Power  In  the  amount  of 

$3,227.04;  and  be  it  further 

RESOLVED,  that  this  Commission  hereby  request  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  legally  available  In  p^ment  of  said 
claim  against  Hetch  Hetchy  Water  and  Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  14  1972 

at  its  meeting  of  .  ,-<■  ■   


/'Secretary  and  Assistant  General  Manager 

y 


- 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ncfe  w""VOC>  j± 


RESOLVED,  That  this  Commission  hereby  awards  to  V,  N.  Vukasin, 
19710  Spruce  Street,  Castro  Valley,  California  94546,  as  the  lowest 
regular  and  responsible  bidder,  Hetch  Hetchy  Contract  No,  450,  Install 
Servomanometer,  Cherry  Valley  Dam,  in  the  amount  of  $28,925.00,  and 
that  all  other  bids  for  this  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  1  4  197? 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nq,  fO"""';>  » 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission  plans 
for  installing  17  mercury  vapor  street  lights  on  Mendel i  Street 
between  La  Salle  and  limes  Avenues,  and  on  La  Salle  Avenue  between 
Men dell  and  Lane  Streets,  as  depicted  in  their  Drawings  A-37,149  and 
A-37,122;  and 


WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works1  proposal  for  relighting  Mendell  Street 
between  La  Salle  and  Innes  Avenues,  and  on  La  Salle  Avenue  between 
Mendell  and  Lane  Streets  with  the  provision  that  construction  methods, 
component  selection  and  other  details  meet  with  the  approval  of  the 
Bureau  of  Light,  Heat  and  Power. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

NOVEMBER  1 4  1972  n 


at  its  meeting  of._ 


Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nc£j&  *J'OC?V9 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy  Water  and 
Power,  end  the  City  Attorney,  hereby  approves  collections  and  damage  claims 
which  the  Department  has  against  miscellaneous  debtors  made  during  the  month 
of  October  1972. 

Bureau  of  Light,  Heat  and  Power  $  Vf.72 

thru  the  Bureau  of  Delinquent  Revenue  226.00 


Total  Collections  $    273 • 72 


RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of  de- 
linquent accounts  in  the  amount  of  $U,568„15  from  the  Bureau  of  Light,  Heat 
and  Power  to  the  Bureau  of  Delinquent  Revenue  for  collection;  and  approves 
abandonment  under  Bureau  of  Delinquent  Revenue  authorization,  claims  in  the 
amount  of  $550.28. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  1  4  1972 

at  its  meeting  of  _  :  — —  f^f — -*  — 75  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N<">  72-0387 — 


RESOLVED,  That  this  Commission  approves  the  plans 
and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows: 

WD  Contract  No.  1608 — Laying  of  20-Inch  Steel 
Main  in  Howard  Street  Detour  between  Third  and 
Fourth  Streets. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

NOVEMBER  1  4  1972' 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTiON  Not-2zzQj388 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department 
Contract  No.  1585  -  Laying  of  4-Inch  and 
6-Inch  Ductile  Iron  Mains  in  Sanchez 
Street  between  Day  and  Clipper  Streets 
and  Other  Streets  -  to  Lowrie  Paving  Co. , 
Inc.,  in  the  net  amount  of  $41,500.50, 
and  all  other  bids  for  the  above  described 
work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  14  1972 

~1 


at  its  meeting  of._ 


Secretary  and  Assistant  General  Manager 


PUfLIf  MTIMTIES  :QMM1SS}QN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
R ESOL.UT1 ON  :ho,.^.^^ 


RESOLVED,  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department 
Contract  No.  1605  -  Resurfacing 
Road  To  Calaveras  Dam  (Alameda 
County)  -  to  Eugene  G.  Alves 
Construction  Company,  Inc.,  in  the 
amount  of  $16,640.00,  and  all  other 
bids  for  the  above  described  work 


are  hereby  rejected. 


; 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  1  4  1972 

■  _—  T — 

4/   C-  <JfiMil£JL^ 


at  its  meeting  of , 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nni^^""'  035^0 

WHEREAS,  an  Indenture  of  Lease  was  entered  into  by  and 
between  the  City  and  County  of  San  Francisco,  Lessor,  and 
Almaden  Vineyards,  Inc.,  Lessee,  for  agricultural  purposes 
only,  i.e. ,  the  planting  and  operating  of  a  wine  grape  vine- 
yard for  a  term  of  40  years  commencing  November  1,  1969  on 
988.1  acres,  more  or  less,  of  City  property  in  Alameda 
County  under  the  jurisdiction  of  the  San  Francisco  Water 
Department,  as  authorized  by  Public  Utilities  Commission 
Resolution  No.  69-0602,  adopted  August  12,  1969;  and 

WHEREAS,  since  execution  of  said  lease  the  following 
deterrents  to  this  project  have  developed: 

a)  Inability  of  lessee  to  acquire  a  right  of  way 
over  adjoining  lands  in  other  ownership  for  a 
suitable  grade  trucking  road,  thus  requiring 
use  of  City's  access  road  with  its  steep  grades, 
narrow-width  and  attendant  traffic  hazards; 

b)  Insufficient  clearance  over  City's  and  easement 
holders  underground  facilities  to  allow  the  re- 
quired depth  for  proper  land  preparation  and 
planting  patterns; 

c)  Areas  of  the  new  thinking  on  protection  of  the 
environment,  the  anti-forces  against  any  disturb- 
ance of  natural  areas,  destruction  of  trees, 
actions  of  alleged  pollution  or  developments  on 
public  land,  all  of  which  could  react  unfavorably 
against  the  lessee,  and 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  NO.. 


WHEREAS ,  such  deterrents  have  led  lessee  to  request  ter- 
mination of  the  lease  with  agreement  to  compensate  City  for 
early  lease  tepaiaat|#|iii  aja^  rs?  ]re:  ion  bo  the  City  ox  the 
property  involved  for  its  immediate  utilization, 

NOW,  THEREFORE ,  BE  IT 

RESOLVED ,  that  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  terminate  said  lease 
to  Almaden  Vineyards,  Inc.,  effective  upon  adoption  of  this 
resolution  by  Commission  and  the  payment  to  City  of  the  sum 
of  $88,591.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  1  4  1972 

at  its  meeting  of  ^      ,..   t,  a 


er  e  tar y  and  Assistant  General  Manager 


RESOLUTION 


UISS.OI 

v:ciscc 


PUBLIC  UTILITIES  C< 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $35^. 00; 
approves  Final  Payment  in  amount  of 
$2,220.15,  in  favor  of  W.  L.  Pairey 
under  Water  Department  Contract 
No.  1578,  Laying  of  6-Inch  Ductile 
Iron  Main  in  Ocean  Avenue  between 
Paxon  and  Plymouth  Avenues. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  1  4  197? 

at  its  meeting  of.  _^  


AAA, 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

'4Tj>     <y,  *~%  f\ 

if  «^/"'"™  ij! tJtkJ {Cj 
RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  San  Francisco  Water  Department  Supplemental  Approp- 
riation in  the  amount  of  $31  to  reflect  adjustments  to  wage  rates  for  15  posi- 
tions in  the  San  Francisco  Water  Department ,  retroactive  to  July  1,  1972  in 
accordance  with  Ordinance  #1^9-72,  File  #200-72-1. 

Number  of 

Period  Rate  Amount  Positions 

From:    1^66  Meter  Reader       ?/l  -  3/31     $190.00  wk.)      $150,1*23  15 

k/l  -  6/30       201.1*0  wk.) 

To:       lk66  Meter  Reader       ?/l  -  3/31      190.05  wk.)      $150, 1*5^  15 

k/l  -  6/30       20±M  wk.) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.  NOVEMBER  14  1972 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ntt.  As)  ^ 


RESOLVED,  that  this  Commission,  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  the  Water  Department 
General  Manager  and  Chief  Engineer,  and  the  City  Attorney, 
hereby  approves  the  write-off  of  Uncollectible  Accounts 
Receivables  which  are  more  than  ninety  days  past  due,  month  of 
September  1972,  in  the  amount  of  $5,985.24  per  San  Francisco 
Water  Department  list  of  September  30,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


N0VFMRFR  1  4  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  IMr»~  SD~ " fl 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  October  1972,  of  claims  for  damages 
which  the  San  Francisco  Water  Department  has  against 
miscellaneous  debtors  in  the  amounts  of  $1,021.39  for 
claims  paid  in  full  and  $43.92  for  partial  payments,  for 
a  total  of  $1,065.31,  per  list  dated  October  31,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«*.mof.  NOVEMBER  1  4  1972 


ecretary  and  Assistant  General  Manama 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  MoiJj^  l£jU%J±£_ 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  and  Chief  Engineer  of 
the  San  Francisco  Water  Department,  the  Chief  Special  Agent 
thereof,  and  the  City  Attorney,  this  Commission  approves  settlement 
of  the  litigated  claim  of  The  Trade  Press  Room  Inc.,  Superior 
Court  No.  610  476  against  the  San  Francisco  Water  Department 
in  the  amount  of  $4000,00;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller 
to  allot  funds  and  to  draw  warrants  against  such  funds  as  are, 
or  will  be,  legally  available  in  payment  of  said  claim  against 
the  San  Francisco  Water  Department 0 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  1 4  1972 

at  its  meeting  of  fA  rf  r=* —  .    *  /> 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO<  KJ^P 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department,  the  Chief  Special  Agent 
thereof,  and  the  City  Attorney,  this  Commission  approves 
settlement  of  the  litigated  claim  of  the  City  and  County, 
Municipal  Court  No.  671-252,  against  Peter  Kiewit  &  Sons  Co. 
and  Jo  F0  Shea  Drilling  Co.  in  the  amount  of  $1,400.00;  and 
be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  City 
Attorney  to  compromise  and  settle  this  action  by  executing  a 
release  and  dismissal  of  said  action  in  exchange  for  receipt 
of  $1,400.00  on  behalf  of  the  San  Francisco  Water  Department, 

- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

NOVEMBER  1  4  1972  ^ 

at  its  meeting  of  /  j   y- 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No/  ■':^~"°"Q33>^ 


WHEREAS ,  The  Municipal  Railway  of  the  City  of  San  Francisco 
is  constantly  seeking  to  improve  the  quality  of  public  transportation 
service  to  the  citizens  of  San  Francisco;  and 

WHEREAS ,  The  double  deck  transit  bus  is  widely  used  throughout 
the  world  to  improve  service  quality  providing  a  seat  to  riders 
who  would  otherwise  have  to  stand;  and 

- 

WHEREAS  ,  The  double  deck  bus  promises  to  reduce  traffic 
congestion  by  occupying  less  street  space  than  a  single  deck  vehicle; 
now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  of  the  City  of 
San  Francisco  endorses  the  application  for  a  Federal  grant  for  the 
purpose  of  acquiring  a  group  of  double  deck  buses  for  operation 
and  evaluation  in  service  in  cities  in  the  United  States ;  and 

FURTHER  RESOLVED,  That  the  Board  of  Supervisors  of  the  City 
and  County  of  San  Francisco  is  requested  to  adopt  a  resolution 
authorizing  the  City  and  County  of  San  Francisco  acting  by  and 
through  its  Public  Utilities  Commission  which  has  jurisdiction 
over  the  San  Francisco  Municipal  Railway  to  submit  an  application 
for  an  Urban  Mass  Transportation  Administration  demonstration 
grant  through  the  National  Transportation  Center;  Pittsburgh, 
Pennsylvania,  to  participate  in  the  operation  of  two  double  deck 
buses  in  demonstration  service  in  San  Francisco  for  a  period  of 
two  years.    The  total  cost  of  the  Double  Deck  Transit  Bus 
Demonstration  Project  is  estimated  at  $1,563 , 000  of  which  the 
City  services  in  kind  are  estimated  at  $120 ,000  for  the  two  year 
period. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

NOVEMBER  1  4  1972 

at  its  meeting  oj._  .  f\       ^  j*.  .  a 


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO:_l±__llf£l^_r_ 


RESOLVED,  That  this  Commission  hereby  sets 
the  date  of  Tuesday,  December  12,  1972,  at  2:30  p.m., 
for  public  hearing  in  the  matter  of  revision  of  the 
existing  schedule  of  Municipal  Railway  rates,  fares 
and  charges  with  respect  to  School  Fares. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  1 4  1972 


at  its  meeting  of 


 ik_ 

6  <?fU4l£jL. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED,  That  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  of  the 


San  Francisco  Municipal  Railway,  the  General  Claims  Agent 
of  the  San  Francisco  Municipal  Railway,  and  the  City 
Attorney,  this  Commission  approves  settlement  of  the 
litigated  claim  of  City  and  County  of  San  Francisco, 
Municipal  Court  No.  679495,  against  Joe  E .  Ikler  and 
R.  A.  Rogers  by  the  payment  of  $850 . 00  to  City  and  County 
of  San  Francisco;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the 
City  Attorney  to  prepare  the  necessary  legal  documen ts 
and  to  execute  same  in  order  to  effectuate  the  settlement 
of  said  litigated  claim0 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoiJj±__±^Ll± 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Date  of  Accident 


Settlement 


Judgment 


CC    Diane  Pleschner 


July  30,  1967 
(and  appeal  to 
be  dismissed 
by  City) 


$  120,000.00* 


♦Appropriation  No.  2.735.804.999  $  82,300.00 
Appropriation  No.  2.733.804.000    $  37,300*00 

$120,000.00 

This  settlement  is  a  compromise  judgment  and 
is  subject  to  a  supplemental  appropriation 
of  the  above  funds. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'     ,    ,  NOVEMBER  1 4  1972 

at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMM ISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 



RESOLUTION  No._L^  


RESOLVED,  That  this  Commission  does  hereby  approve  requests  for 

transfer  of  funds  in  the  amount  of  $10,000,00  or  under  end  the  requests  for 

allotments  submitted  to  the  Controller  during  the  first  quarter  of  1972-1973 
as  per  attached  list. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

«  it.  mening  4  NOVEMBER  14  1972^ 


f     /  Secretary  and  Assistant  General  Manager 


CONFIRMATION  OF  ALLOTMENTS  AND  TRANSFERS 
FIRST  QUARTER  1972-1973 
RECAPITULATION 


Allotments 

Bureau  of  Light,  Heat  &  Power 

P.  U,  C,  -  General  Office 

Municipal  Railway 

Water  Department 

Hetch  Hetchy  Water  &  Power 

Transfers 

Water  Department 

Total  Allotments  and  Transfers 


$  100,950.00 
32,261.00 
262,000,00 
2,1+32, 6U8. 00 
3,10^,972.00 
$5,932,831.00 

$  29,160.63 

$5,961,991^3 


J 


PUBLIC  UTILITIES  COMMISSION 
Allotments  and  Transfers  -  Under  $10,000.00 
Quarter  Ended  9/30/72  


Bureau  of  Light,  Heat  &  Power 
Allotments 

From  To 
2.695.900.000 

2.695.231.001 

PUC  -  General  Office 
2.705.900.000 

2.705.200.000 

2.705.800.000 

Municipal  Railway 
2.735.80^.000 

2.735.80U.999 

Water  Department 
2.7^5.799.000 


2.7^5.800.000 
2.7^5.95^.000 
2.7^5.200.000 
2.7^5.300.000 


Dated 


8  h  ]  /72 


9/11/72 


7/1/72 
(Reserve) 

7/1/72 
(Reserve) 


6/21/72 


Amount 


Reason 


9/15/72       $    3,000.00     To  allot  funds  to  cover  work 

order . 

"  97,950.00     To  allot  funds  for  the  full 

fiscal  year. 


6/21/72 
6/21/72 
6/21/72 
6/21/72 


23,952.00 


4,13^.00 


J+,175.00 


250,000.00 

5,000.00 

2,000.00 
5,000.00 


75,000.00 


1,610,503.00 
397,1^5.00 
150,000.00 
200,000.00 


To  allot  funds  in  full  to 
cover  Fiscal  Year  Work  Order 
encumbered  in  1st  quarter. 

Additional  allotment  to  cover 
encumbered  funds  for  the  full 
Fiscal  Year  during  1st  qtr. 

Additional  allotment  to  cover 
encumbered  funds  for  the 
Fiscal  Year  during  1st  qtr. 


Claims  Settlements 


Claims  Settlements 


To  allot  additional  funds  to 
cover  Fiscal  Year  encumbrances 
to  be  encumbered  in  the 
1st  qtr. 

Same  as  above. 

Same  as  above. 

Same  as  above. 

Same  as  above. 


PUBLIC  UTILITIES  COMMISSION 
Allotments  and  Transfers  -  Under  $10,000.00 
Quarter  Ended  9/30/72 


Water  Department 
Transfers 
From 

1.7^5.800.000 
1.7^7.000.000 


To 

1.7^5.300.000 
7.7^7.510.000 


1.7^6.000.000 


1.7^7.000.000 


1.7^6.000.000 


Hetch  Hetchy  Water  &  Power 

Allotments 

2.755.200.000 


2.755.216.000 
2.755.231.000 
2,755.251.000 
2.755.6UO.OOO 
2.755.6U1.000 


Dated 
7/6/72  $ 

7/19/72 


2 .  7**6 . 710 . 000  8/1U/72 


7.7^7.506.000  8/25/72 


0.7^.719. 000  9/11/72 


6/29/72 


6/29/72 
6/29/72 
6/29/72 
6/29/72 
6/29/72 


Amount 


Reason 


9,500.00    To  cover  estimated  deficit 
for  the  year. 

9,500.00    To  provide  additional  funds 
to  complete  preliminary  en- 
gineering work  on  San  Andreas 
Pipeline  No.  3. 

5,500.11    To  provide  funds  to  certify 
Contract  WD  ikll  -  Construc- 
tion of  Sawdust  and  Welding 
Fume  Exhaust  Systems  at  Cor- 
poration Yard. 

2,U83,2i+    Amount  required  for  Modification 
to  Water  Department  Contract 
1^85  -  Installation  of  Control 
Valve  at  Calaveras  Aerator. 

2,177.28    Amount  required  for  modifica- 
tion to  Water  Department 
Contract  PS  136  -  for  borings, 
soil  tests  and  stability 
analysis  at  Calaveras  Dam  in 
Alameda  County. 


10,000.00    Additional  allotments  are 

needed  to  encumber  funds  for 
the  full  Fiscal  Year  during 
the  1st  qtr. 

2,000,00  Same  as  above. 

1,7^,000,00  Same  as  above. 

2,375.00  Same  as  above, 

9,000.00  Same  as  above. 

22,500.00  Same  as  above. 


PUBLIC  UTILITIES  COMHSSIOB 
Allotments  and  Transfers  -  Under  $10,000.00 
 Quarter  Ended  9/30/72 


Hetch  Hetchy  Water  &  Power  (Cont'd.) 

laments                             To  Dated  Amount 

2.755.800.000                         —  6/29/72  $  696,795.00 

2.755.900.000                         —  6/29/72  126,927.00 


Reason 

Additional  allotments  are 
needed  to  encumber  funds 
for  the  full  Fiscal  Year 
during  the  1st.  qtr. 

Same  as  above. 


2.755.231.001 


9/3  1  f72 


^95,375.00 


Same  as  above 


CITY  AND  COUNTY  OF 
RESOLUTION  NO.J 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

^-0402 


RESOLVED,  That  this  Commission,  in  accordance  with  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  hereby  approves  the  report  of  Department 
Managers  and  establishes  in  accordance  with  the  provisions  of  Section  6.^07  of 
the  Charter,  the  amount  of  reasonable  annual  depreciation  expense  for  the  fiscal 
year  1971-1972  of  the  utilities  under  the  jurisdiction  of  the  Commission  as 
follows: 

Reasonable  Annual 

Depart]  ent  Depreciation  1971-1972 

Municipal  Railway  $    50*+,  8^9 

Water  Department  2,881,711 
Hetch  Hetchy  Project  3,^28,870 


$6,815,1*30 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  1 4  1972  * 

at  its  meeting  of  »ij — ^   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.^JL^  JL 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission,  by- 
Resolution  No.  71-0384,  authorized  the  Municipal  Railway  to  negotiate 
with  the  Rohr  Company  for  the  purchase  of  a  prototype  trolley  coach;  and 

WHEREAS,  The  Rohr  Company  has  informed  the  Municipal  Railway 
that  they  would  not  be  able  to  furnish  this  prototype  at  the  present  time 
due  to  a  heavy  backlog  of  new  diesel  coaches;  and 

WHEREAS,  The  purchase  of  a  second  prototype  trolley  coach  would 
provide  the  City  with  valuable  operating  experience  and  will  assist  the 
Municipal  Railway  in  the  purchase  of  a  replacement  fleet  of  trolley 
coaches;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  recommends  to  the  San 
Francisco  Municipal  Railway  Improvement  Corporation  that  it  purchase 
another  prototype  trolley  coach  from  Flyer  Industries,  Ltd.,  at  a  cost  not 
to  exceed  $45,000. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  14  1972 


at  its  meeting  of. 


7  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  NO.  7S~~U;404 

WHEREAS,  Numerous  requests  have  been  received  asking  that  bus 
service  be  established  between  the  Golden  Gate  Bridge  Ferry  Terminal  and 
the  Financial  District;  and 

WHEREAS s  These  requests  are  to  meet  the  7:45  a„nu  and  8:55  a<>m0 
ferry  trips ,  weekdays  only;  and 

WHEREAS,  This  service  can  be  provided  with  a  nominal  increase  in 
operating  costs;  now,  therefore ,  be  it 

RESOLVED,  That  this  Commission  hereby  directs  the  General  Manager 
of  Public  Utilities  to  institute  the  hereinbelow  transit  routing: 

Line  54  Ferry  Terminal 

From  the  Ferryboat  Terminal  via  The  Embarcadero  north 

(loop  under  Freeway  at  Jackson),  The  Embarcadero  south,  Washing 

ton,  Montgomery,  Market ,  Geary,  Mason,  Market  to  Fourth  Street, 
and,  be  it 

FURTHER  RESOLVED*  That  this  service  be  instituted  on  a  sixty»day 
trial,  and  that  the  General  Manager  of  Public  Utilities  report  back  to  the 
Commission  at  the  end  of  the  trial  period  regarding  the  operation  and  the 
patronage  of  said  bus  service. 

t 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of     -      NOVEMBER  1  4  1972 


cretary  and  Assistant  General  Manageir 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  72-Q38Q-MB 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  arc  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

MC    Emilia  Dagostini  aka 
Emilia  D'Agostini 

TC    E.  Blanche  Endicott 

TC    Mary  Walker 


Date  of  Accid ent  Settlement 

October  18,   1971  $  1,050.00 

October  11,  1971  650.00 

June  14,   1971  750.00 


Litigated  Settlements 
None 


Judgments 
None 


$  2,450.00 


Appropriation  No.  2 . 735 . 804 . 000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  November  14,  1972. 


Secretary  and  Assistant  General  Manager 
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G®sa@ral  Manager  ©f  Pmblie  Utilities 
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General  Manager 

LJECT:    MBWH3LY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


At  immgj&Ij  thm  fealf°f@isit  iia  the  asimmal  Bay  Area  Uj&ited  Crusade  drive 9  letelh  Hetel 

.jmres  to  b@th  total  a 


it  approximately  e 


'settling  ttgtuires  &: 

raised  ami  pereesat  of  employee®  participating.    There  is  ©very  indication  that  h@> 
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it  Cent       St  or  as 


!•  1971  Capacity 
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J  J  J  3)      :  ") 

Watgr  Regulation  and  Transmission 

las  compliance  with  the  request  of  the  Sam  Francisco  Mater  Department,,  the  average  daily 
aqueduct  delivery  of  water  t©  the  Water  Department  was  decreased  from  approximately 
210  t®  23©  mgd  on  October  39  1972 „ 
Power  Production 

During  the  month  of  October.;,  Moccasin^  Dion  R»  Holm  and  Robert  Co  Kirkwood  Powerhouses 
generated  43  ..980,  48<>49i  and  47O907  million  kilowatthours  respectively  for  a  total  of 
14©338®  million  kilowatthours ,  having  a  valttae  in  excess  of  $982;,©©©  <, 

EE'fCM  HETCHY  E10I1EERXMC 

11°45©  Servomanometer  Cherry  ¥alley,    Bids  were  received  on  Monday 9  lovember  6,  The 
apparent  low  bid  of  $28p925o0©  was  submitted  by  V.  Mo  Vukasin  of  Castro  Valley. 
HH°451  Compressed  Air  Services »  Moccasin  Shops Q    Bids  are  to  be  opened  Thursday 9 
November  1(6  s  the  first  bid  opening  on  a  Thursday 0 

HH°454  Reconstruct  Disposal  Field;,  Moccasin  Sewer  System,,    Hydrologic  studies  required 
by  the  Regional  Water  Quality  Control  Board  are  being  conducted 0    A  study  was  prepared 
on  the  four  parameters  of  water  loss  from  a  spray  field 0    A  water  balance  was  calculated 
to  determine  storage  of  effluent  required  under  worst  possible  conditions „  Verbal 
information  has  been  received  from  a  Board  engineer  that  discharge  of  surface  runoff 
will  be  permitted  after  the  first  two  inches  of  rain  have  been  stored »    The  water  balance 
is  being  recalculated  on  that  basis  <> 

Contract  Initiation  Procedures £  Formal.,    Instructions  are  being  reviewed,  brought  up 
to  date 9  and  expanded, 

Replacement  of  Turk  Street  Substation „    Negotiations  were  started  with  the  San  Francisco 
Redevelopment  Agency  to  acquire  a  site  for  the  replacement  of  the  Turk  Street  Substation* 
The  site  being  considered  is  located  in  the  block  bounded  by  Sutter 9  Fillmore,  Bush 
and  Steiner  Streets, 

The  location  of  the  Substation  will  be  subject  to  review  and  approval  of  the  Western 
Addition  Project  Area  Committee  and  the  Agency  Members » 

-2- 


; 


>  D  J  D 

Schematic  architectural  studies  and  ewironmei&tal  impact  data  are  being  prepared  for 

rewiew„ 

Market  Street  Ijtodergrmsiid  Feeder  Cables  <>    Layout  work  for  conduits  required  for  Muni 
Railway  operations  at  BAIT  Montgomery  Street  Stati@E9  Ciwic  Center  Stati<M9  and  Church 
Street  Station  continues „    A  Change  Order  request  for  construction  underway  at  the 
Montgomery  Street  Station  has  been  transmitted  to  the  Transit  Task  Force  <, 
Cherry  ¥alve  House  Operational  Tests „    Operational  tests  for  the  hollow  jet  valves 8 
butterfly  valves 9  and  related  operators  are  being  scheduled  at  Cherry  ¥alve  House a 
1@|m  Penstock  Protect ion 0    It  appears  that  the  best  method  to  protect  the  penstock 
from  falling  rocks  is  to  furnish  and  install  rock  bolts  in  the  cut  slopes  where 
required  and  subsequently  coat  these  surfaces  with  air<=bl©wn  mortar0    In  addition^, 
it  will  be  necessary  to  flatten  certain  slopes  by  eaccawating  thereby  presenting 
damaging  earth  slides 0    It  is  also  proposed  to  give  the  penstock  a  touch<=up  coat  of 
red  lead  primer  and  a  finish  coat  of  aluminum  paint. 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

November  28,  19  72 


COMMISSIONERS 
Oliver  M.  Rousseau,  Acting  President 
Joseph  J.  Diviny 
H.  We I ton  Flynn 
Louis  A.  Petri 
Joseph  P.  Byrne 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Farrell 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-214 


Call  to  Order: 


2:30  p.m. 


Present:  Commissioners  Oliver  M.  Rousseau,  Joseph  J. 

Diviny,  H.  Welton  Flynn,  Louis  A.  Petri,  Joseph 
P .  Byrne 

The  minutes  of  the  regular  meeting  of  the  Commission  held  November  14, 
1972,  were  approved. 


RESOLUTION  On  motion  of  Petri,  seconded  by  Flynn,  the 

NO.  following  resolution  was  adopted: 

72-0405    H  Award  of  HH  Contract  No.  451R-  Compressed  Air 

Services,  Moccasin  Shops  -  Vetter  Plumbing  of 
Stockton,  California  -  Amount,  $2  3,245.35 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri,  By  me 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0406    H  Completion  of  KH  Contract  No.  459  -  Replacement 

of  Electric  Substation  Alameda  East  Portal  - 
Original  amount,  $9,477.00 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0407    H  Approval  of  street  lighting  construction  - 

India  Basin  Redevelopment  Area 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0408     H  Electric  Power  Contract  between  City  and  Turlock 

Irrigation  District 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0409    H  Cooperative  Investigation  of  Water  Resources  of 

Tuolumne  River  with  U.S. Geological  Survey  -  1972^ 
1973  Fiscal  Year  -  Estimated  cost  to  City, $30, 760 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 


72-215 


Bid  Call,  WD  Contract  No.  1586  -  Furnish  and 
Install  Cathodic  Protection  for  Bay 
Division  Pipelines  Nos.  3  and  4  between 
Milpitas  and  Sunnyvale 

WD  Contract  No.   1590  -  Laying  of  4 -Inch 
and  6-Inch  Ductile  Iron  Mains  in 
Franconia  Street  -  Esmeralda  to 
Powhattan  Avenues 

WD  Contract  No.  1611  -  Trestle  Repair 
Pilarcitos  Flume  (in  San  Mateo  County) 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1566  -  Excavation  and 
Repaving  for  Water  Service  Trenches  -  Bepco, 
Inc.,  Amount,  $77,961.50 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Rejection  of  sole  bid  received  for  Contract  No. 
1589  and  directing  that  the  work  be  readvertised 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1571  -  Rehabilitate  Bay 
Bridge  Pump  Station  -  R.  W.  Johnston  and  Son, 
Oakland  -  Amount,  $16,968.00 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1609  -  Cement  Mortar 
Line  16-Inch,  22-Inch  and  24-Inch  Pipe  in  South 
Van  Ness,  Harrison,  Alabama  and  Other  Streets  - 
Ameron,  Inc. ,  Wilmington,  California  -  Net  amount 
$256,318.30 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.   1499  -  Laying  of 
24-Inch  and  20-Inch  Steel  Mains  in  Guerrero  and 
Laguna  Streets  -  $305,502.00,  as  modified 


72-216 


Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.   1543  -  Secondary 
Exit  and  Painting,  425  Mason  Street  -  $30,385.00, 
as  modified 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Agreement  for  payment  of  amount  admittedly  owing 
WD  Contract  No.  1506 R 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.   1564  -  Laying  of 
20-Inch  Steel  Main  in  Wood,  Anza,  O'Farrell  and 
Lyon  Streets  -  $152,168.90,  as  modified 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  Motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.   15  80  -  Laying  of 
6-Inch  Ductile  Iron  Main  in  Yale  Street  south  of 
Felton  Street  $6,586.03,  as  modified 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Flynn ,  seconded  by  Petri ,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1581  -  Laying  of 
4 -Inch  Ductile  Iron  Main  in  Banks  Street  South 
of  Crescent  Avenue  -     $8,091.24,  as  amended 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Settlement  of  claim  of  De  Narde  Construction 
Company  against  Water  Department,  $1,843.68 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


72-217 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 


72-0422  M 


Approving  collections  and  compromise  settlements 
of  damage  claims  -  October  1972 


Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 


72-0423  M 


Approving  payment  of  claims  -  Municipal  Railway 
Month  of  October  1972 


Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 


72-0405-MR 


Amending  Resolution  No.   71-0087-MR  adopted 
March  23,  1971,  approving  payment  of  claims  to 
California  State  Automobile  Association,  Gary  E. 
Leyton  and  Gayle  Leyton 


Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri,  Byrne 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


Commissioner  Rousseau  welcomed  Joseph  P.  Byrne,  who  was  appointed  to 
the  Commission  by  Mayor  Alioto  and  sworn  in  November  21,  1972,  to  fill 
the  unexpired  term  of  Marvin  E.  Cardoza  on  the  latter* s  appointment 
to  the  Police  Commission.     This  term  will  end  in  January,  1974. 


Resolution  No.  72-0408 —  Approving  a  new  contract  for  the  sale 

of  Hetch  Hetchy  electric  power  to  the  Turlock  Irrigation  District. 

The  Turlock  Irrigation  District  has  been  a  power  customer  of  the  City 
and  County  of  San  Francisco  since  1945.     The  previous  contract 
between  City  and  Turlock  was  entered  into  on  December  20,  1960. 
It  expired  on  May  1,  1971,  the  date  of  completion  of  the  New  Don 
Pedro  Project.     The  District  has  requested  a  new  contract  with  a 
term  extending  to  June  30,  1985. 

Oral  L.  Moore,  Hetch  Hetchy  General  Manager,  explained  that  the 
new  contract,  which  calls  for  two  rate  schedules,  will  bring  the 
City  about  $210,000  in  additional  revenue  yearly. 

The  new  rates  were  based  on  recommendations  made  by  the  consulting 
firm  of  R.  W.  Beck  and  Associates. 


****** 
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Under  the  Raker  Act,  San  Francisco  is  required  to  sell  Turlock 
electrical  power  at  cost  for  pumping  sub-surface  water  for  drainage 
and  irrigation,  or  for  actual  municipal  purposes  within  the  District- 
Power  for  other  purposes   (such  as  sales  to  industries  and  homes)  may 
be  sold  at  whatever  rates  the  City  and  the  district  may  negotiate. 

The  rates  for  the  first  part  of  the  contract  term — May  1,  1972 
through  July  31,  1975 — are  identical  to  those  in  effect  in  City's 
current  contract  with  the  Modesto  Irrigation  District  which  expires 
on  July  31,  1975.     In  return  for  City's  consideration  to  apply  these 
rates,  instead  of  the  rates  based  on  the  consultant's  recommendations, 
Turlock  agrees  to  pay  these  rates  retroactive  to  July  1,  1968, 
beginning  date  of  the  current  Modesto  contract.     Based  on  this  under- 
standing, Turlock  will  reimburse  City,  in  addition  to  the  basic 
rates,  a  sum  of  $530,818,  including  7  per  cent  interest,  for  the 
difference  in  billing  accrued  during  the  period  of  July  1,  1968 
through  April  30,  1971,  to  be  payable  in  39  uniform  monthly  amounts 
of  $13,610.72. 

The  rates  for  the  second  part  of  the  contract  term — August  1,  1975 
through  June  30,  1985 — are  based  on  the  consultant's  recommendations 
and  are  approximately  30  per  cent  higher  than  those  provided  in  the 
expired  contract.     For  the  thirteen  year  period  of  the  new  contract, 
total  increase  in  return  to  City  will  be  approximately  $2,815,000  for 
the  sale  of  Hetch  Hetchy  power  under  the  new  rate  schedules  as 
compared  to  the  previous  rates. 

Mr.  Moore  further  explained  that  while  the  Districts  would  prefer 
20-year  contracts,  the  Department  felt  that  would  be  projecting  costs 
too  far  into  the  future. 

The  contract  has  been  reviewed  in  all  aspects  by  the  Internal  Revenue 
Service  representative,  and  there  is  no  change  here  that  would  come 
under  the  Price  Commission's  jurisdiction  until  1975.     At  that  time, 
if  the  Price  Commission  is  still  effective,  the  City's  cost-of-service 
projections  will  have  been  verified  and  there  should  be  no  trouble 
in  demonstrating  this  is  a  fair  cost. 


****** 


Resolution  No.  72-0417 — Authorizing  execution  of  agreement  between 
City  and  contractor  L.  J.  Krzich,  for  payment  of  amount  admittedly 
owing  under  WD  Contract  No.   1506-R,  Laying  of  Water  Pipelines  in 
Turk  Street  between  Buchanan  and  Taylor  Streets   (Bid  amount, 
$129,912.50  net) 

Water  Department  General  Manager  and  Chief  Engineer  Arthur  H.  Frye, 
Jr.,  explained  that  the  contractor  is  admittedly  entitled  to  a 
balance  due  of  $3,919.5  8  for  work  performed  under  the  contract.  The 
contractor  contends  he  is  entitled  to  extra  compensation  in  amount 
of  $66,781.24  in  connection  with  the  work  performed,  and  has  filed 
claim  with  the  City  for  this  amount.     The  City  contends  said  work 
was  within  the  scope  of  the  specifications. 

Mr.  Frye  said  it  was  the  desire  of  both  parties  that  final  payment 
be  made  without  prejudice  to  the  rights  of  either  party  in  connection 
with  the  dispute. 
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Discussion  followed.     Commissioners  Flynn  and  Petri  questioned  the 
amount  of  the  claimed  extra  work — 20  per  cent  over  the  bid  price. 

Utilities  General  Counsel  William  F.  Bourne  explained  the  rights 
of  the  City  and  the  contractor.     Entering  into  this  agreement  is  a 
procedure  whereby  City  projects  itself  against  the  liability  of  paying 
interest  on  the  money  not  in  dispute. 


****** 


Communications : 

The  secretary  read  three  letters  commending  Municipal  Railway 
operators : 

1.  Melvin  C.  Ogden,  streetcar  operator.  From  the  San  Francisco 
Society  for  the  prevention  of  Cruelty  to  Animals,  Charles  W. 
Friedrichs,  Executive  Vice  President 

For:     Act  of  kindness  involving  a  large  dog  caught  in  Market 
Street  traffic. 

2.  Two  unknown  operators.     From  Mrs.  Leon  C.  Banker  of  Oakland. 

For:     Courteous  assistance  with  stalled  automobile  on  Market 
Street  between  1st  and  2nd. 

3.  Gardner  V.  Hoffman,  cable  car  conductor.     From  Municipal  Railway 
General  Manager  John  M.  Woods. 

For:     Cooperation  in  apprehending  the  suspect  in  a  purse  theft 
at  Powell  and  Market  cable  car  turntable. 

Commissioner  Flynn  also  commented  on  the  commendable  actions  of  a 
Muni  operator  at  5th  and  Bryant  Streets  in  the  apprehension  of  a 
purse  thief. 


****** 


General  Manager  of  Public  Utilities  Calendar  Items: 

James  J.  Finn,  Director,  Bureau  of  Transportation,  reported  on  the 
investigation  of  two  phases  of  the  operations  of  Golden  Gate  Transit 
in  San  Francisco,  occasioned  by  remarks  of  John  T.  Squire,  President, 
Transport  Workers  Union,  at  the  Public  Utilities  Commission  meeting 
of  November  14,  1972. 

Allegation  that  the  GGBD  buses  were  carrying  local  passengers 
from  point  to  point  in  San  Francisco:  

A  spot  check  of  passengers  on  and  off  Golden  Gate  coaches  was  made 
on  November  27,  19  72  from  about  4:15  P.M.  to  about  5:45  P.M.  at  both 
Sutter  and  Van  Ness  and  Lombard  and  Van  Ness.     At  no  time  during  that 
period  were  passengers  observed  alighting  from  Golden  Gate  coaches. 
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However,  it  is  always  possible  that  a  passenger  may  entrap  a  driver 
by  announcing  that  his   (the  passenger's)   destination  is  the  Golden 
Gate  Bridge.     The  Municipal  Railway  runs  no  service  to  the  Bridge 
and  Golden  Gate  Transit  does.     This  is  a  service  to  residents, 
tourists  and  others  who  may  not  have  any  other  means  of  getting 
there.     The  fare  is  25  cents  payable  upon  entry.     The  passenger  is 
given  a  ticket  which  is  surrendered  to  the  driver  when  the  passenger 
leaves  the  coach  at  the  Plaza.     It  would  be  most  difficult  for  a 
bus  driver  to  prevent  such  a  passenger  from  leaving  a  coach  at  any 
one  of  the  boarding  points  within  San  Francisco. 

Interference  with  Municipal  Railway  operations  by  the 
Golden  Gate  Transit  buses  by  occupying  bus  zones  :  

Mr.  Finn  said  there  appears  to  have  been  some  justification  for  the 
complaint;  and  Muni  inspectors  have  reported  incidents  of  such 
interference . 

However,  under  the  California  Vehicle  Code,  Division  11,  Section  21112 
the  Police  Department  has  been  authorized  by  the  Board  of  Supervisors 
to  approve  location  and  length  of  bus  stops  and  taxi  stands. 

Both  the  Municipal  Railway  and  the  Golden  Gate  Transit  System  are 
public  agencies  charged  with  providing  transportation  service  to  the 
public. 

With  joint  operation  over  streets  which  are  highly  congested  during 
the  peak  hour  and  the  desire  to  minimize  the  amount  of  curb  space 
devoted  to  bus  zones  there  is  a  tendency,  where  possible,  to  provide 
for  joint  use  of  loading  zones . 

The  Commission  directed  the  Public  Utilities  Commission  staff  to 
continue  to  work  with  the  Golden  Gate  Bridge  staff  and  the  TWU,  as 
well  as  other  City  departments  involved,  in  order  to  resolve  any 
operating  problems  that  arise.     Mr.  Finn  was  requested  to  submit  a 
progress  report  in  a  month's  time. 


****** 


Roll  Call; 

Commissioner  Flynn  referred  to  a  communication  from  the  San  Francisco 
Bay  Chapter  of  the  Sierra  Club  regarding  the  class  action  suit 
recently  filed  by  New  York  City  against  General  Motors  Corporation 
on  behalf  of  all  governments  which  buy  city  transit  buses,  charging 
that  illegal  monopolistic  practices  have  resulted  in  overcharges 
for  buses  and  delayed  development  of  pollution  control  equipment. 
In  the  letter  the  Sierra  Club  urged  support  of  the  suit  if  the 
complaint  appears  to  have  foundation.     Commissioner  Flynn  asked 
what  San  Francisco's  position  was. 

Utilities  General  Counsel  William  F.  Bourne  stated  that  the  City 
Attorney's  Office  is  currently  engaged  in  making  a  determination 
whether  to  join  the  class  action  filed  in  New  York,  whether  San 
Francisco  should  join  with  other  Western  cities  and  file  one 
individual  suit,  or  whether  to  file  alone.     Deputy  City  Attorney 
Patrick  Kelly  is  actively  working  on  the  matter. 

Commissioner  Flynn  requested  the  Secretary  to  reply  to  the  Sierra 
Club  Communication. 

****** 
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At  Commissioner  Petri's  request,  Mr,  Woods  explained  the  electronic 
control  system  of  the  Municipal  Railway  subway-surface  cars. 
The  Municipal  Railway  vehicle  will  not  be  automated  to  the  extent 
of  the  BART  vehicle. 


Commissioner  Rousseau  requested  the  Secretary  to  read  a  letter  from 
Supervisor  Dianne  Feinstein,  referring  to  the  public  hearing  on 
December  12  on  student  fares  and  urging  the  Commission  to  consider 
a  3-month  trial  "free  muni"  during  off-peak  hours  of  10s 00  a.m.  to 
3:00  p.m.  for  all  riders. 

During  the  discussion  that  followed  Mr.  Crowley  pointed  out  that 
such  an  experiment  would  cost  the  City  $12,000  per  day  in  lost 
revenues  -  or  a  $4  to  $5  million  per  annum  greater  deficit  for  the 
Muni.     Free  fare  for  all  day  would  get  into  a  higher  figure,  he 
said.    When  asked  if  the  Railway  had  sufficient  vehicles,  Mr.  Woods 
said  it  was  not  just  a  question  of  vehicles.     More  equipment,  more 
drivers  and  more  maintenance  would  be  required,  if  the  proposal  were 
extended  into  the  rush  period. 

Mr.  Crowley  said  that  if  the  Board  of  Supervisors  would  be  willing 
to  increase  the  Municipal  Railway  deficit  -  or  conversely  -  be 
willing  to  provide  a  supplemental  appropriation  to  cover  the  cost, 
there  would  be  no  objection  to  providing  the  free  transportation. 

Commissioner  Rousseau  asked  Mr,  Crowley  and  Mr.  Woods  to  prepare  a 
report  on  the  matter  for  the  December  12th  meeting,  as  Supervisor 
Feinstein  indicated  she  intended  to  personally  appear  and  request 
consideration  for  the  free~Muni  trial. 

Mr.  Woods  said  the  cost  study  would  be  provided,  but  the  vehicle 
impact  upon  the  whole  system  would  take  a  little  longer  to  compute. 

Mr.  Squire  said  Supervisor  Feinstein' s  proposal  was  good,  but  was 
for  too  short  a  period... it  should  be  for  all  day.     He  said  the 
Commission  was  looking  at  the  proposal  in  the  wrong  perspective. 
The  Railway  should  be  treated  as  a  service  rather  than  a  "paid 
industry."    San  Francisco  should  follow  the  example  of  other  cities, 
like  Santa  Cruz,  Pittsburgh,  Cleveland,  Washington,  Atlanta,  Rome, 
in  providing  free  transportation.     He  said  that  he  was  within  the 
week  forwarding  a  package  of  information  supporting  free  transporta- 
tion . 

Mr.  Squire  said  the  initial  step  should  begin  with  the  Public      : 1 i . 
Utilities  Commission  to  recommend  free  transportaiton ,  then  let  the 
Board  of  Supervisors  either  come  up  with  the  money  or  turn  the 
proposal  down. 

THEREUPON  THE  MEETING  ADJOURNED. 


****** 


John  C.  Far  re  11 
Secretary  and  Assistant 
General  Manager 
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COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nrt>.  " '  '-• 


RESOLVED,     That  this  Commission  hereby  awards  to  Vetter  Plumbing s  1035  South 
Aurora,  Stockton,  California    95^06,  as  the  lowest  regular  and  responsible  bidder, 
Hetch  Hetchy  Contract  No.  451-*R,  Compressed  Air  Services,  Moccasin  Shops,  in  the 
amount  of  $23;2^5»35j  a^d  that  all  other  bids  for  this  work  are  hereby  rejected. 

The  technical  defect  in  submission  of  the  bid  in  the  form  of  loose  sheets 
instead  of  the  bound  book  of  specifications  and  in  the  extension  of  the  unit  bid 
prices  are  hereby  waived,, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  2  8  1972 

at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No'l_!^l_ 


RESOLVED,  That  this  Commission  accepts  the 
work  performed  under  Contract  HH-459,  Replacement  of  Electric 
Substation  Alameda  East  Portal,  as  satisfactorily  completed 
and  approves  final  payment  of  $9,477.00  in  favor  of  the 
Contractor,  Brayer  Electric  Co. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  2  8  mil 


at  its  meeting  of.   s\    ■) 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

72—0407 

RESOLUTION  NoL^_Jl_£r_£_ 


WHEREAS,  The  Department  of  Public  Works,  in  accordance  with  the 
Administrative  Code,  has  submitted  to  this  Commission  plans  for  installing 
two  mercury  vapor  street  lights  on  Keith  Street  between  Evans  and  Fairfax 
Avenues  as  depicted  in  their  Drawing  SEL-4658;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  reviewing 
said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Department 
of  Public  Works'  proposal  for  relighting  Keith  Street  between  Evans  and 
Fairfax  Avenues  with  the  provision  that  construction  methods,  component 
selection  and  other  details  meet  with  the  approval  of  the  Bureau  of  Light, 
Heat  and  Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

Wm*m  2  8  1972 

t  its  meeting  of.   '"  s*\    ■ 


/  Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

72—0408 

RESOLUTION  NO.  »  ^  "~ 


WHEREAS ,  That  certain  agreement,  dated  December  20,  1960, 
between  the  City  and  County  of  San  Francisco  and  the  Turlock  Irrigation 
District  for  sale  and  purchase  of  electric  power  had  expired  on  Hay  1, 
1971,  date  of  completion  of  the  New  Don  Pedro  Project;  and 

WHEREAS,  Turlock  Irrigation  District  has  requested  a  new 
agreement  with  a  term  extending  to  June  30,  1985;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  and  authorizes 
the  General  Manager  of  Public  Utilities  to  execute  the  new  agreement 
effective  Hay  1,  1972  and  terminating  June  30,  1985,  with  Turlock  Irrigation 
District  for  the  sale  and  purchase  of  electric  power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  2  8  1972 

at  its  meeting  of._  .  ^  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nqf.  (U     '  / 


RESOLVED,  That  this  Commission  hereby  authorizes 
the  General  Manager  of  Public  Utilities  to  enter  into  agreement 
with  the  United  States  Geological  Survey  of  the  United 
States  Department  of  Interior,  under  which,  in  accordance 
with  the  Raker  Act,  the  United  States  Geological  Survey 
will  provide  for  engineering  services  in  connection  with  the 
computation  and  preparation  of  stream  flow  records  of 

v. 

the  Tuolumne  River  and  its  tributaries,  for  the  fiscal 
year  1972-73,  in  the  estimated  sum  of  $30,760. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

NOVEMBER  2  8  1972 

at  its  meeting  of.  '  '  "~  


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No".  t&JLK?! 


■ 


■ 


RESOLVED,  That  this  Commission  approves  the 

■ 

plans  and  specifications,  and  hereby  authorizes  bid 
call  as  follows: 

WD  Contract  No,  1586 — Furnish  and  Install  Cathodic 
Protection  for  Bay  Division  Pipelines  Nos.  3  and  4 
between  Milpitas  and  Sunnyvale 


WD  Contract  No.  1590 — Laying  of  4-Inch  and  6-Inch 
Ductile  Iron  Mains  in  Franconia  Street  -  Esmeralda 
to  Powhattan  Avenues 


WD  Contract  No.  1611 — Trestle  Repair-Pilarcitos 
Flume  (in  San  Mateo  County) 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 
«  iu  meeting  of.  MOVEMBtR  2  8  1972 


ecretary  and  Assistant  General  Manager 


■ 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nof 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department 
Contract  No.  1566  -  Excavation 
and  Repaving  for  Water  Service 
Trenches  -  to  Bepco,  Inc.  in  the 
amount  of  $77,961.50,  and  all 
other  bids  for  the  above  described 
work  are  hereby  rejected. 


Utilities  Commission 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 

NOVEMBER  2  8  1972 

at  its  meeting  of  ^   < 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No7S"""0  ^ML^ 


RESOLVED,  That  this  Commission  hereby 
rejects  the  one  and  only  bid  received  under 
Water  Department  Specification  No.  1589, 
Caretaker ! s  Cottage  at  Irvington  Portal , 
Fremont,  California  as  being  excessive  in 
amount,  and  be  it  further 

RESOLVED,  That  this  Commission  hereby 
directs  the  Water  Department  to  re-advertise 
for  new  bids. 


« 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

NOVEMBER  2  8  1972  


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


UTILITIES  COMMISSION 


CiTY  AtiD  O'ii'T-rTY  6F  SAN  FRANCISCO 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.  1571  -  Rehabilitate  Bay  Bridge 
Pump  Station  -  to  R.  W.  Johnston  and 
Son  in  the  lump  sum  amount  of  $16,968.00 
and  all  other  bids  for  the  above  described 
work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


NOVEMBER  2  8  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  *?jS~"'Q^ 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  (only) 
regular  and  responsible  bidder,  the 
following  contract: 

San  Francisco  Water  Department  Contract 
No.  1609  -  Cement  Mortar  Line  l6-Inch, 
22- Inch  and  24- Inch  Pipe  in  South  Van 
Ness,  Harrison,  Alabama  and  Other  Street s- 
to  Ameron,  Inc.,  in  the  net  amount  of 
$256,318.30. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  2  8  1972 

at  its  meeting  of.  


v.. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

RESOLUTION  No.^  ^     lJ  ,g.JU  1 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $37,689.00; 
approves  Final  Payment  in  amount  of 
$26,036.72,  in  favor  of  McGuire  and 
Hester  under  Water  Department  Contract 
No.  1499  -  Laying  of  24-Inch  and  20-Inch 
Steel  Mains  in  Guerrero  and  Laguna  Streets. 


L  hereby  certify  that  the  foreeomgjesolution  was  adopted  by  the  Public  Utilities  Commission 

WVEMBER  2  8  1972 

at  its  meeting  of  -  .,  .....  -     


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  HdiJ^£Zl  " 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $545.40; 
approves  Final  Payment  in  amount  of 
$12,250.82,  in  favor  of  Leon  Carlen 
under  Water  Department  Contract 
No.  1543  -  Secondary  Exit  and 
Painting,  425  Mason  Street. 


■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


.  .EMBER'  2'81972  •  V 

at  i I    1   'n  g  ?j_   .    .   __  -l   — 


ieryiary  arid  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

72-0417 

RESOLUTION  No,  — 


WHEREAS,  work  under  Contract 
WD-1506R  has  been  completed  by  L.  J, 
KRZICH,  Contractor,  and 

WHEREAS,  a  claim  for  payment 
for  extra  work  against  the  City  and 
County  of  San  Francisco  concerning 
work  under  subject  contract  has  been 
filed  with  the  City  and  County  of 
San  Francisco,  and 

WHEREAS,  the  City  Attorney's 
office  has  recommended  payment  of 
all  sums  admitted  by  City  to  be  due 
and  not  in  dispute  under  said  contract, 
and 

WHEREAS,  it  is  the  desire  of  the 
Contractor  and  the  City  that  final  payment 
be  made  without  prejudice  to  the  rights 
of  either  party  in  connection  with  the 
above  mentioned  dispute. 

NOW,  THEREFORE,  BE  IT  RESOLVED, 
That  this  Commission  hereby  approves 
all  of  the  terms  and  conditions  of  that 
certain  agreement  relating  to  said  subject 
between  the  City  and  County  of  San  Francisco, 
Public  Utilities  Commission,  and  L.  J.  Krzich, 
a  copy  of  which  is  on  file  in  the  office  of 
this  Commission,  and  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  said 
agreement  on  behalf  of  this  Commission  and 
the  City  and  County  of  San  Francisco. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

IER  2  8  1972 


at  its  meeting  of 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoLi±__± 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $1,553,40? 
approves  Final  Payment  in  amount  of 
$16,711.98,  in  favor  of  Underground 
Construction  Company  under  Water 
Department  Contract  No.  1564,  Laying 
of  20-Inch  Steel  Main  In  Wood,  Anza , 
O'Farrell  and  Lyon  Streets,  and  allows 
Twenty-three  (23)  working  days 
unavoidable  delay  due  to  the  failure 
of  the  City  to  furnish  the  necessary 
valves  when  requested  by  the  Contractor. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  2  8  1972 

at  its  meeting  of.  !"  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAH  FRANCISCO 
RESOLUTION  NqLJ*L~--...*L*ssS*l. 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $126.67; 
approves  Final  Payment  in  amount  of 
$679.39,  in  favor  of  W.  L.  Fairey  under 
Water  Department  Contract  No.  1580, 
Laying  of  6-Inch  Ductile  Iron  Main  in 
Yale  Street  south  of  Felton  Street, 
and  allows  five   (5)  working  days  unavoid- 
able delay  due  to  waiting  for  connections. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

t  w,^j*     a,  tr -v  HP  2  8  1 872 

at  \ts  meeting  of.  „,  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No,. 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $366.36; 
approves  Final  Payment  in  amount  of 
$693.86,  in  favor  of  W.  L.  Fairey 
under  Water  Department  Contract  No.  1581, 
Laying  of  4 -Inch  Ductile  Iron  Main  In 
Banks  Street  South  of  Crescent  Avenue. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  


Secretary  and  Assis&tnz  General  Manager 


PUBLIC  UTILITIIS  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,72-0421 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and  Chief 
Engineer,  San  Francisco  Water  Department,  and  the  City  Attorney, 
this  Commission  approves  and  hereby  requests  the  Controller 
to  draw  warrant  in  favor  of  DE  NARDE  CONSTRUCTION  COMPANY 
in  the  amount  of  $1,843.68  in  full  settlement  of  claim 
against  the  SAN  FRANCISCO  WATER  DEPARTMENT,  arising  from 
San  Francisco  Water  Department's  operations  on  July  25, 
1972,  at  Hunters  Point  Housing  Project  near  Newcomb  and 
Keith  Streets,  San  Francisco,  California. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    Z    f  NOVEMBER  2  8  1972 

at  its  meeting  oj.___  __  


0 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mo.  £  3£C'ir&'' 


RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers  and  the  City  Attorney, 
approves  the  Collections,  month  of  October,  1972,  for 
payment  of  damage  claims  which  the  Municipal  Railway 
has  against  miscellaneous  debtors,  amount  of  $4,704.48, 
per  list  of  October  31,  1972,  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves 
compromise  settlements  of  Municipal  Railway  damage  claims, 
month  of  October,  1972 


AMOUNT 

COMPROMISE 

DEBTOR 

BILLED 

SETTLEMENT 

Richard  H.  Tompkins 

$147.70 

$  116.20 

Martin  Fazio 

574.52 

476.52 

Gisela  Heidemann 

67.44 

63.94 

Stanley  R.  Nash 

664.76 

250.00 

Guido  Platali 

299.22 

150.00 

Claude  F.  Salter 

1,666.19 

1,386.19 

James  F.  Nolan 

96.49 

78.57 

Total; 

$3,516.32 

$2,521.42 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  ;  ,  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CSTY  AND  COUNTY  OF  SAN  FRANCISCO 


OAS*' 

R  ESOLUTION  No  „...■■  : 


RESOLVED,  That  this  Commission  hereby 
approves,  in  accordance  with  "Resolution  No,  16,527, 
adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $19, 190  o  10,  made  by  Municipal  Railway,  month 
of  October,  1972,  per  Revolving  Fund  Payment  Requests 


Nos.  5733,  5753,  5764 


f,  5772,  5780. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  72-Q4Q5-MR 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 

Claimant  Date  of  Accident  Settlement 

Non-litigated  Settlements 

SC  BE  IT  RESOLVED,  That  the  portion  of 


Resolution  71-0087-MR  adopted  3-23-71, 
pertaining  to  the  sum  of  $515 »03  payable 
to  California  State  Automobile  Association, 
Gary  E.  Leyton  and  Gayle  Leyton,  be 
rescinded.     This  amount  was  allotted  from 
Appropriation  0,735- £04. 000* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  November  28,  1972. 


Litigated  Settlements 
None 


Judgments 
None 


Secretary  and  Assistant  General 


ager 


MONTHLY  REPORT  FOR  OCTOBER  1972 

SAN  FRANCISCO  WATER  DEPARTMENT 

TO:        General  Manager  of  Public  Utilities 
FROM :     General  Manager  and  Chief  Engineer 

Water  Supply: 


1.  Rainfall:     The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from  307$  to  375$  of  normal  as  of  November  20; 
Alameda  watersheds  averaged  from  32^4$  to  393$  of  normal 
for  the  same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of  233.2  million 
gallons  per  day  (MGD)  for  the  month  of  October. 

3.  Sunol  Valley  Filtration  Plant  treated  19.7  MGD 5  and  San 
Andreas  Filtration  Plant  treated  33.0  MGD . 

4.  Consumption  (MGD  average): 

October  1972  -  213.7)  , c  , 

October  1971  -  251.7)  15 -1  per  cent  less 

12  months  preceding 

November  i,  1972  -  252.8)  3-I)         cenfc  morg 
November  1,  1971  -  244.5) 

5.  Storage  (million  gallons)  as  of  November  20: 
Alameda  Div. 


1972  -  243292)   ic  3  f 


1971  -  28,848) 
Peninsula  Div. 


3-972  -  19 > 940)  26.!  cent  mor 

1971  -  15 3 811) 


e 


1  O  L  3, 1 

'  / ? 3  5: -1  -  {  1.0  per  cent  .i.e s s 
1971  -  *M*,659) 


Operations  and  Maintenance 
BAR  TP 

Van  Ness-Duboce  Portal 

The  Department  has  started  laying  an  8-inch  main  at 
the  South  side  of  Market  from  12th  Street  to  Van  Ness 
Avenue.     The  existing  22-inch  main  on  the  South  side  of 
Market  between  4th  and  12th  Streets  has  been  tested  for 
leaks . 

Balancing  Reservoir  and  Pumping Plant  -  Pulgas  Temple  Area 

Clearing  and  grading  work  on  this  project  was  started  on 
September  5>    Due  to  the  large  amount  of  rainfall,  work  has 
slowed  down.     Scheduled  completion  date  is  September,  197*1. 

Bay  Division  Pipeline  No.  4,  Section  C 

Except  for  closure  pieces,  all  of  the  8-mile  pipeline  has 
been  laid.     Work  is  to  start  on  December  4  for  the  last  major 
portion  of  this  project  -  the  cement-mortar  lining  of  Stanford 
Tunnel.    The  entire  project  is  expected  to  cost  $6  million, 

San  Andreas  Filtration  Plant 

The  San  Andreas  Filtration  Plant  was  dedicated  on  Thursday 3 
October  26,  1972,     Mr.  Medbery  was  the  Master  of  Ceremonies. 
Among  the  speakers  were  Mayor  Alioto,  PUC  President  Cardoza,  and 
General  Manager  of  Public  Utilities  Crowley.     The  plant  was 
built  at  a  cost  of  $8  million,  with  a  maximum  capacity  of  80 
million  gallons  daily. 

Conference  -  California  Section,  AWWA 

The  California  Section,  American  Water  Works  Association, 
held  its  53rd  Annual  Conference  at  Palm  Springs,,  California., 
October  31-November  3,  1972.     Representing  the  Water  Department 
were  Messrs.  Medbery,  Boyd,  and  Tracy.     Among  the  subjects 
discussed  were  Environmental  Planning,  Utility  Computer 
Application,  and  the  1971  Occupational  Health  and  Safety  Act. 

Grand  Jury 

On  November  8,  Mr.  S.  J,  Monro,  Chairman.,  Public  Utilities 
Subcommittee,  Grand  Jury,  met  with  Mr.  Frye  and  Mr.  Medbery  at 
L123  Mason  Street.    A  general  discussion  and  exit  interview  were 
held.     Mr.  Monro  complimented  the  Water  Department  on  its 
excellent  operations. 


• 


9 


Wastewater  Reclamation  Study 

On  November  14  3  in  Sacramento,  Mr.  Medbery  attended  a  joint 
meeting  of  the  Department  of  Water  Resources  and  Water  Resources 
Control  Board  which  was  an  organising  meeting  of  the  San  Francisco 
Bay  Area  Inter-Agency  Wastewater  Reclamation  Study. 

At  a  subsequent  meeting  with  the  Department  of  Public  Works 
and  Hatch  Hetchy,  both  interested  parties,  it  was  decided  that  Mr. 
Frye  would  represent  the  City  on  the  steering  committee  and  that 
a  representative  from  the  Department  of  Public  Works  would  be  on  the 
technical  advisory  committee  of  this  new  organization. 

Water  Sales 


Total  Collections 


October 
1972 

$2,428,848 


Fiscal  Year 
1972-73  to 
October  31 

$9,976,300 

Leases  and  Permits 


October 
1971 

$2,383,833 
Net  Paying  Sales 

Fiscal  Year 
1971-72  to 
October  31 

$9,918,073 


Rents  for  the  month  of  September  included: 

Santa  Clara  Sand  and  Gravel 
Crystal  Springs  Golf  Course 

Continuing  Programs : 

Safety 


increase 


$  45,015 


Increase 


$  58,227 


$  3,650 


i29 


Vehicular  Inspections 

Routine  10, 000-mile  inspections  were  conducted  on  10 
vehicles . 


Vehicular  Accident  Rate 


During  the  month  of  October  there  were  seven  accidents 
in  four  of  which  the  Department  driver  was  at  fault.  Ow* 
frequency  rate  for  all  accidents  was  34*749  while  driving 
202,956  miles. 


J 


i 


Industrial  Accident  Rate 

There  were  2  lost  time  injuries  in  October  for  a  total 
of  32  for  the  calendar  year. 

Service  Renewals: 

October  Fiscal 
1972  Year 

Replacement  of  old, 
corroded,  or  undersized 

piping  373  1,206 


Meter  Repairs 


October  Fiscal 
1972  Year 


ODD  -  all  sizes  378  1,597 

Peninsula  (inspected  and 

repaired  as  needed)  17  62 

Contract  Program 

1,  1-1/2,  and  2-inch  13  38 

Flushing 

Area  flushing  was  not  scheduled  for  the  month, 

October  Fiscal 

1972  _JEE§*L. 

Mains  (all  sizes) 

in  linear  feet                                           -0-  245*800 

Number  of  individual 
flushings  to  correct 

obi  actionable  condition  14  66 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

December  12,  1972 

COMMISSIONERS 
Oliver  M.  Rousseau,  Acting  President 
Joseph  J.  Diviny 
H.  We It on  Flynn 
Louis  A.  Petri 
Joseph  P.  Byrne 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Farrell 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-223 


Call  to  Orders 


2:30  p.m 


Present:  Oliver  M.  Rousseau,  Joseph  J.  Diviny,  H.  Welton 

Flynn,  Louis  A.  Petri,  Joseph  P.  Byrne 


The  minutes  of  the  regular  meeting  of  the  Commission  held  November  28, 
1972  were  approved. 


RESOLUTION  On  motion  of  Diviny,  seconded  by  Petri,  the 

NO.  following  resolution  was  adopted: 

72-0424    M  Public  Hearing  -  Adoption  of  revised  schedule  of 

of  school  fares  charged  by  the  Municipal 
Railway 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri, 
Byrne 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0425    H  State  Division  of  Highways  Consent  to  Common 

Use  Agreement  No.  10871,  10872 

Vote:     Ayes- Rousseau,  Diviny,  Flynn,  Petri, 
Byrne 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0426     H  Supplemental  Appropriation  -  £39,  ft*?  3  Fixed 

Charges  -  Real  Estate  Taxes 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri, 
Byrne 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $7,271  waaes  - 
Rsxsiasssi f ication.  and  Transfer 

Vv>t&-t.    Ayes-Rousseau,  DivJoi^,   Flynn,  Petri, 
Byrne 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0428    H  Completion  of  HH  Contract  No.   452  -  Improvements 

to  Storm  n>~ «i»a.ncTf=>  SY:=»Uoiir         Moccasin  -  V.N. 
Vu>-a<ain  -  $57,052.63,   as  modified 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri, 
Byrne 


72-224 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0429    W  Bid  Call,  WD  Contract    No.  1597  -  Laying  of 

4-Inch,  6-Inch,  8-Inch  and  12-Inch 
Ductile  Iron  Mains  in  Folsom,  14th, 
Trainor  and  Tehama  Streets 

WD  Contract  No.  1600  -  Construction 
of  Centralized  Data  Acquisition  and 
Control  System  for  the  City  Distribu- 
tion System 

WD  Contract  No.  1604  -  Laying  of  6-Inch 
and  8-Inch  Ductile  Iron  Mains  in 
Folsom  Street  and  Alemany  Blvd. 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri, 

Byrne 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0430    W  Modification  of  Contract  No.  2,  W.  A.  Wahler  & 

Associates  -  $2  3,000  debit 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri, 
Byrne 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0431    W  Approving  write-off  of  accounts  receivable  - 

Month  of  October  1972  -  San  Francisco  Water 
Department 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri, 
Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0432    W  Completion  of  WD  Contract  No.  1548  -  Excavation 

and  Repaving  for  Water  Service  Trenches  - 
$47,849.90,  as  modified 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri, 
Byrne 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0433    W  Supplemental  Appropriation  -  $8,437  Permanent 

Salaries  -  Reclassification 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri, 
Byrne 


72-225 


- 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $6,278  Wages  - 
Transfer 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri, 
Byrne 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $19,5  32  Permanent 
Salaries  -  Compensation  Adjustment 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri, 

Byrne 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Approving  collection  of  damage  claims  -  Month 

of  November  19  72  -  San  Francisco  Water  Department 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 
Byrne 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $16,874  Permanent 
Salaries  -  Compensation  Adjustment 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 
Byrne 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  traveling  expense  voucher  -  Deputy 
City  Attorney  H.  LeRoy  Cannon  -  Superior  Court 
No.  587839 

Vote:     Ayes -Rousseau,  Diviny,  Flynn,  Petri 
Byrne 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  compromise  settlements  and  collection 
of  damage  claims  -  Month  of  November  1972  - 
Municipal  Railway 

Vote:     Ayes-Rousseau,  Diviny,  Flynn,  Petri 
Byrne 


72-226 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

Approving  payment  of  claims  -  Month  of  November 
1972  -  Municipal  Railway 

Vote;     Ayes -Rousseau,  Diviny,  Flynn ,  Petri, 
Byrne 

On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted; 

Supplemental  Appropriation  -  $4,354  Permanent 
Salaries  -  Reclassification 

Vote;     Ayes -Rousseau,  Diviny,  Flynn,  Petri, 

Byrne 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

Cancellation  of  December  26,  1972  meeting 

Vote;     Ayes -Rousseau,  Diviny,  Flynn,  Petri, 
Byrne 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 

PUBLIC  HEARING  to  consider  revision  of  the  schedule  of  school  and 

children's  fares  charged  by  the  Municipal  Railway. 

Recommendations  of  Municipal  Railway  General  Manager  John  M.  Woods  and 
John  D.  Crowley,  General  Manager  Public  Utilities; 

School  Fare  $.05 

School  fares  will  be  collected  under  the  following 
rules  as  prescribed  by  the  Public  Utilities  Commission; 

1.  Charge  persons  over  five   (5)  years  and  under  fifteen  (15) 
years  of  age  five  cents  at  any  time  day  or  night,  including 
Saturdays,  Sundays,  and  holidays. 

2.  Charge  persons  fifteen   (15)   through  seventeen  (17)  years 
of  age  five  cents  at  any  time  day  or  night,  including 
Saturdays,  Sundays,  and  holidays,  provided  they  show  a 
current  valid  Student  Identification  Card. 

The  Secretary  announced  that  subsequent  to  the  distribution  of  the 
agenda  for  the  meeting,  the  following  recommendation  by  Mr.  Woods  and 
Mr.  Crowley  was  added; 

High  school  students  who  have  not  completed  high  school 
by  their  eighteenth  (18th)  birthday  will  be  permitted  to 
ride  for  five  cents  until  their  enrollment  in  high 
school  terminates. 
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3.  No  charge  for  one  child  under  five  (5)  years  of  age 
accompanied  by  an  adult.     A  fare  of  five  cents  would  be 
charged  for  each  additional  child  under  five  (5)  years 
of  age  in  custody  of  said  adult. 

4.  Allow  Student  Identification  Cards  to  be  issued  yearly  by 
Senior  High  Schools  to  their  students  only. 

5.  Allow  school  tickets  to  be  sold  to  Authorized  Educational 
Institutions  to  be  issued  by  them  for  authorized  field 
trips  and  educational  programs.     These  tickets,  the  price 
of  which  is  ten  rides  for  fifty  cents,  are  to  be  honored 
only  between  the  hours  of  8:30  a.m.  and  6:00  p.m. 

6.  Continue  to  sell  to  the  Board  of  Education  on  an  annual 
basis  up  to  60,000  school  tickets  to  be  used  for  authorized 
field  trips. 

7.  Print  the  Student  Identification  Card  much  as  we  now  print 
the  Pupil  Identification  Cards  and  issue  them  to  the  Senior 
High  Schools  to  be  distributed  to  their  students. 

Commissioner  Rousseau  introduced  Supervisors  Dianne  Feinstein  and 
John  L.  Molinari.     Mr.  Crowley  stated  that  the  Board  of  Supervisors, 
by  Resolution  No.  239-72,  had  requested  the  Public  Utilities 
Commission  to  consider  public  petitions  for  extension  or  elimination 
of  the  time  within  which  student  car  tickets  can  be  accepted  on 
Municipal  Railway  vehicles.     Their  resolution  requested  a  considera- 
tion of  either  an  extension  of  time  to  9:00  p.m.  or  possibly  the 
entire  24-hour  day  for  the  use  of  student  car  tickets. 

Mr.  Woods  then  gave  a  report  of  the  results  of  staff's  investigation 
which  led  to  the  proposed  recommendations.     The  evaluation  was  as 
follows : 


1.  There  exists  great  areas  of  confusion  and  conflict  in  the 
collection  of  school  fares  because  of  the  cumbersome 
restrictions  in  age,  hours,  and  districts  in  which  school 
tickets  are  valid. 

2.  The  time  consumed  in  checking  and  punching  school  tickets 
effectively  slows  down  the  runs  and  necessitates  additional 
costly  running  time. 

3.  Employees'  time  is  consumed  in  ordering,  receiving,  checking, 
storing,  transporting,  selling,  and  following  up  various 
problems  in  the  sale  of  school  tickets  in  our  car  barns  and 
retail  outlets. 

4.  We  presently  sell  1,900,000  school  tickets  printed  at  an 
annual  cost  of  $6000,  of  which  60,000  per  year  are  sold 
directly  to  the  Board  of  Education  for  field  trips. 

5.  Because  of  mix-up  in  the  ordering  of  school  tickets  we  are 
presently  accepting  either  a  school  ticket  punch  or  five 
cents  in  the  fare  box  without  any  problems. 

6.  Staff  met  with  the  school  department,  and  it  is  agreed  that 
there  is  a  necessity  for  some  kind  of  ticket  or  voucher  for 
Board  of  Education  use  in  transporting  student  groups  to 
swimming  classes  and  other  field  events. 


72-228 


7.     Of  twenty-four  cities  with  a  population  of  700,000  surveyed, 
only  two,  St.  Louis  and  San  Francisco,  use  a  ten-ride  punch 
ticket.     All  the  other  cities  pay  directly  into  the  fare 
box. 

Mr.  Woods  said  it  is  estimated  that  there  will  be  no  appreciable 
change  effected  in  revenues  collected  as  a  result  of  the  proposed 
revision. 

Discussion  by  the  Commission  then  ensued. 

Commissioner  Rousseau  asked  about  the  feasibility  of  the  Identifica- 
tion Card  containing  the  student's  photograph. 

Mr.  Woods  felt  that  the  issuance  of  the  cards  could  best  be  handled 
by  the  school  department  who  through  proper  regulation  could 
eliminate  any  violation  of  the  rules. 

Supervisor  Molinari,  who  introduced  the  resolution  adopted  by  the 
Supervisors  relating  to  the  matter  of  student  fare  ticket  time 
extension,  said  he  strongly  endorsed  the  recommendations  by  Mr. 
CRowley  and  Mr.  Woods  and  commended  them  for  their  action. 

He  asked,  however,  that  further  thought  be  given  to  retaining  the 
issuance  of  school  tickets,  to  be  used  anytime  day  or  night,  seven 
days  a  week,  for  the  convenience  of  parents  in  instances  where  it 
is  difficult  to  provide  the  student  with  the  exact  change  for  cash 
fare  and  for  the  younger  students  who  may  not  be  able  to  handle  the 
nickel  fare.     He  also  mentioned  the  matter  of  charging  five  cents 
for  each  additional  child  under  five  years  in  custody  of  an  adult, 
and  suggested  consideration  be  given  to  allowing  such  children  to 
ride  free. 

Further  discussion  followed. 

Commissioner  Rousseau  supported  Supervisor  Molinari' s  recommendation 
for  all  those  under  five,  accompanied  by  an  adult,  riding  free. 

Commissioner  Flynn's  position  was  that  the  five  cent  charge  for  the 
second  child  is  nominal  and  the  situation  where  an  adult  passenger 
is  accompanied  by  several  children  under  five  years  is  isolated. 
He  also  stated  that  the  printing  and  handling  of  school  tickets  is 
an  unwarranted  expenditure  of  money  for  the  number  of  isolated  cases 
where  a  parent  does  not  have  correct  change  to  provide  the  student 
with  the  nickel  fare. 

Commissioner  Petri  pointed  out  that  the  philosophy  of  the  cash  fare 
was  the  saving  of  money  by  abolishing  the  cost  of  school  ticket 
administration  on  the  one  hand,  and  the  speeding  up  of  the  loading 
operation  of  the  Muni  vehicles  on  the  other.     Optional  use  of  car 
tickets  would  defeat  the  purpose. 

Commsisioner  Byrne  suggested  that  the  Commission  approve  the 
recommendations  as  presented  by  the  General  Manager  for  a  test  period 
of  from  30  to  90  days.     Then  the  matter  could  be  returned  to  the 
Commission  for  reconsideration,  and  modification  if  necessary. 

Utilities  General  Counsel  William  F.  Bourne  advised  that  the 
Commission  could  proceed  on  this  basis,  but  upon  approval  of  the 
revision  by  the  Board  of  Supervisors,  any  reversion  to  the  present 
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fare  schedule,  or  modification,  would  necessitate  the  same  procedure 
as  now?  namely,  public  hearing  by  the  Public  Utilities  Commission 
and  subsequent  submittal  to  the  Board  of  Supervisors  for  approval. 

The  meeting  was  then  opened  to  the  public  for  discussion. 


Leonore  Fifer,  1701  -  22nd  Avenue 

Agreed  the  10-ride,  fifty-cent  car  ticket  should  be  eliminated. 

Did  not  agree  with  fare  reduction  from  25C  to  5C  for  all 
children  over  11  years  at  the  times  they  presently  must  pay 
full  fare. 

In  favor  of  raising  the  student  fare  to  10C. 


Mrs.  Betty  Jackson,  Director,  Community  Concern,  San  Francisco 
Parent  Teachers  Association  2nd  District,  212  Anza  Street 

Had  prepared  a  statement  in  favor  of  continuing  the  school 
ticket,  but  said  that  after  hearing  the  explanation  presented 
by  Mr.  Woods,  the  2nd  District  PTA  is  fully  in  favor  of  the 
recommendation  by  Muni. 


Walter  O'Donnell,  Self  Help  for  the  Aging,  S.  F.  Council  of  Churches, 
55  -  5th  Street 

Stated  those  children  of  families  receiving  public  assistance 
allowance  might  have  difficulty  in  paying  the  5C  cash  fare, 
which  could  lead  to  absenteeism  from  school  and  potential 
increase  in  crime  rate. 

Favored  including  in  the  student  rate  those  18  years  and  over 
still  in  high  school. 


John  T.  Squire,  President,  Transport  Workers  Union,  Local  250A 

Supported  the  discontinuance  of  school  tickets  from  the  Muni 
operators'  viewpoint  which  will  eliminate  conflicts  and  improve 
public  image. 

Advocated  dropping  the  fare  entirely. 


Gordon  Johnson,  Muni  Driver  #2592,  Kirkland  Division 
In  favor  of  the  recommendations  as  proposed. 


Principal  Rooney  of  Abraham  Lincoln  High  School 

Suggested  a  type  of  controlled  school  ticket,  to  be  drawn  up 
jointly  by  the  school  department  and  Muni,  to  be  provided  free 
to  those  in  need  at  the  option  of  designated  school  officials, 
such  ticket  not  to  be  a  punch-type  but  to  be  dropped  in  the 
fare  box. 
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Sherrilyn  Harris,  Student,  Abraham  Lincoln  High  School 

Presented  petitions  signed  by  teachers  and  students  at  Everett, 

Presidio,  Lincoln  and  McAteer  schools. 

Opposed  to  the  discontinuance  of  car  tickets;  proposed  having 
both  car  tickets  and  nickels. 


Maxine  Becker 

Concerned  about  students  who  may  lose  their  fare  and  have 
no  other  means  to  return  home. 


Lucille  Lee,  1056  Potrero  Street 

(Mailed  statement  read  by  Secretary) 

Urged  limitation  on  time  the  5-cent  student  fare  is  permitted. 

Claimed  the  youngsters  crowd  the  streetcars  and  buses  during 
the  peak  hours,  and  that  gangs  of  youngsters  will  be  roaming 
the  streetcars  and  buses  late  at  night,  subjecting  harassment 
and  threats  of  physical  injury  to  the  adults  riding. 


*** 

On  roll  call,  the  Commission  unanimously  adopted  the  recommendations 
as  presented  by  the  General  Manager  of  Public  Utilities  and  Muni 
management,  with  the  amendment  added  that  high  school  students  who 
have  not  completed  high  school  by  their  eighteenth  birthday  will  be 
permitted  to  ride  for  5C  until  their  enrollment  in  high  school 
terminates.     (Resolution  No.  72-0424) 


****** 


Supervisor  Dianne  Feinstein  then  addressed  the  Commission,  proposing 
an  off-peak  Municipal  Railway  fare  for  all  riders. 

She  urged  that  the  Commission  consider  a  three-month  trial  period 
of  a  5-cent  fare  city-wide  during  the  hours  of  10:00  a.m.  and  4:00  p.m. 
as  a  way  of  fighting  traffic  congestion  and  revitalizing  downtown 
and  neighborhood  business  and  shopping  area  patronage. 

She  cited  statistics  procured  through  research  by  her  office  which 
showed  the  decline  in  Muni  ridership  between  1967  and  1971,  and  she 
stated  the  dramatic  declines  in  patronage  are  largely  due  to  increased 
fares . 

Supervisor  Feinstein  asked  that  the  Commission  consider  a  pilot  fare 
reduction  experiment,  for  a  limited  period  of  time. 

She  stated  that  with  the  nickel  fare  an  accurate  record  of  increased 
ridership  can  be  maintained  and  would  determine  whether  the  increase 
will  be  20%  as  indicated  by  the  Municipal  Railway  or  perhaps  even 
higher.    Whether  a  reduced  fare  will  have  an  effect  on  automobile 
congestion  in  the  downtown  area  would  be  ascertained.     Whether  a 
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reduced  fare  will,  in  fact,  bring  more  San  Franciscans  to  patronize 
both  downtown  and  neighborhood  shopping  areas  would  be  ascertained. 
She  said  now  is  the  time  to  seize  the  opportunity  provided  by 
revenue  sharing  funds  to  determine  through  an  actual  pilot  experi- 
ment whether  San  Franciscans  will  come  back  to  ride  the  Muni  reduced 
in  fare-~San  Francisco  may  not  get  another  chance. 

Commissioner  Diviny  asked  whether  this  proposal  should  not  come  to 
the  Commission  in  the  form  of  a  recommendation  from  the  Board  of 
Supervisors. 

Supervisor  Feinstein  said  she  wished  first  to  express  her  concern 
to  the  Commission. 

During  the  discussion  that  followed,  Mr.  Crowley  estimated  the  Muni 
would  lose  $400,000  a  month  with  this  experiment,   or  a  total  of 
about  $1.2  for  a  three-month  trial  period.     Re  stated  that  before  the 
PUC  undertakes  the  procedures  required  by  the  City  Charter  for  adjust 
ment  of  the  Muni  fare  schedule,  an  endorsement  from  the  entire  Board 
of  Supervisors  should  be  first  secured  with  an  indication  of  intent 
to  fund  the  experiment. 

Commissioner  Rousseau  said  that  Supervisor  Feinstein' s  suggested 
experiment  had  merit--the  public  would  have  the  benefit  of  the  5C 
ride  and,  if  successful,  the  downtown  automobile  congestion  should  be 
relieved. 

Supervisor  Feinstein  indicated  she  would  initiate  action  in  the 
Board  of  Supervisors  for  a  public  hearing  on  the  plan. 

At  Commissioner  Diviny' s  request,  Assistant  General  Manager,  Finance, 
John  M.  Christensen,  Jr.,  presented  a  report  on  the  status  of  the 
Municipal  Railway  claims  settlement  funds. 


GENERAL  MANAGER  OF  PUBLIC  UTILITIES  CALENDAR  ITEMS: 

Mr.  Crowley  announced  that  at  the  next  regular  meeting  of  the 

Commission,  January  9,  1973,  the  public  hearing  on  the  1973-1974 

Fiscal  Year  budget  proposals  for  all  departments  under  the  jurisdic- 
tion of  the  PUC  would  be  held. 

ROLL  CALL: 

All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 


****** 


COMMUNICATIONS : 


None 


****** 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No7_2~0424  


RESOLVED,  That  nursuant  to  Notice  of  Intention  to 
revise  existing  rates  and  fares  charged  by  the  Municipal  Railway 
heretofore  published  as  required  by  Section  30593  of  the  Charter 
of  the    City  and  County  of  San  Francisco,  and  after  public 
hearing  being  held  in  accordance  with  the  aforesaid  Notice,  the 
following  revision  to  the  existing  schedule  of  rates,  fares,  and 
charges  to  be  charged  by  said  Municipal  Railway  be  and  the  same 
is  hereby  adonted^ 

School  Fare  $.05 

School  fares  will  be  collected  under  the  following 
rules  as  prescribed  by  the  Public  Utilities  Commissions 

1.  Charge  persons  over  five  (5)  years  and  under  fifteen  (15) 
years  of  age  five  cents  at  any  time  day  or  night, 
including  Saturdays,  Sundays,  and  holidays. 

2.  Charge  persons  fifteen  (15)  through  seventeen  (17)  years 
of  age  five  cents  at  any  time  day  or  night,  including 
Saturdays ,  Sundays ,  and  holidays ,  provided  they  show  a 
current  valid  Student  Identification  Card, 

High  school  students  who  have  not  completed  high  school 
by  their  eighteenth   (18th)  birthday  will  be  permitted  to 
ride  for  five  cents  until  their  enrollment  in  high  school 
terminates  . 

3.  No  charge  for  one  child  under  five   (5)  years  of  age 
accompanied  by  an  adult.     A  fare  of  five  cents  would  be 
charged  for  each  additional  child  under  five   (5)  years 
of  age  in  custody  of  said  adult. 

4.  Allow  Student  Identification  Cards'  to  be  issued  yearly  by 
Senior  High  Schools  to  their  students  only. 

5.  Allow  school  tickets  to  be  sold  to  Authorised  Educational 
Institutions  to  be  issued  by  them  for  authorized  field 
trips  and  educational  programs.     These  tickets,  the  price 
of  which  is  ten  rides  for  fifty  cents,  are  to  be  honored 
only  between  the  hours  of  8? 30  a.m.  and  6° 00  p.m. 

6.  Continue  to  sell  to  the  Board  of  Education  on  an  annual 
basis  up  to  60,000  school  tickets  to  be  used  for 
authorized  field  trir>s. 

7.  Print  the  Student  Identification  Card  much  as  we  now 
print  the  Pupil  Identification  Cards  and  issue  them  to 
the  Senior  High  Schools  to  be  distributed  to  their 
students?  and,  be  it  further 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  


RESOLVED ,  That  the  foregoing  revision  of  the 
existing  rates,  fares,  and  charges  be  submitted  to  the  Board 
of  Supervisors ,  as  required  by  Section  3.598  of  the  Charter? 
and,  be  it  further 

RESOLVED  s  That  this  Commission  hereby  finds  the 
revenues  from  the  rates,  fares,  and  charges  of  the  Municipal 
Railway,  as  approved  by  this  resolution  will  not  be  appreciably 
effected?  and,  be  it  further 

RESOLVED,  That  these  rates,  fares,  and  charges  shall 
become  effective  upon  the  order  of  the  General  Manager  of 
Public  Utilities  not  later  than  fifteen  (15)  days  after  approval 
by  the  Board  of  Supervisors, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  December  12,  1972   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nb.Sll^3S_ 


RESOLVED ,  That  this  Commission  hereby  approves  State  Division 
of  Highway  Consent  to  Common  Use  Agreement  No.  10871,  10872  which  provides 
for  a  common  use  of  Uetch  Hetchy  Aqueduct  right-of-way  with  the  State 
Highway  120  right-of-way  at  Hetch  Hetchy  Parcel  No,  256,  Tuolumne  County, 
and  hereby  authorizes  the  General  Manager  of  Public  Utilities  to  execute 
said  Agreement  on  behalf  of  this  Commission, 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  1  2  1972 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nrv  A*)™'  IJ 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  supplemental  appropriation  of  funds  for  Hetch  Hetchy 
Water  and  Power  as  follows: 

From:    Account  No.  1990 

Unappropriated  Balance  of  Funds 

Hetch  Hetchy  Water  and  Power  $38,973 

ana  the  transfer  01  -      position  r  VJ 

To:       Appropriation  2.755.800.000  - 

Fixed  Charges  38,973 

to  provide  funds  for  the  second  and  final  instalment  of  Real  Estate  Taxes  for 
fiscal  year  1972-1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

at  its  meeting  of   DECEMBER  1  2  197? 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ng^"" V ItfQ  / 


(MS  ?F 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Supplemental  Appropriation  in  the  amount  of  $7,271 
to  reflect  the  reclassification  of  one  position  in  Hetch  Hetchy  Water  and  Power 
and  the  transfer  of  one  position  from  Hetch  Hetchy  Water  and  Power  to  the  San 
Francisco  Water  Department  which  have  been  approved  by  the  Civil  Service  Com- 
mission, effective  January  10,  1973. 

Number  of 

Rate  Amount  Positions 

From:    E12U    Senior  Powerhouse  Operator  U19B509  $6,26l  1 

To:       7365    Senior  Powerhouse  Operator       278.10-296.21W        7,271  1 

Abolish:    733^    Stationary  Engineer  579H638  6,278 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

DECEMBER  1  2  1972 


at  its  meeting  of- 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No,    ■ 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Contract  HH  452,  Improvements  to  Storm  Drainage  System  at  Moccasin 
as  satisfactorily  completed,  approves  Credit  Modification  of  Contract 
Wo.  1  in  the  amount  of  $387.37  and  approves  final  payment  of  $6,933.31 
in  favor  of  the  Contractor,  V.  N.  Vukasin. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„t  to  meeting  of  DECEMBER  1  2  IS  _ 

■?0  &  <7<MAl4JL^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


- 


RESOLVED,  That  this  Commission  approves 


the  plans  and  specifications,  and  hereby  authorizes 


8-Inch  and  12-Inch  Ductile  Iron  Mains  in  Folsom, 
14th,  Trainor  and  Tehama  Streets 

WD  Contract  No.  1600 — Construction  of  Centralized 
Data  Acquisition  and  Control  System  for  the  City 
Distribution  System 


WD  Contract  No.  1604 — Laying  of  6-Inch  and  8-Inch 
Ductile  Iron  Mains  in  Folsom  Street  and  Alemany  Blvd. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


FMIII  12  1972 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.J-2;  . ""' 


RESOLVED,  That  this  Commission  approves 
Debit  Modification  of  Contract  No,  2  in  the 
amount  of  $23 , 000. 00  to  W.  A.  Wahler  and 
Associates  for  additional  consulting  services 
in  connection  with  the  safety  study  of 
Calaveras  Dam  in  Alameda  County,  which  increses 
the  maximum  compensation  payable  under  this 
contract  to  $119 ,700.00 . 

This  study  is  to  determine  the  phreatic 
(ground  water  level)   line  which  will  enable 
the  Water  Department  to  plan  the  minimum  amount 
of  reconstruction  work  required  to  make  Calaveras 
Dam  safe;  and,  be  it  further 

RESOLVED,  That  this  Commission  approves  a 
transfer  of  funds  from  Water  Department  Appropria- 
tion 2.746.000.000  Unallocated  to  Water  Depart- 
ment Appropriation  0.746.719.000  Calaveras  Dam  - 
Engineering  Services . 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  m  meeting  of  DECEMBER  1  2  1972   


6  <f^iM^ 


Secretary  and  Assistant  General  Manager 


muim,  UTILITIES  sommsssi  in 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


8*gL~  ft  M  *% 

RESOLUTION  No.' 


RESOLVED,  that  this  Commission,  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  the  Water  Department 
General  Manager  and  Chief  Engineer,  and  the  City  Attorney, 
hereby  approves  the  write-off  of  Uncollectible  Accounts 
Receivables  which  are  more  than  ninety  days  past  due,  month  of 
October  1972,  in  the  amount  of  $5,764.37  per  San  Francisco 
Water  Department  list  of  October  31,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

V  nFOTM^  1  2-1972- 

at  its  meeting  of  :  

xA-  -   v  J  (/LAAJL 


ecretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nol  y'W      *  ■  *JfrJM^ 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $975.90; 
approves  Final  Payment  in  amount  of 
$18,280.22,  in  favor  of  Bepco,  Inc. 
under  Water  Department  Contract 
No.  1548,  Excavation  and  Repaving 
for  Water  Service  Trenches. 


■ 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  1  2  1972 


at  its  meeting  of. 


'ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

^  O/f? 

RESOLUTION  Nnj  ^  "jEOC" 


RESOLVED,  That  this  Commission  hereby  requets 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  in  the  amount  of  $8,437  to 
reflect  the  reclassification  of  two  positions  in  the  San 
Francisco  Water  Department  by  the  Civil  Service  Commission, 
effective  January  10,  1973: 


FROM:     4320  Teller 
TO:        4320  Cashier  I 


FROM:     4362  Cashier,  Water 
Department 

TO:         4322  Cashier  III 


RATE 

258B313 

258B313 

354B428 
354B428 


AMOUNT 
—  

$  3,173 
$  3,173 

$  5,264 
$  5,264 


NUMBER  OF 
POSITIONS 


1 
1 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  "12  197' 


at  its  meeting  of 


5  ^^MUL^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn    ^  *~  'jjgyVdB- 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Supplemental  Appropriation  in  the  amount  of  $6,278 
to  reflect  the  transfer  of  1  -  733^  Stationary  Engineer  from  Hetch  Hetchy  Water 
and  Power  to  the  San  Francisco  Water  Department r  effective  January  10,  1973. 

Number  of 

Rate  Amount  Positions 


CREATE:    733^    Stationary  Engineer        5.79H6.38        $6,278  1 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«  its  TO«mg  of  DECEMBER  1  2  1972  m 

/y  a  fa   i- 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

 A  Of  • 

RESOLUTION  No."  "L. ll__i!'4:'-/_'.C:. 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  San  Francisco  Water  Department  Supplemental  Approp- 
riation in  the  amount  of  $19,532  to  reflect  a  compensation  adjustment  for  1  - 
5206  Associate  Civil  Engineer  per  Section  VTI  (H)  of  the  1972-1973  Salary 
Standardization  Ordinance,  effective  July  1 ,  1972. 

Number  of 

Rate  Amount  Positions 

From:    5206    Associate  Civil  Engineer  57^B699       $18,17^  1 

To:       5206    Associate  Civil  Engineer  619B752       $19,552  1 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  1  2  1972 


at  its  meeting  of- 


0<  d'OAtutAJL.^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  j  !  g  •vE'JKHE 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  November  19  72,  of  claims  for  damages 
which  the  San  Francisco  Water  Department  has  against 
miscellaneous  debtors  in  the  amounts  of  $3,259.28  for 
claims  paid  in  full  and  $15.00  for  partial  payments,  for 
a  total  of  $3,274.28,  per  list  dated  November  30,  1972. 


■ 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  1  2  1972 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No,  '  ^      ^"  if 


RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  Supplemental 
Appropriation  in  the  amount  of  316,874-  to  provide  funds  to 
reflect  the  compensation  adjustment  by  the  Civil  Service 
Commission  of  one  (l)  position  in  the  Sen  Francisco  Municipal 
Railway,  effective  July  1,  1972. 

Rate  Amount 

From:      7283    Track  and  Maintenance  Super- 
intendent Municipal  Eailway    4-85B589  15,314 

To:  7283    Track  and  Maintenance  Super- 

visor Municipal  Eailway  535B64-9  16,874 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  "!L  -  '-  "  "~ 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Mr>^  U  ±<jj<tj_ 


RESOLVED,  That  this  Commission  approves  the 
Traveling  Expense  Vouchers  of  Deputy  City  Attorney 
Mr .  H.  LeRoy  Cannon  in  the  amount  of  $6  85.57  covering 
expenses  incurred  to  bring  Warren  E.  Ingram,  former 
Municipal  Railway  employee,  from  Princeton,  New  Jersey, 
to  testify  for  the  City  and  County  of  San  Francisco  in 
Slaughter  vs.  C.C.S.F.  Municipal  Railway  File  No.  67-S-329, 
Accident  Date  October  11,  1967,  Superior  Court  587339. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


DECEMBER  1  2  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nb/i~~0Q3S 


RESOLVED ,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers,  and  the  City  Attorney, 
hereby  approves  Compromise  Settlements ,  month  of 
November  1972  -  total  amount  billed  $2,130.59,  total 
compromise  settlements  $1,667.09  -  and  approves 
Collections,  month  of  November  1972,  amount  of  $2 ,433. 30 
for  payment  of  damage  claims  which  the  Municipal  Railway 
has  against  miscellaneous  debtors,  per  lists  of  December 
4,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER   1  2  1^/2   ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


#w-9440 


RESOLVED,  That  this  Commission  hereby 
approves,  in  accordance  with  Resolution  No,  16527, 
adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $16 ? 564, 16,  made  by  the  Municipal  Railway,  month 
of  November,  1972,  per  Revolving  Fund  Payment  Requests 
Nos.  5797,  5808,  5820,  5835, 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   DECEMBER  1  2  1972 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No."  ^' -ib^.. 


RESOLVED,    That  this  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a  Supple- 
mental Appropriation  in  the  amount  of  to  reflect  the 
reclassification  of  one  position  in  the  Public  Utilities 
Commission  -  General  Office  by  the  Civil  Service  Commission , 
effective  January  10,  1973. 

NUMBERS  OF 

FROM:    1310  Public  Relations  Assistant  291B351*    $U,35^  1 

TO:  ■"■••vd-;..-  Clerk  Stenographer  291B35^    $h935k  1 


I  hereby  certify  that  the  foregoing  resolution  ivas  adopted  by  the  Public  Utilities  Commission 

"'       DECEMBER  1  2  1972 


at  its  meeting  of. 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  t-j  '  '^t-^-/-±fJ 


RESOLVED,  That  the  regular  meeting  of  the 
Public  Utilities  Commission  scheduled  for 
December  26,  1972  is  hereby  cancelled. 


■ 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


«  its  meeting  of        December  12,  1972 


ecretary  and  Assistant  General  Manager 


December  6,  1972 


MEMORANDUM: 


TO:         PUBLIC  UTILITIES  COMMISSION: 

Commissioner  Oliver  M,  Rousseau 
Commissioner  Joseph  J,  Diviny 
Commissioner  H.  Welton  Flynn 
Commissioner  Louis  A.  Petri 
Commissioner  Joseph  P.  Byrne 

FROM:     John  D.  Crowley 

SUBJECT:  Public  Hearing,  December  12,  1972 
Student  Fares 

The  Board  of  Supervisors,  by  Resolution  No.  2  39-72,  has 
requested  the  Public  Utilities  Commission  to  consider 
public  petitions  for  extension  of  time  within  which 
student  car  tickets  would  be  accepted  on  Municipal  Rail- 
way vehicles. 

Mr.  Woods,  General  Manager  of  the  Municipal  Railway,  and 
his  staff  have  investigated  the  student  fare  situation 
and  offer  the  following  comments  and  recommendations: 

1.  There  exists  great  areas  of  confusion  and  conflict 
in  the  collection  of  school  fares  because  of  the 
cumbersome  restrictions  in  age,  hours,  and  districts 
in  which  school  tickets  are  valid. 

2.  The  time  consumed  in  checking  and  punching  school 
tickets  significantly  slows  down  the  runs  and 
necessitates  additional  costly  running  time. 

3.  Employees'  time  is  consumed  in  ordering,  receiving, 
checking,  storing,  transporting,  selling,  and 
following  up  various  problems  in  the  sale  of  school 
tickets  in  our  car  barns  and  retail  outlets. 

4.  We  presently  sell  1,900,000  school  tickets  printed 
at  an  annual  cost  of  $6000,  of  which  60,000  per 
year  are  sold  directly  to  the  Board  of  Education 
for  field  trips. 


(continued) 


5.  Because  of  a  delay  in  the  delivery  of  school  tickets 
we  are  presently  accepting  either  a  school  ticket 
punch  or  five  cents  in  the  fare  box  without  any 
problems . 

6.  It  is  agreed  that  there  is  a  necessity  for  some  kind 
of  ticket  or  voucher  for  Board  of  Education  use  in 
transporting  student  groups  to  swimming  classes  and 
other  field  events. 

7.  Following  are  cities  with  population  of  700,000  or 
more  and  their  respective  student  fares: 


CITY 

STUDENT  FARE 

Kansas  City 

$.50 

No 

student  rate 

Cleveland 

.45 

No 

student  rate 

St.  Louis 

.35 

10 

-ride  punch  ticket 

Cincinnati 

.33 

Detroit 

.25 

Mi  Iwaukee 

.25 

San  Diego 

.25 

Denver 

.25 

Chicago 

.20 

Minn. -St. Paul 

.15 

Los  Angeles 

.15 

Philadelphia 

.15 

Baltimore 

.15 

Houston 

.15 

Dallas 

.15 

Oakland 

.15 

Miami 

.15 

Jersey  City/Newark 

.12 

Washington,  D.C. 

.10 

$.30  from  District  of  Columbia 

Boston 

.10 

Pittsburgh 

.10 

+ 

$8.00  for  monthly  pass 

San  Antonio 

.10 

New  York  City 

.05 

$.30  from  State  of  New  York 

San  Francisco 

.05 

10 

-ride  punch  ticket 

Recommendations : 

1.  Charge  persons  over  five   (5)  years  and  under  fifteen  (15) 
years  of  age  five  cents  at  any  time  day  or  night,  including 
Saturdays,  Sundays,  and  holidays. 


(continued) 


2.  Charge  persons  fifteen  (15)  through  seventeen  (17)  years 
of  age,  five  cents  at  any  time  day  or  night,  including 
Saturdays,  Sundays,  and  holidays,  provided  they  show 

a  current  valid  Student  Identification  Card. 

3.  No  charge  for  one  child  under  5  year3  of  age  accompanied 
by  an  adult.     A  fare  of  5£  would  be  charged  for  each 
additional  child  under  5  years  of  age  in  custody  of  said 
adult. 

4.  Allow  Student  Identification  Cards  to  be  issued  yearly 
by  Senior  High  Schools  to  their  students  only. 

5.  Allow  School  tickets  to  be  sold  to  Authorized  Educational 
Institutions  to  be  issued  by  them  for  authorized  field 
trips  and  educational  programs*     These  tickets  are  to 

be  honored  only  between  the  hours  of  8:30  a.m.  and  6.00  p.m. 

6.  Continue  to  sell  to  the  Board  of  Education  on  an  annual 
basis  up  to  60,000  school  tickets  to  be  used  for  authorized 
field  trips . 

7.  Print  the  Student  Identification  Card  much  as  we  now  print 
the  Pupil  Identification  Cards  and  issue  them  to  the 
Senior  High  Schools  to  be  distributed  to  their  students. 


A  public  hearing  is  being  held  as  required  by  Charter  Section  3.598 
for  the  revision  of  any  schedule  of  rates  or  fares. 

If  the  Public  Utilities  Commission  approves  the  recommended  student 
fares,  the  Board  of  Supervisors  must  also  approve  by  a  two-thirds 
vote  of  its  members . 

I  urge  that  the  Public  Utilities  Commission  approve  the  attached 
resolution . 


Supervisors  Diane  Feinstein  and  John  Molinari  have  stated  that 
they  intend  to  speak  at  the  public  hearing. 


JDCsep 

cc:     J.  DeLuca  w/copy  of  resolution 

J.  M.  Chris tensen  M  " 

J.  H.  Leonard  "  " 

G.  Carey    w/copy  of  resolution 

J.  M.  Woods     "         "  " 


J, C. Far re 11  w/copy  of  res. 

J.J.Finn        "       "  "  " 

M.  Ittig        "       "  "  " 

T.  Do lan        "       "  K 

J.  Madden       "       "  ■  " 


!  /  • 

i 

PUBLIC  UTILITIES  COMMISSION 
City  and  County  of  San  Francisco 
RESOLUTION  NO. 

RESOLVED,  That  pursuant  to  Notice  of  Intention  to  revise  existing 
rates  and  fares  charged  by  the  Municipal  Railway  heretofore  published  as 
required  by  Section  3.598  of  the  Charter  of  the  City  and  County  of  San 
Francisco,  and  after  public  hearing  being  held  in  accordance  with  the  after- 
said  Notice,  the  following  revision  to  the  existing  schedule  of  rates,  fares, 
and  charges  to  be  charged  by  said  Municipal  Railway  be  and  the  same  is 
hereby  adopted: 

School  Fare  $.05 

School  fares  will  be  collected  under  rules 

prescribed  by  the  Public  Utilities  Commission, 

and  the  use  thereof  shall  be  restricted  to 

students  under  18  years  of  age. 

And,  be  it 

FURTHER  RESOLVED,  That  the  foregoing  revision  of  the  existing 
rates,  fares,  and  charges  be  submitted  to  the  Board  of  Supervisors,  as 
required  by  Section  3.598  of  the  Charter;  and,  be  it 

FURTHER  RESOLVED,  That  these  rates  and  charges  shall  become  effec- 
tive upon  the  order  of  the  General  Manager  of  Public  Utilities  not  later  than 
15  days  after  approval  by  the  Board  of  Supervisors. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


Board  of  Supervisors 


MEMBER 


DIANNE  FEINSTEIN 


REMARKS  FOR  PUBLIC  UTILITIES  COMMISSION 


A  PROPOSAL  FOR  AN  OFF-PEAK  5c  MUNICIPAL  RAILWAY  FARE 


DECEMBER  12,  1972 


Today  this  Commission  will  consider  changes  in  the  method 


of  collection  of  bus  fares  for  students  between  the  ages  of  5  and  .14. 
I  am  appearing  before  you  to  urge  you  to  go  further,  to  take  the 
first  step  toward  bringing  San  Franciscans  back  to  their  downtown 
and  their  neighborhood  shopping  areas,  by  offering  them  for  the 
next  three  months  the  chance  to  ride  the  Muni  at  a  ,05c  rate  during 
the  off-peak  hours.     Only  an  experiment  of  this  size  and  scope  will 
tell  us  whether  or  not  inexpensive  public  trnasportation  is  the 
answer  for  our  congested  downtown  and  neighborhood  business  centers. 

There  are  pressing  reasons  to  find  some  answers  to  the 
increasing  problems  of  these  areas.      A  healthy  retail  center  is  the 
heart  of  a  major  city  like  San  Francisco.     Its  fine  stores,  restaurants, 
and  hotels  set  standards  of  urban  quality  and  good  taste  that  are 
reflected  throughout  the  rest  of  the  City.     Healthy  business  centers 
in  the  neighborhoods  encourage  middle  class  people  to  remain  in 
San  Francisco.     Both  produce  the  tax  revenues  necessary  for  the 
fiscal  health  of  the  City.    We  let  them  decay  at  our  peril. 

Yet  there  are  depressing  signs  of  ill-health  in  our 
City.    While  suburban  shopping  centers  flourish,  retail  sales  in 


San  Francisco  post  little  or  no  gain  month  after  month. 
Many  stores  have  closed  and  others  are  threatened.  Other 
American  central  cities,  whose  commercial  areas  have  already 
decayed  and  died,  provide  ominous  precedent  for  the  future 
of  this  City  if  we  do  not  act . 

There  are  many  causes  of  the  decline  of  central  city 
business  districts  in  America.    But  it  seems  to  me  that  the 
most  obvious  is  traffic  congestion.    Too  many  cars  are  trying 
to  crowd  into  too  little  space.    The  resulting  delays  and 
tie-ups  and  the  frantic  search  for  a  place  to  park  are 
powerful  incentives  for  people  to  go  elsewhere  to  conduct  their 
business . 

But  as  we  have  learned  from  the  tragedy  of  the  Embarcadero 
Freeway,  there  is  no  way  to  make  more  room  for  cars  without 
irretrievably  damaging  the  fabric  of  the  City.     More  freeways 
and  parking  lots  simply  mean  more  noise,  delay,  traffic  and 
dirt.     Freeways  and  parking  lots  don't  solve  the  problems  of 
central  cities;  they  simply  hasten  their  demise. 

So  what  is  the  answer?    Part  of  it  at  least  is  making 
it  easier  and  more  convenient  for  people  to  get  around  in  the 
-City . —BART— and -the_new  Muni-Metro  are  a  step  in  the  right 
direction.     But  we  also  must  make  better  use  of  existing 
public  transportation  facilities. 

If  we  are  to  do  that,  however,  it  means  a  change  in 
attitude.    We  must  quit  looking  at  the  Muni  as  a  public 
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utility  and  instead  as  a  public  service.    We  don't  expect 
the  police  or  the  schools  to  'make  money,  and  we  shouldn't 
expect  it  from  the  Muni  either.     Instead,  we  should  realize 
that  low  cost  public  transportation  is  an  investment  in  our 
City;  one  of  the  few  from  which  flow  direct  tangible  benefits 
in  the  form  of  prosperous  businesses  and  higher  tax  revenues. 

According  to  the  public  Utilities  Department,  one  third 
of  the  Municipal  Railway  ridership  occurs  between  the  hours 
of  10  and  4  p.m.     It  is  my  understanding  that  the  Municipal 
Railway  performs  at  saturation  ridership  during  the  peak 
hour  period . 

The  Bay  Area  Council  in  its  research  supplement  of 
March,  1972  presented  a  graph  which  rather  dramatically 
shows  the  decline  in  Municipal  Railway  person  trips  from 
1967  to  1971.    The  graph  charts  this  decline  at  approximately 
20  million  riders  lost  between  1967  and  1971.     Douglass  B.  Lee  Jr 
in  his  paper  entitled  "Consequences  of  Service  Reductions  in 
Municipal  Transit:   San  Francisco's  Muni,"  published  in 
September,  1972  (p.  15)  charts  the  high  peak  of  revenue 
passengers  at  148.7  million  in  1968.    He  then  points  out  that 
revenue  passengers  declined  in  1969  to  146.3  million,  and  then 
-in  1970  when  the  jcare  was  raised  to  20c  the  figure  decreased 
a  dramatic  8  million  to  138.7  million,  and  again  another 
dramatic  decrease  in  1971  to  129  million  when  the  fare  was 
increased  to  25c.    This  decrease  is  the  most  dramatic  of  all 
indicating  a  loss  of  revenue  ridership  of  approximately 

4 

10  million  in  a  one  year  period. 
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In  his  section  entitled,   "Components  of  Demand  - 
Price  Elasticity  of  Demand , 11    Mr.  Lee,  after  a  rather 
complicated  economic  analysis,  indicates  that  "nonetheless, 
the  dramatic  declines  in  patronage  are  largely  due  to 
increased  fares."    Although  Mr.  Lee  indicates  that  the 
implied  price  elasticity  is  roughly  the  same  when  one 
compares  the  15c  fare  of  1953  as  opposed  to  the  250  fare 
in  1971.    When  controlled  for  inflation,  the  Muni's  price 
has  remained  constant . 

Today  I  ask  you  to  consider  a  pilot  fare  reduction 
experiment.     I  ask  you  for  a  limited  period  of  time,  whether 
this  period  be  one  month,  two  months,  or  three  months,  to 
experiment  with  a  Municipal  Railway  that  is  5C  city-wide 
during  the  hours  of  10  a.m.  and  4  p.m.    With  the  nickle 
fare  an  accurate  record  of  increased  ridership  can  be 
maintained  and  we  would  be  able  to  determine  whether  the 
increase  will  be  20%  as  indicated  by  the  Municipal  Railway 
or  perhaps  even  higher.    We  will  be  able  to  ascertain 
whether  a  reduced  fare  will  have  an  effect  on  automobile 
congestion  in  the  downtown  area.    And  we  will  be  able  to 
ascertain  whether  a  reduced  fare  will,  in  fact,  bring  more 
San  Franciscans  to  patronize  both  downtown  and  neighborhood 
shopping  areas.     Let  us  sieze  the  opportunity  provided  by 
revenue  sharing  funds  to  determine  through  an  actual  pilot 
experiment  whether  San  Franciscans  will  come  back  to  ride 
the  Muni  reduced  in  fare.    We  may  not  get  another  chance. 

Thank  you  for  the  opportunity  to  appear  before  you. 
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Effect  of  Reduced*  Fare 
On  San  Francisco  Municipal  Railway 
Off  Peak  10:00  A.M.  -  4:00  P.M, 
Christmas  Season  Trial  Period. 


5* 


10$ 


1.  No. Riders  average  Wk  Day 

2.  %  Riders  between  10  -  4  PM 

3.  No. Riders  between  10  -  4  PM 

(Incl.  Sr.  Citizens) 

4.  No. Sr.  Citizens  -  15%  of  Line  (3) 

5.  Full  Fares  effected 

6.  %  Increase  due  to  reduced  fare 

7.  Total  Riders 

8.  Revenue  from  Reduced  Fare 

9.  Revenue  with  no  reduced  fare 

10.  Daily  loss  in  Revenue     (9)  -  (8) 

11.  Loss  21  week  days 

Dec.  1  thru  Dec.  22,  1972 

12.  ;  Saturday  Loss 

13.  4  Saturdays 


320,000  320,000 

33-1/3%  33-1/3% 

107,000  107,000 

16,050  16,050 
90,950  90,950 
20%  15% 

109,000  104,600 

$5,450  $10,460 

22,738 

17,288 

$362 ,000  $2-37v'0t)0— 


8,600  - 
33,400 


5,600 
22,400 


Total  Loss  Revenue  -  Line   (11)  +   (13)   $396,400       $2-5-9  7-4  00 — 


* 

Source  of  Information:     Mr.  J.  M.  Woods,  General  Manager,  Municipal  Rwy 


TABLE  ?.:    MUNI  PATRONAGE  AND  FARES  1963-1971 


1963      19Sh      1965      1966      1967      1968      1969      1970  1971 


1 

Revenue 

passengers  ikl.U  lte.7  lUl.l  lM.5  1^7.7  l**6\7  l*»6.3  138.7  129.0 
(millions) 

Money  *  . 

fare  15        15        15        15        15.      15        15        20  25 

(cents) 

■  •  ■ 

•  2 
Consumer 

price  index     91.5     92.9     9^.7     97.1    100.0    10U.5    110.2    115.8  120.2 
(San  Fran- 
cisco) 

Adjusted 

fare  l6.k     l6.1     15.8     15.I1     15.0     lk.3     13.6     17.3  20.8 

(cents) 


KEY 
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1  Muni  Annual  Report;  fiscal  year  figures  have  "been  used  in  order 

.    .     .  to  coincide  vith  fare  changes. 

>  • 

2  Bureau  of  Lahor  Statistics  •  " 


Pub'ic  L'tiK*i»s  Commissi 
City  one  County  of  Son  Frcnciico 

■    SAN     FRANCISCO     MUNICIPAL  RAILWAY 

949  PRESIDIO  AVENUE  DeConberll      1972  - 

SAN  FRANCISCO.  CALIF.  94115    ^eC-HOer   J.J.,  iv/^ 

MEMORANDUM; 

TO:  DR.  JOHN  CHRISTEN SEN 

PUBLIC  UTILITIES  COMMISSION 

FROM:  FRANK  BEI 

GENERAL  CLAIMS  AGENT 

RE:  CLAIMS  SETTLEMENT  FUNDS 

Appr.  2.735.804.000 
Appr.  2.735.804.999 

As  of  this  date,  December  11,  1972,  we  have  a  backlog  of  74  cases, 
amounting  to  $260,779.10,   of  which  2  cases,   totaling  $20,124.04 
are  judgments,   that  will,  no  doubt,   entail  interest  of  7%. 


This  backlog  started  on  October  2.  1972,  when  funds  were  exhausted 
primarily  due  to  the  payment  of  the  last  fiscal  year's  backlog. 
The  total  of  this  backlog  which  was  passed  by  P.U.C.  resolution 
on  Julv  11,   1972,   the  first  meeting  of  the  P.U.C,   amounted  to 
$944,935.37. 

t 

Of  the  74  backlog  cases,  51  are  litigated,  which  means  that  the 
attorneys  involved  settled  out  of  court  and,   therefore,   are  not 
entitled  to  interest.     However,   the  attorneys  have  indicated  that 
they  will,   in  the  future,   carry  their  cases  to  trial  so,   at  least, 
they  can  demand  interest  on  their  settlements. 

I  have  had  numerous  calls  from  attorneys,,  asking  when  they  will  be 
getting  their  settlements.     One  attorney  has  sta.ted  that  he  is 
planning  a  class  action  against  the  city  if  he  does  not  receive 
his  money  soon.     They  have  been  very  patient,   and  it  is  my  opinion 
that  the  San  Francisco  attorneys  will  soon  unite  and  take  action. 

The  lack  of  funds  has  and  will  continue  to  hamper  the  proper  function- 
ing of  the  Claims  Department.     Just  as  long  as  our  transit  vehicles 
are  operating  accidents  will  continue  to  occur  and  claims  will  con- 
tinue to  be  filed.     These  claims  must',  be  processed,   of  course,  but 
how  can  they  be  concluded  if  there  are  no  funds  available  for 
settlement? 

At  present,   the  adjusters  are  negotiating  settlements  as  usual;  how- 
ever, when  it  becomes  necessary  to  inlorm  claimants  that  there  will 
be  a  delay  in  actual  payment,   the  claimant  who  is  not  represented 
says  he  will  then  go  to  an  attorney.     An  attorney  who  has  not  yet 
filed  suit  says  he  will  then  file  and  serve. 

In  the  past  two  months,  October  and  November,  our  claims  investigators 
have  settled  40  personal  injury  cases,   totaling  $5,544.55,   out  in  the 
field.     If  funds  had  not  been  available  these  field  settlements  could 
not  have  been  made.     vie  all  know  that  lawsuits  are  costly  not  only  in 
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Dr.  John  Christensen,  Claims  Settlement  Funds,  12/12/72 — ?g.  2 


the  increased  costs,  but  also  in  litigation  expenses.     We  strive  con- 
stantly to  settle  liability  cases  without  lawsuits. 

A  good  recent  example:     claimant,   a  minor  female,  was  a  passenger  in 
an  auto  when  it  collided  with  a  motor  coach.     The  driver  of  the  auto 
was  killed.     The  claimant  suffered  very  serious  injuries  and  was  con- 
fined to  a  hospital  for  60  cays.     The  total  medical  specials  amounted 
to  approximately  $3,000.00.     The  attorney  of  record  demanded 
$18,000.00.     After  negotiating,'  he  agreed  upon  $9,000.00  in  full 
settlement.     Ke  was  then  advised  of  the  lack  of  funds.     He  consulted 
with  his  clients  and  the  decision  was  mace  to  wait  3  months  from 
November  23,   1972.     If  payment  is  not  forthcoming  at  that  time,  they 
will  consider  other  alternatives. 

Therefore,  in  my  opinion,  if  payment  is  not  made  within  the  3  months* 
time,  a  suix  will  be  filed  and  served  and  the  settlement  could  amount 
to  about  $30,000.00. 

There  is  no  question  but  that  the  lack  of  funds  has  an  adverse  effect 
upon  all  concerned — not  only  the  claims  department  investigation  and 
adjusting  staff,  but  the  Muni  as  a  whole  and  the  City  and  County  of 
San  Francisco,   as  well. 

We  are  losing  the  goodwill  of  attorneys  and  insurance  companies.  They 
will  tend  to  file  lawsuits  instead  of  negotiating  and  the  result  will 
be  ever  increasing  costs. 

Please  consider  this  memo  an  urgent  plea  for  funds. 


FB:FNP 

cc:    Mr.  John  Woods 
Mr.  Reed  Jordan 
Mr.  John  iMadden 

t/r  Gee  C,  Jl^':l/Ji 
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HETCH      HETCHf      WATER      AND  POWER 


MEMORANDUM 


DATE:    December  12,  1972 


TO  i 


FROM  t 


JOHN  Bo  CROWLEY 

General  Manager  of  Public  Utilities 

ORAL  L0  MOORE 
General  Manager 


SUBJECT :     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

Although  the  recent  series  of  storms  this  past  month  has  duamped  record  amounts  of 
precipitation  on  the  Bay  Area,  these  same  storms  haw  only  provided  approximately 
the  normal  precipitation  over  the  Ketch  Hetchy  watershed  areae 

Precipitation  to  date  in  San  Francisco  is  12%  inches ,  ©r  about  60%.  of  the  norm  for 
the  whole  1972-73  season;  while  precipitation  to  date  for  ©"Shaughnessy  Dam  is 
8  inches 9  or  about  25X  of  the  seasonal  norm0 


HETCH  HETCHY  OPERATIONS 


Storage  Conditions 


Reservoir 

Capacity  in 

Storage  in 
Acre  Feet  on 

Per  Cent 

of 
Capacity 

Storage  in 
Acre  Feet  ®n 

Per  Cent 
of 

Acre  Feet 

Beco  1,  1972 

Dec,  1,  1971 

Capacity 

Hetch  Hetchy 

360,400 

134,590 

44 

163,604 

45 

Lake  Lloyd 

268,800 

28,885 

11 

70,684 

26 

Lake  Eleanor 

27,100 

1,237* 

Jl 

1,674 

_6 

656,300 

164,712 

25 

235,962 

36 

*As  of  November  11,  1972 
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Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Mater  Department 9  the  average  daily 
aqueduct  delivery  of  water  t©  the  Water  Department  was  decreased  from  approximately 
230  to  160  mgd  oini  November  14,  1972  and  from  approximately  160  to  80  mgd  on  November  15, 
1972, 

Power  Production 

During  the  month  of  November s  Moccasin^,  Dion  RQ  Holm  and  Robert  Co  Kirkwood  powerhouses 
generated  43*950;,  52 . 503  and  46 „ 032  million  kilowatthours  respectively  for  a  total  of 
142o485  million  kilowatthours9  having  a  value  in  excess  of  $9979OO0O 

HETCH  HETCHY  ENGINEERING 

HH°450  Servomanometer9  Cherry  ¥alley  Damp    Contract  was  awarded  to  ¥c  N0  Vukasin  on 
November  14  and  Public  Utilities  Commission  resolution  has  been  published „ 
HH°45IR  Compressed  Air  Services »  Moccasin  Shops „    Bids  were  opened  November  16 „  Low 
bid  was  $239245o35  by  Vetter  Plumbing  of  Stockton0    General  Utility  Counsel  William 
Bourne  ruled  that  four  faults  in  the  bid  (pages  4=10  submitted  loose  rather  than  in 
booklet 9  unit  prices  quoted  in  figures  only  and  word  bid  omitted 9  two  arithmetical 
errors)  are  technical  faults  which  can  be  waived 0 

HH-454  Reconstruct  Disposal  Field a  Moccasin  Sewer  System.,    Revised  plans  and  now  cost 
estimate  were  sent  to  the  Water  Quality  Control  Board  November  27 „    Water  balance  and 
study  of  storage  pond  requirements ,  prepared  by  Specifications  Divisions  also  were 
went  to  the  Board „ 

Contract  Initiation  Procedures a  Formal 0    Draft  instructions  "Bids  and  Bid  Openings" 
were  prepared „    New  procedures  include  keeping  record  of  time  and  date  of  arrival  of 
bid  on  the  "Register  of  Plan  and  Specification  Holders"  and  keeping  unopened  bids  out 
of  sight  in  a  more  secure  place „ 

Fillmore   Center „    Layout  work  for  the  underground ing  of  trolley  bus  feeder  cables  on 
Fillmore  Street  from  Turk  Street  to  Bush  Street  has  commenced. 


=2- 
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Market  Street  Underground  Feeder  Cables  „    Conduit  runs  in  Market  Street  are  still 
winder  study „    Conns  true  ti©n  of  190  feet  of  duet  bank  connecting  to  the  easterly  vent 
shaft  of  Montgomery  Street  Station  has  commenced <> 

Kirkwood  Powerhouse „    An  informal  contract  is  now  adding  one  standby  circulating  pump 
for  bearing  cooling  water  at  Kirkwood  Powerhouse „ 

Oakdale  Portal „    A  pressure  recorder  is  now  being  installed  at  Oakdale  Portal  to 
continuously  monitor  the  pressure  level  at  the  outlet  of  the  tunnel „ 
Alameda  East  Portal .    A  new  electric  tunnel  car  and  related  batteries 9  charger  and 
maintenance  equipment  are  being  considered  to  replace  the  existing  antiquated  equip= 
ment  at  Alameda  East  Portal „ 
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